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PRINCIFAL  RECLAMATION  SERVICE  PROJECTS  IN  THE  WESTERN  UNITED 

STATES.  ' 


LETTERS  OF  TRANSMITTAL. 


Depabtment  op  the  Intekiob, 

Washington,  December  5,  1919. 

Sib:  In  compliance  with  the  provisions  of  section  2  of  the  act 
approved  June  17,  1902,  entitled  "An  act  appropriating  the  receipts 
from  the  sale  and  disposal  of  public  lands  in  certain  States  and  Ter- 
ritories to  the  construction  of  irrigation  works  for  the  reclamation 
of  arid  lands,"  I  have  the  honor  to  transmit  the  Eighteenth  Annual 
Report  of  the  Reclamation  Service. 
Respectfully, 

Fbanklin  K.  Lane,  Secretary, 

The  Speakeb  of  the  House  op  Repbesentatives. 


Depabtment  op  the  Intebiob, 
United  States  Reclamation  Sebvice, 

Washington^  D.  C,  September  10,  1919. 

Sib:  Transmitted  herewith  is  the  Eighteenth  Annual  Report  of 
the  Reclamation  Service,  covering  the  work  completed  and  in  prog- 
ress during  the  fiscal  vear  ended  June  30,  1919. 
Very  respectfully, 

A.  P.  Davis, 
Director  and  Chief  Engineer, 

The  Secbetaby  op  the  Intebiob. 
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EIGHTEENTH  ANNUAL  REPORT 

OF  THE 

RECLAMATION    SERVICE 


GENERAL  DISCUSSION. 

DEVELOPMEITT   OF  KECLAMATIOIT  FKOJECTS. 

It  is  now  17  years  since  the  passage  of  the  reclamation  act,  during 
which  the  surveys,  examinations,  and  construction  therein  authorized 
have  proceeded  under  the  provisions  of  that  act  and  other  acts  amend- 
atory thereof  and  supplementary  thereto.  During  the  present  year 
the  service  is  in  position  to  deliver  water  to  about  1,600,000  acres  of 
irrigable  land,  covered  by  crop  census,  of  which  about  1,120,000 
acres  are  now  being  irrigated.  Besides  this  storage  water  is  delivered 
from  permanent  reservoirs  under  special  contracts  to  about  950,000 
acres  more.  The  projects  that  have  been  undertaken  have  been 
planned  to  provide  for  an  area  of  about  3,200,000  acres.  This  latter 
figure  is  tentative  and  subject  to  variation  in  accordance  with  the 
development  of  plans  as  the  work  progresses. 

DROUGHT  CONDITIONS. 

A  large  portion  of  the  arid  region  has  been  subject  to  severe  drought 
for  the  past  two  years,  leading  to  heavy  losses  on  the  part  of  those 
attempting  to  cultivate  the  soil  without  irrigation  and  leading  to 
shortage  of  water  supply  in  many  irrigated  regions.  The  reclamation 
projecte  have  been  remarkablj  free  from  drought  conditions,  owing 
to  the  ample  storage  provisions  usually  made,  the  only  notable 
exception  bein^  a  small  project  in  northern  Washington  where  the 
drought  conditions  are  so  intense  that  shortage  has  been  suffered 
on  a  few  thousand  acres  of  irrigated  land.  The  general  requirement 
for  irrigation,  together  with  the  striking  success  of  agriculture  under 
the  Government  projects,  has  greatly  stimulated  tne  demands  for 
extension  and  completion  of  existing  projects  and  the  construction 
of  new  ones. 

INVESTIGATIONS  OF  NEW  PROJECTS. 

Investigations  have  indicated  the  feasibility  of  many  large  projects 
in  various  parts  of  the  West.  Many  of  these,  however,  require  far 
more  work  in  surveys  and  estimates  to  make  them  available  for  con- 
struction, and  liberal  appropriations  have  been  made  by  various 
States  for  this  purpose,  frequently  on  the  condition  that  an  equal 
amount  of  money  be  advanced  for  the  same  purpose  by  the  General 
Government.  The  major  portion  of  the  investigation  work  now 
carried  on  by  tiiis  service  is  expended  under  such  contracts,  the  local 
contribution  being  made  in  some  cases  by  the  States  and  in  others 
by  voluntary  associations. 
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Projects  and  exitntiont  of  projecU  w 
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ntBIGABLB  AND  ntBIGATED  ACBEAGB. 

The  statistics  of  irrigation  show  that  on  the  projects  ol  the  Rec- 
lamation Service  there  are  about  500,000  acres  of  land  to  which  the 
service  is  readj;  to  deliver  water  but  which  are  not  irrigated.  This 
immediately  raises  the  query  as  to  why  this  is  so,  and  suggests  that 
further  development  be  delayed.  As  a  matter  of  fact,  such  a  con- 
clusion would  be  entirely  imwarranted. 

The  most  important  item  in  the  acreage  not  irrigated  consists  of 
the  unirrigated  portions  of  farms  that  are  occupied  and  cultivated 
but  have  not  been  wholly  broiight  under  cultivation.  The  reduction 
of  the  average  farm  in  the  arid  region  to  actual  cultivation  by  the 
occupier  requires  clearing,  leveling,  and  ditching,  and  is  a  slow  process 
with  the  average  settler  who  has  limited  capital  and  is  probaoly  de- 
pending upon  his  own  efforts  and  his  own  teams  to  accomplish  results. 
The  facts  are  that  on  the  average  three-fourths  of  each  occupied 
farm  is  actually  under  irrigation,  and  this  is  a  very  good  showing 
under  the  circumstances.  Many  old  settled  communities  have  done 
little  better. 

The  next  item  of  importance  is  the  acreage  represented  by  hold- 
ings of  nonresidents  or  of  persons  owning  more  than  160  acres  and 
who  are  imable  to  purchase  water  right  for  the  excess  holding.  The 
law  prohibits  the  sale  of  water  rights  to  nonresidents  and  to  hold- 
ings greater  than  160  acres.  Gradually  the  excess  holdings  are  being 
disposed  of  to  new  settlers,  and  the  nonresidents  are  either  selling 
to  settlers  or  are  themselves  gradually  occupying  the  lands  and  plac- 
ing them  under  cultivation. 

A  third  class  is  composed  of  the  public  lands  that  are  open  to 
entry  and  have  not  been  filed  upon.  These  are  comparatively  few^ 
are  distributed  on  several  of  the  public-land  projects,  and  are  as  a 
rule  lands  but  recently  opened  to  settlement  or  are  of  inferior  quality, 
so  that  while  they  may  be  eventually  taken,  this  is  not  done  until 
after  the  better  opportunities  are  exhausted.  Roughly  speaking,  the 
area  covered  by  crop  census  to  which  we  can  deliver  water  may  be 
divided  about  as  follows: 


Oocapied  farms  p&rtly  cultivated. 
Nonresident  and  excess  holdings . 
Unentered  public  lands 


Acres. 


1,312,000 

210,000 

48,000 


Per  cent. 


82 

15 
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ADVANTAGES  OF  IBBIGATION  FABMINO. 

Agriculture  in  the  arid  region  where  irrigation  is  feasible  has  several 
important  advantages  over  that  in  the  humid  region.  The  soils  of 
the  arid  region  by  the  nature  of  the  case  have  generally  not  been 
leached  of  tneir  mineral  plant  foods  as  have  those  in  the  humid  region, 
and  they  are  therefore  much  richer  in  this  respect  on  the  average 
and  are  seldom  or  never  acid,  as  are  soils  in  the  numid  region.  This 
quality  has  the  disadvantage  at  times  of  leaving  the  arid  lands 
cnarged  with  hurtful  alkalies  which  seldom  remam  in  the  humid 
region  on  account  of  their  solubility,  but  where  the  injurious  salts 
do  not  predominate  the  general  principle  of  abundance  of  mineral 
plant  food  obtains  and  constitutes  a  distinct  advantage  for  soils  of 
the  arid  region  over  those  of  humid  regions. 
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There  is  much  advantage  in  being  able  to  apply  water  to  growing 
crops  at  just  the  time  and  in  just  the  quantity  needed  and  to  with- 
hold it  at  will.  Where  the  water  supply  is  ample  this  constitutes  a 
very  important  advantage  in  arid  regions. 

Another  striking  advantage  is  the  preponderance  of  clear  days  in 
an  arid  region,  where  the  absence  of  rainy  and  cloudj  weather  affords 
a  much  larger  percentage  of  sunshine  than  is  found  m  humid  regions. 
As  sunlight  is  one  of  the  most  important  essentials  of  healthy  plant 
growth,  this  advantage  is  quite  important. 

Resulting  from  these  advantages,  it  appears  that  the  average 
gross  product  of  agricultural  crops  on  reclamation  projects  is  just 
about  double  the  average  yield  from  nonirrigated  lands  m  the  coun- 
try at  large.  The  larger  product  obtainable  per  acre  from  irrigated 
lands  justifies  and  permits  a  more  careful  and  intensive  cultivation, 
which  with  a  favorable  climate  and  controllable  water  supply,  yields 
more  certain  results  than  the  same  care  in  the  humid  region. 

This  means  that  as  much  product  can  be  obtained  from  a  40-acre 
tract  under  irrigation  as  from  the  average  80-acre  tract  in  the  humid 
region.  This  of  course  requires  more  labor  per  acre,  but  much  less 
labor  in  proportion  to  product.  It  permits  and  encourages  inten- 
sive cultivation  and  smaller  holdings  and  consecjuent  greater  cen- 
tralization of  population.  The  resiut  is  that  the  isolation  of  country 
life  is  to  a  large  extent  eliminated,  as  the  irrigating  farmer  will 
have  fully  twice  as  many  neighbors  within  a  given  radius  as  his 
prototype  in  the  humid  region.  The  social  advantages  thus  ob- 
tained react  upon  the  character  of  the  people  and  of  the  communi- 
ties and  other  conditions  characteristic  of  irrigated  regions  to  a 
similar  effect. 

Cooperation  with  his  neighbors  is  forced  upon  the  irrigator  because 
it  is  usually  impracticable  for  him  to  irrigate  his  land  without  such 
cooperation,  the  feasible  irrigation  projects  usually  being  in  tracts  of 
many  thousands  of  acres  accommodating  thousands  of  families  and 
giving  rise  to  towns,  villages,  and  characteristic  civilizations  of  their 
own.  This  condition  stimulates  the  civic  conscience  and  attention 
to  public  affairs  of  common  interest,  so  that  the  local  governments 
that  grow  up  under  such  conditions  are  usually  of  a  superior  order 
and  controlled  by  a  superior  intelligence  on  the  part  of  the  population 
living  thereunder. 

IBBiaATION  PBOGBESS. 

During  tlie  past  year  the  operation  of  the  Government  under  the 
various  reclamation  laws  has  continued  to  develop  the  resources  of 
the  projects  undertaken,  as  shown  by  the  gradual  increase  in  the  area 
for  which  the  service  can  supply  water,  the  increase- in  areas  actually 
irrigated  and  cropped,  and  tne  increase  in  the  value  of  crop  produced. 
This  progressive  increase  is  shown  in  the  following  table,  wnich  gives 
statistics  only  for  those  areas  covered  by  crop  census,  excluding 
practically  all  those  additional  areas  which  are  served  from  the  works 
of  the  Reclamation  Service  under  Warren  Act  contracts  and  from 
which  crop  statistics  wore  not  obtainable.  It  is  estimated  that,  in- 
cluding these  areas,  the  crop  value  in  1918  probably  amounted  to 
$100,000,000  or  over. 
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Yew. 


Irrigable 
acreage. 


1913 1,181,302 

1OT4 '  1,240,875 

1915 1,3.30,222 

1916 1,405,452 


1917. 
1918. 


1,502,408 
1,601,934 


Irrigated 
acreage 


604,142 
761,271 
814,906 
922,821 
1,026,663 
1,119,566 


Cropped 
acreage. 


637,227 
703,424 
757,613 
85^291 
966,784 
1,051,193 


Crop 
value. 


115,676,411 
16,475,517 
18,164,452 
32,815,972 
56,462,313 
66,821,396 


The  statistics  given  in  the  above  table  do  not,  however,  tell  the 
whole  story.  The  easy  terms  of  repayment  granted  by  the  Govern- 
ment and  the  high  prices  received  lor  their  products  have  combined 
with  the  other  favorable  conditions  and  with  the  industry  of  the 
people  to  produce  a  condition  of  prosperity  beyond  the  indications  of 
the  Dare  statistics. 

CONTBACTS  XTNDE&  WABBEN  ACT. 


[Act  of  Feb.  21, 1911,  36  Stat.,  925.] 
BOISE  PROJECT,  IDAHO. 


Name  of  contractor. 


Boise-Payette  Lumber  Co 

Eumers'  Cooperative  Ditch  Co , 

Fanners' Union  Ditch  Co 

Black  Canyon  Irrigation  District 

Nampa  &  Meridian  Irrifcation  District , 

New  York  Canal  Co.  (Ltd.) 

Pioneer  Irrigation  District 

Pioneer  Irrigation  District  and  Black  Canyon  Irrigation  District. 
Riverside  Irrigation  District  and  Big  Bend  Irrigation  District. . . . 

Settlers' Irrigation  District 

Do V. 


Date  of 
contract. 


Total. 


June 

Dec. 

Aug. 

Jan. 

June 

July 

Feb. 

May 

Feb. 

Feb. 

Feb. 


15. 1918 

3. 1917 
13,1917 

2,1918 
1,1915 

1. 1918 
27,1913 
28,1919 
15,1918 

9,1918 

18. 1919 


Area  in 
acres. 


100.16 
15,500 

8,100 
39,000 
24,567 
21,498 
34,400 

6,000 

14,385 

12,000 

420 


Amount 

of 
water  in 
acre-feet. 


175.960.16 


^  Canal  capacity  |  inch  per  acre.  *  Indeterminate. 

MINIDOKA  PROJECT,  IDAHO— JACKSON  LAKE  ENLARGEMENT  UNIT. 


Aberdeen-Springfield  Canal  Co 

American  Falls  Canal  Securities  Co 

Armsberger,  J.  R 

Bradbury,  W.  A.,and  J.  C.  McMulIon 

Bnrgess  Canal  &  Irrigating  Co 

Conant  Creek  Canal  Co.  (Ltd.) 

Dewey  Canal  Co 

Enterprise  Canal  Co.  (Ltd.) 

Enterprise  Irrigation  District 

JVmers'  Friend  Canal  Co.  (Ltd.) 

Farmers'  Friend  Irrigation  Co 

Farmers'  Own  Ditch  Co.  (Ltd.) 

Harrison  Canal  &  Irrigat  ion  C  o 

Independent  Canal  Co.  (Ltd.) 

Kuhn  Irrigation  &  Canal  Co.  and  Twin  Falls  Canal  Co. 

Last  Chance  Canal  Co.  (Ltd.) 

Lenroot  Canal  Co.  ( Ltd . ) 

Lowder  SIou^  Canal  Co.  ( Ltd.) 

Lrle,  W.  S 

Martin  Canal  Co 

New  Sweden  Irrigat  ion  District 

Poplar  Irrigation  District 

Peoples' Canal  &  Irrigation  Co 

Rudy  Irrigation  Canal  Co 

Snake  River  Valley  Irrigation  District 

Sunnydell  Irrigation  District 


Total. 


June  4,1917 
Dec.  28,1917 
June  1, 1918 
Apr.  23,1917 
Mar.  28,1917 
Aug.  5, 1918 
Aug.  4,1918 
Apr.  15,1917 
Aug.  2,1918 
5, 1918 

18, 1917 
2,1918 
5,1917 
3, 1918 

25, 1913 
4, 1918 

27,1917 

15,1917 

do 

do 

June  29,1917 
May  1,1917 
Apr.  15,1917 

do 

Aug.  11,1917 
June  8, 1917 


Aug. 
June 
Aug. 
Apr. 
Aug. 
Feb. 
Aug. 
July 
Apr. 


65,000 
7,000 


280 
23,000 


7,000 


10,000 

i3,"666" 


410,000 


4,000 

1,300 
160 

1,500 
27,000 

1,200 
20,000 

8,000 
24,000 

4,400 

626,840 


250 
1,000 
2,426 

(0 
2,934 

(») 

17,700 

43,000 
1,000 
1,500 

(») 


40,000 
2,685 

300 

200 
5,120 

240 

240 
6,100 
2,400 

800 
2,000 

240 

5,000 

2,400 

400,000 

480 
3,000 
1,040 

155 
1,500 
5,000 
1,200 
8,000 
2,000 
15,000 
4,000 
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NORTH  PLATTE  PROJECT,  NEBRASEA-WYOIONO. 


Name  of  contractor. 


Beerline  Irrigation  Canal  Co 

Brown's  Creek  Irrimtlon  District 

Central  Irrif^tion  District 

Chimnev  Rock  Irrigation  District 

Oering  Irrigation  District 

Tri-State  Land  Co.  (Farmers'  Irrigation  District) 

Bridgeport  Irrigation  District 

Ooshen  Land  Co.  (and  Lingle  Water  Users'  Association). 

Pleasant  Valley  Lateral  Asodation 

Lincoln  Land  Co 

Dawson  County  Irrigation  Co.^ 


Date  of 
contract. 


July  3,1918 
July  14.1913 
Mar.    6,1913 

....do 

Jan.  17,1913 
20,1913 
14,1915 
1,1915 
16,1915 
17,1917 
19,1919 


Amount 
Area  in         of 
acre».    ,  water  in 

acre-feet. 


Aug. 
June 
July 
June 
Apr. 
Mar. 


1,113 

7,784 

1  501 

3,910 

14,243 

60,000 

17,434 

0,800 

4,000 

954 


1  Temporary  contract  for  season  of  1919  only. 
BELLE  FOURCHE  PROJECT,  SOUTH  DAKOTA. 


1,639 
19,900 

4,060 
10,900 
35,500 
180,000 
87,478 
33,863 
13,523 

1,941 

5,000 


Total I '120,745     |. 


Beyer  Aune  and  Bessie  Hull  Aune. 


May     2,1918      36.8 


STRAWBERRY  VALLEY  PROJECT,  UTAH. 


P.  E.  Whiting 

John  I.  Hayes 

WUIiam  A.  Pace 

Soldier  Fork  Unit 

Do 

Clinton  Unit 

Payson  Cliv 

SpanLsh  Fork  City,  No.  1666. . 
Spanish  Fork  City,  No.  1710. . 
Springville  Irrigation  District. 
Mapleton  Irrigation  District. . 

Do 


Total. 


June    8, 1916 

....do... 

Sept.  26, 1916 
Dec.  15,1916 
July  16,1918 
June    1, 1915 

8. 1917 
28,1917 
21, 1918 
29, 1917 

2. 1918 

5. 1919 


Jan. 
Apr. 
Aug. 
Dec. 
Jan. 
Apr. 


1  City  lots. 
YAKIMA   PROJECT,  WASHINGTON. 


Sunnyside  Irrigation  District Oct.     6, 191 4 

Snipes  Mountam  Irrigation  District Nov.  16, 1914 

Outlook  Irrigation  District ,  Nov.  23,1914 

Union  Gap  Irrigation  District Mar.    2, 1916 

Grandview  Irrigation  District Aug.    4, 1916 

I^rosser  Irrigat  ion  District t  I*«c.     1, 1917 

W.  O.  Bradbury 1  May  22,1916 

Tavlor  &  Robaf |  Nov.  24, 1916 

Herbert  Bostock July  10,1917 

C.  S.  Mead May  23,1918 

H.  L.  Stonebraker Nov.  22, 1918 


1, 


3, 

t; 


40 

20 
120 
130 

55 
458.41 

») 

11 


000 
000 
000 


9,823.41 


4,630 

1,915 

4,225 

1,500 

3,994 

2,150 

18 

30 

30 

50 

40 


Total 18,582 


G  rand  total 95 1 ,987.37 


40 
30 
SO 

67.5 
55 

70O.9 

200 

400 

40 

3,400 

3,600 

1,108 


18,521) 
5,266.25 
2,938.50 
4,275 
10,983.50 
6,450 
54 
90 
90 
76 
120 


NO  NEW  PROJECTS  UNDEBTAEilEN. 

No  new  projects  have  been  undertaken  within  the  past  year,  as 
there  have  been  no  funds  available  for  this  purpose.  The  gradual 
decline  in  the  receipts  from  the  sales  of  public  lands,  due  largely  to 
the  wholesale  disposal  of  these  lands  under  the  operation  of  the  640- 
acre  homestead  act,  has  naturally  greatly  restricted  the  operations 
under  the  reclamation  act.     The  small  payments  provided  by  law 
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from  the  irrigated  lands  have  kept  the  returns  from  the  constructed 
projects  to  a  low  point.  It  is  now  necessary,  under  the  provisions  of 
existing  law,  to  set  aside  $1,000,000  per  annum  from  these  receipts 
to  repay  the  advances  to  the  reclamation  fund  which  were  provioed 
by  the  act  of  1910,  known  as  the  ''bond  loan.''  It  has  been  possible 
on  this  account  only  slightly  to  extend  the  irrigated  area  by  some 
extension  of  canal  systems  and  to  take  care  of  water-logged  conditions 
on  some  of  the  projects. 

SBBPAOB  AND  D&AINAOE. 

The  industry  of  irrigation  by  which  water  is  applied  to  the  surface 
of  the  soil  for  the  growing  of  crops  is  necessarily  attended  by  a  con- 
siderable escape  oi  such  water  to  the  subsoil,  wnere  in  most  cases  it 
joins  ground  water,  and  this  gradually  rises.  Such  a  condition  is  of 
course  aggravated  and  expecuted  by  wasteful  applications  of  water, 
And  this  IS  very  difficult  to  avoid  if  the  soils  are  open  and  porous,  but 
even  in  case  of  tight  soils  and  a  reasonably  economical  use  of  water 
some  rise  of  ground  water  is  likely  to  occur  and  very  few  irrigated 
regions  of  magnitude  exist  in  the  world  which  have  not  attached  to 
them  an  important  drainage  problem.  Accordingly,  during  the  last 
few  years  one  of  the  largest  and  most  important  activities  of  the 
Reclamation  Service  has  been  the  provision  of  suitable  drainage  works 
on  the  various  projects  where  these  are  required.  In  some  cases 
these  have  been  practically  completed  and  are  serving  their  purpose 
well,  but  in  the  majority  of  cases  they  are  still  in  progress  ana  the 
available  construction  funds  are  not  sufficient  to  carrv  this  on  with 
the  requisite  speed  and  economy.  Hence  considerable  areas  which 
ought  to  be  returning  construction  charges  are  held  back  for  this 
reason,  as  it  is  of  course  impossible  to  collect  the  charges  from 
unproductive  land. 

BECLAKATION  PBOJECT  OPERATIONS. 

The  Salt  River  project  in  Arizona  is  being  operated  by  the  local 
•organization  of  water  users  under  a  contract  by  which  the  Secretary 
of  the  Interior  turned  over  the  works  and  the  income  of  the  large 
power  plants  constructed  in  connection  with  the  project.  It  is  in  a 
prosperous  condition,  and  the  income  from  power  a  good  deal  more 
than  pays  the  construction  charges.  The  Government  connection 
with  tnis  project  is  confined  to  occasional  inspection  and  supervision, 
as  provided  in  the  contract.  The  ground  water  is  rising  on  this 
project  and  wiU  require  early  attention  in  order  to  prevent  injury  to  a 
considerable  area  of  land.  This  has  been  investigated  by  the  water 
users'  association,  which  is  alive  to  the  problem  and  will  doubtless 
take  necessary  action. 

On  the  Yuma  project,  Arizona-California,  the  Yuma  Valley,  which 
lies  in  Arizona,  has  been  placed  under  public  notice,  but  the  payments 
are  being  contested  by  the  water  users'  association.  This  contest 
came  to  trial  in  the  month  of  April  and  the  case  is  now  held  under 
advisement  by  the  courti  The  Yuma  Valley  is  exceedingly  pros- 
perous, having,  with  one  exception,  the  highest  gross  jrield  per  acre 
of  any  of  the  projects  of  the  Reclamation  Service.  This  for  the  year 
1918  was  over  $113  per  acrp,  exclusive  of  live-stock  increase.     An- 
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nouncement  has  been  made  of  the  sale  of  a  portion  of  the  lands  on 
the  Yuma  Mesa,  which  will  be  irrigated  with  water  pumped  from  the 
main  canal  south  of  the  city  of  Yuma  under  the  provisions  of  a  special 
act  of  Congress.  A  contract  has  been  executed  with  the  Imperial 
irrigation  district  to  connect  its  system  with  Laguna  Dam  and  pro- 
vide better  security  for  its  water  supply. 

The  Orland  project  in  California  is  regarded  as  the  first  unit. of  a 
comprehensive  project  for  the  development  of  the  Sacramento  Valley. 
It,  however,  stands  alone  as  a  self-supporting  project  with  an  ainple 
water  supply  from  Stony  Creek,  a  tributary  of  Sacramento  River 
and  has  been  practically  completed.  Public  notice  on  this  project 
was  issued  in  1916  and  all  payments  are  made  promptly  when  tney 
fall  due  by  the  association  as  a  whole.  Thus,  all  the  annoyance, 
expense,  and  risk  of  delinquency  are  voluntarily  shouldered  by^  the 
water  users'  association,  wnich  nas  shown  a  commendable  spirit  of 
cooperation  from  the  first.  The  project  is  prosj)erous  and  constantlj 
growing  in  development.  The  only  construction  work  in  progress  is 
a  smalTamount  of  permanent  canal  lining  which  was  provided  for  in 
the  current  public  notice  and  which  is  necessary  for  checking  the 
seepage  from  the  canals  constructed  in  coarse  material. 

The  Grand  Valley  project  in  Colorado  is  delivering  water  to  a  por- 
tion of  the  land  wnich  has  been  opened  to  entry  and  occupied  by 
settlers.  The  agricultural  operations  are  gradually  extending  and 
results  are  encouraging.  The  physical  conoitions  in  this  valley  are 
difficult  on  account  of  the  seamy  shale  which  occurs  on  the  canal 
system  and  which  has  required  a  large  amount  of  maintenance  and 
betterment  work  to  render  the  canals  tight.  Aside  from  these  diffi- 
culties the  works  are  operating  in  a  very  satisfactory  manner. 

The  Uncompahgre  project,  Colorado,  is  being  operated  by  the 
United  States  under  contract  with  the  water  users'  association  tipon 
tihe  payment  of  the  cost  of  such  operation  by  the  association.  The 
contract  provides  that  the  operation  may  be  turned  over  to  the  water 
users*  association  whenever  they  so  elect,  and  this  is  being  consum- 
mated. The  existing  contract  provides  for  the  operation  and  cost 
for  a  period  of  five  years,  at  the  end  of  which  period  the  project  is 
to  be  opened  under  public  notice  unless  further  extension  is  made  by 
the  Secretary  of  the  Interior.  At  that  time,  according  to  the  con- 
tract, the  construction  repayments  will  begin.  The  construction  of 
the  project  is  completed  so  far  as  the  plans  of  the  Government  have 
been  made,  but  the  distribution  systems,  which  remain  in  the  hands 
of  the  irrigators,  are  very  unsatisfactory  and  should  be  enlarged  and 
improved.  The  cultivation  of  the  lands  is  gradually  extending  and 
slow  improvement  is  being  made  in  the  use  of  water  which  is  very 
wastefuJly  applied  to  the  lands.  Efforts  are  being  made  to  introduce 
the  rotation  system  and  to  charge  for  water  on  an  acre-foot  basis, 
which  will  be  necessary  before  good  practice  in  the  economy  of  water 
can  be  hoped  for.  The  excessive  application  of  water  is  manifested 
by  a  rising  water  table  and  the  destruction  of  the  fertility  of  some  of 
the  land.  Agriculture  in  general  is  successful,  and  the  settlers  are 
pr^perous. 

The  Boise  project  in  Idaho  includes  the  Arrowrock  and  Deer  Flat 
Reservoirs  which  have  been  completed,  and  a  canal  system  which 
now  delivers  water  to  the  main  body  of  the  project.  Contemplated 
extensions  will  be  made  gradually  to  conform  to  better  practices 
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regarding  the  use  of  water  which  is  sufficient  for  irrigating  about 
40,000  additional  acres  of  land  if  used  with  reasonable  economy. 
Public  notice  was  issued  in  1017  announcing  the  charges  on  the  com- 
pleted portion  of  the  project,  but  the  water  users  brought  suit  to 
escape  a  portion  of  the  repayment  and  this  has  been  tried  in  the 
United  States  court.  A  preliininary  opinion  has  been  handed  down 
by  the  court,  which  holcls  that  the  full  cost  of  the  project  must  be 
paid  by  the  beneficiaries,  but  withholds  decision  upon  several  points 
of  detail. 

In  addition  to  the  main  project,  the  United  States,  under  11  special 
contracts,  delivers  storage  water  to  about  150,000  acres  of  lands  that 
are  served  by  independent  systems.  The  current  year  has  been  one 
of  exceptional  drouth  and  it  was  preceded  also  by  a  very  dry  year. 
It  is  the  general  opinion,  as  expressed  by  the  water  users  and  the 
local  press  that  the  benefits  the  past  season  from  the  storage  works 
constructed  by  the  Government  have  been  greater  than  uie  total 
cost  of  those  works  in  the  increased  product  upon  the  lands  served 
by  stored  water  which  would  have  been  without  water  except  for 
these  works.     The  project  as  a  whole  is  very  productive  and  successful. 

The  Minidoka  project  in  Idaho  as  originally  planned  has  been 
completed,  but  several  extensions  are  possible  and  desirable.     The 

Eroject  is  in  two  portions — that  which  is  served  with  irrigation  water 
y  gravity  has  been  formed  into  an  irrigation  district  which  operates 
the  canal  system  serving  it  under  contract  with  the  United  States; 
the  pumping  unit  on  the  south  side  of  the  river  is  operated  by  the 
Umted  otates.  The  results  of  irrigation  in  this  region  are  very 
strikingand  exceptionally  successful.^ 

The  Huntley  project  in  Montana  is  practically  completed  and  is 
one  of  the  most  successful  and  thickly  settled  projects  of  the  service. 
Drainage  work  is  in  progress  and  some  enlai^ement  of  a  portion  of 
the  defivery  sjrstem  is  also  being  made.  Construction  payments 
upon  the  lands  served  are  being  regularly  made. 

In  the  Milk  River  Valley,  Mont.,  water  is  being  delivered  through 
a  canal  leading  from  St.  Mary  River  which  diverts  that  river  just 
below  St.  Mary  Lake.  By  a  treaty  arrangement  with  Canada  the 
waters  of  the  St.  Mary  are  divided  on  an  agreed  basis  and  this  water 
is  being  used  very  completely  the  present  year.  The  demand  for 
irrigation  water,  on  account  of  the  excessive  dryness,  is  greater  than 
ever  before.  The  water  is  all  used  on  a  rental  basis,  partly  through 
the  works  of  the  service  and  partly  delivered  to  canal  systems  of 
private  or  cooperative  companies. 

On  the  Sun  River  project,  Montana,  the  original  unit  on  the  south 
side  of  Sun  River  is  oeing  operated  as  usual.  On  the  north  side  of 
the  river  where  many  of  the  settlers  were  attempting  to  secure  title 
to  their  homesteads  without  the  liability  for  irrigation  water  which 
is  included  in  their  filing  papers,  a  series  of  three  dry  years  in  succes- 
sion has  shown  that  dry  farming  is  not  profitable  and  has  revived 
the  demand  for  irrigation  water.  Difficulties  with  the  canal  s}rstems 
have  been  encountered  on  account  of  the  unfavorable  material  with 
which  they  were  constructed,  but  it  is  possible  this  year  to  deliver 
water  to  about  25,000  acres  and  a  considerable  portion  of  this  is 
being  served  on  a  rental  basis.  A  beet-sugar  factory  would  be  profit- 
able in  this  region. 
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The  Lower  Yellowstone  project  in  Montana  and  North  Dakota  has 
been  operated  for  years  on  a  rental  basis  with  only  a  small  fraction 
of  the  lands  irrigated.  The  neighboring  lands  have  been  for  years 
farmed  without  irrigation  and  though  the  returns  from  dry  farming 
have  always  been  less  than  under  irrigation,  the  temptation  to  avoid 
the  expense  of  water  service  has  been  so  great  Uiat  the  project  has 
not  yet  been  placed  on  a  paying  basis.  A  series  of  dry  years,  how- 
ever, has  increased  the  demand  i  or  water  and  steps  have  been  taken 
to  form  an  irrigation  district  and  arrange  for  permanent  water  rights 
for  the  lands  to  be  included.  Appropriate  taws  have  been  passed 
by  both  States  and  the  prospect  is  good  for  the  success  of  the  project. 
Ine  demand  for  water  on  this  project  has  been  more  than  twice  as 
great  this  year  as  in  any  previous  year  and  good  crops  are  reported. 
The  project  offers  favoVaole  conditions  for  the  location  of  a  beet- 
sugar  factory. 

The  North  Platte  project  in  Nebraska  and  Wyoming  is  one  of  the 
largest  as  well  as  one  of  the  most  successful  of  the  reclamation 
projects.  The  Interstate  unit  on  the  north  side  of  the  river,  most 
of  which  is  imder  public  notice,  is  largely  under  cultivation  and 
improvement  is  steadily  extending.  Drainage  is  being  constructed 
and  considerable  areas  are  yet  to  oe  relieved.  On  the  south  side  of 
the  river  the  main  or  Fort  Laramie  canal  and  its  lateral  system  are 
under  construction  and  water  is  being  delivered  under  rental  con- 
tracts. This  is  the  region  of  most  rapid  development  of  anything  in 
the  service. 

The  Newlands  (formerly  the  Truckee-Carson)  project  in  Nevada 
is  held  back  for  two  reasons.  A  drainage  system  is  needed  and 
though  some  preparations  have  been  made  toward  organizing  a 
district  to  secure  payment  for  this  work  the  State  laws  are  not  favor- 
able and  this  has  not  yet  been  successful.  The  other  handicap  is 
the  lack  of  storage  for  the  lands  on  the  upper  part  of  the  system, 
but  legal  and  other  obstacles  have  been  thrown  in  the  way  of  a  proper 
regulation  of  Lake  Tahoe,  the  only  available  reservoir  site  of  conse- 
quence which  can  serve  this  region.  The  main  canals  for  using  water 
have  been  built,  but  storage  works  are  still  necessary.  Pending  their 
development  no  further  extension  is  feasible. 

The  Carlsbad  project  in  New  Mexico  is  gradually  increasing  its 
cultivated  area,  and  is  in  a  prosperous  condition.  Some  drainage  is 
still  to  be  accomplished,  but  the  water  supply  is  ample  and  results 
are  satisfactory. 

The  Rio  Grande  project  in  New  Mexico  and  Texas  is  being  operated 
on  a  rental  basis.  Nearly  one-half  of  the  land  is  in  cultivation  and 
is  being  served  by  storage  water  from  the  Elephant  Butte  Reservoir. 
The  flat  topography  of  the  valley,  the  pecuhar  fineness  of  the  soU, 
and  the  very  wasteiul  use  of  water  in  the  past  have  brought  up  the 
water  table  over  most  of  the  valley  and  much  of  the  land  has  been 
injured.  An  extensive  drainage  system  is  being  installed  and  is 
successful  so  far  as  constructed.  Ite  prosecution,  however,  is  greatlv 
hampered  by  the  lack  of  sufficient  funds.  The  lateral  system  which 
has  been  operated  for  many  years  by  the  local  association  of  irriga- 
tors is  very  inadequate  and  inefficient  and  the  water  is  wastefiuly 
used.  At  the  instance  of  the  water  users  the  various  works  are 
being  gradually  turned  over  to  the  Government  and  are  being  rebuilt 
and  put  in  shape  for  efficient  service.     This  will  to  some  extent 
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remedy  the  threatening  condition  of  the  rising  water  table  and  is 
necessary  for  the  success  of  the  drainage  system  planned.  The  prog- 
ress along  this  line  has  been  successful  so  far,  but  not  very  extensive. 

The  North  Dakota  pumping  project,  which  has  not  been  operated 
for  several  years  owing  to  failure  oi  the  lands  benefited  to  make  pay- 
ment therefor,  has  been  formed  into  an  irrigation  district  and  a  con- 
tract made  with  the  Secretary  of  the  Interior  assuring  its  operation 
and  the  payment  for  the  cost  thereof.  It  is  being  operated  tnis  year 
and  gooa  results  are  expected. 

The  Umatilla  project  in  Oregon  has  always  been  bothered  by  drift- 
ing sand  and  in  some  restricted  localities  by  an  extremely  coarse 
subsoil  which  allows  the  rapid  escape  of  irrigation  water  and  the 
leaching  of  soil.  These  difficulties  are  being  overcome  to  some  ex- 
tent and  progress  in  cultivation  is  steady  and  encouraging.  Urgent 
requests  have  been  made  for  the  Government  to  enlarge  the  project 
by  taking  over  some  of  the  private  canals  which  have  insufficient 
water  supply  and  constructing  a  reservoir  to  serve  them.  This  can 
not  be  unaertaken  without  additional  funds. 

The  Klamath  project  in  Oregon  and  California  is  being  gradually 
extended  as  the  waters  of  Tule  Lake  recede  owing  to  the  diversion 
of  the  supply  through  the  Government  works.  Kainage  works  are 
in  progress  and  have  been  successful  so  far  as  constructed.  Legis- 
lation IS  pending  to  permit  the  reclamation  of  the  lands  around  lower 
Tule  Lake,  but  has  not  yet  passed.  The  project  can  not  be  success- 
fully developed  without  this  additional  legislation.  The  irrigated 
land,  however,  is  productive  and  the  settlers  generally  prosperous. 

The  Belle  Fourche  project  in  South  Dakota  is  growing  in  produc- 
tion and  prosperity.  It  is  a  favorable  location  for  a  beet-sugar 
factory.  In  some  localities  the  water  table  is  rising  and  drainage 
works  should  be  installed,  but  arrangements  have  not  yet  been 
made  for  the  repayment  of  the  cost.  A  small  amount  of  the  land 
under  the  feed  canal  and  not  served  from  the  Owl  Creek  Reservoir 
suffers  from. water  shortage  in  some  years,  and  plans  are  underway 
for  providing  a  small  storage  reservoir  to  serve  these  lands. 

On  the  Strawberry  VaJley  project  in  Utah  the  principal  work 
constructed  by  the  Government  is  a  storage  reservoir  in  Strawberry 
Valley  on  the  head  waters  of  the  Duchesne  River  and  the  diversion 
of  its  waters  through  a  long  tunnel  to  the  westward  slope  of  the 
Wasatch  Range,  where  the  water  is  diverted  from  the  Spanish  Fork 
River  and  an  irrigation  system  constructed.  This  system  is  being 
operated  by  the  irrigators  under  special  contract,  and  payments  oi 
construction  charges  are  being  regularly  made.  In  many  instances 
canal  systems  already  in  existence  are  being  operated  by  associations 
which  have  made  arrangements  for  storage  water  from  the  Straw- 
berry Valley  Reservoir  and  are  operating  their  own  canal  systems. 
There  are  still  some  water  rights  in  the  Strawberry  Reservoir  for 
sale. 

Three  extremely  dry  years — 1917,  1918,  and  1919 — throughout  a 
large  portion  of  tne  West  have  broken  all  records  for  drought,  and 
thousands  of  live  stock  and  many  private  irrigation  projects  have 
suffered  for  lack  of  water.  Dry  farming  has  generally  been  a  failure 
throughout  these  regions. 
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The  Reclamation  Service  experienced  serious  water  shortage  on 
one  project — the  Okanogan  project  in  northern  Washington — ^in 
1918,  and  while  there  was  some  snortage  also  in  1919,  it  was  not  so 

E:eat.  Pumping  plants  were  installed  at  Salmon  Lake  and  Duck 
ake  to  supplement  the  storage  reservoirs  which  did  not  entirely 
fill.  The  additional  pumping  capacity  and  the  enlargement  of  the 
reservoir  hold-over  capacity  are  the  remedies  being  carried  out. 

The  Yakima  project  in  Washington  includes  a  large  system  of 
storage  reservoirs  and  two  canal  systems  known  as  the  Simnyside 
unit  and  the  Tieton  unit.  The  project  as  a  whole  is  very  productive 
and  prosperous  and  strong  pressure  is  being  made  to  secure  the  con- 
s  traction  of  more  storage,  the  extension  of  existmg  canal  systems, 
and  the  construction  of  new  canals  from  the  Yakima  River  and  its 
tributaries.  The  excellent  results  obtained  show  that  this  would  be 
a  wise  development.  The  Yakima  project  as  a  whole  is  one  of  the 
foremost  in  general  prosperity  and  in  returning  the  cost  of  this  con- 
struction. 

The  Shoshone  project  in  Wyoming  is  being  gradually  extended  by 
additions  to  the  canal  and  lateral  systems  on  the  north  side  of  the 
Shoshone  River.  The  drainage  system  which  has  been  lar^dy  com- 
pleted and  has  been  very  successful,  is  also  being  extended  under 
contract  with  the  water  users  in  accordance  with  law.  The  lands  are 
very  productive  and  the  project  very  prosperous.  Preparations  are 
being  made  for  the  construction  of  an  adoitional  unit  on  the  south 
side  of  the  Shoshone  River  for  which  ample  storage  capacity  has 
been  provided  in  the  Shoshone  Reservoir. 

The  value  of  the  agricultural  products  exclusive  of  live  stock  pro- 
duced by  the  Government  reclamation  projects  during  the  season  of 
1918,  amounting  to  nearly  $67,000,000,  has  oeen  over  Iialf  of  the  net 
cost  of  construction  of  all  of  the  projects  during  the  last  17  years. 
On  some  of  the  projects  the  1918  production  has  exceedea  the 
total  construction  cost,  and  even  better  results  are  anticipated  for 
the  current  agricultural  year.  The  results  in  the  extension  of  agri- 
culture and  of  homemaking  have  justified  the  expectations  of  the 
advocates  of  this  activity  and  argue  strongly  for  its  extension,  for 
which  there  is  great  and  growing  demand. 

SX7MMABY  OF  CONSTBTTCTION  BESXTLTS. 

The  following  table  gives  in  concise  form  a  review  of  the  work  done 
by  the  Service  to  June  30,  1919.  It  is  aspeciallv  noteworthy  that 
in  spite  of  adverse  labor  conditions  the  amount  of  excavation  totaled 
more  than  14,000,000  cubic  yards,  and  that  575  miles  of  canals  and 
drains  were  constructed. 
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Nummary  of  eofMtruetion  renAU^  Juim  30^  1919. 


Items. 


Estimated 
platioii.. 


LANDS. 

of  projects  on  com- 


Reservoir  capacity  ayallable  (orig- 
inal)  


CAMAUy  nncHSs,  and  dbiins. 

Oanals  over  800  seeond-lBet  oapacity . 
Oanals  901  to  800seoond-fBet  capacity. 
Canals  50  to  300  seoond-fBet  capacity. 
Oanals  less  than  60  second-feet  ca- 
pacity  


Total  canals 


Waste-water  ditches . 

DninsyOpen 

Drains,  dosed 


Total 

Grand  total. 


Number.. 
L€oagth(iBet). 


TUNIIJBiS. 


ITSTOIUOS  AND  DTTEBSEON  DAMS. 

Masonry 

Sarth 

Rock  lUl  and  crib 


Total. 


DIXXS  AND  LBYBSS. 

Length  and  volume 


CANAL  STRUCTURES. 


Costing  over  S2,000... 
Costing  1600  to  12.000. 
Costing  SlOO  to  1600.. 
Costing  less  than  SlOO. 


Total. 


Grand  total. 


BBIDOXS. 


Steel 

Combination. 

Wood 

Concrete 


Total. 


CULVERTS. 


To  June  30, 1010. 


Acret. 
3,212,006 


Furm», 
07,447 


9,430,010 


MiU9. 


Concrete... 

Metal 

Terracotta. 
Wood 


Total. 


nPE. 


Concrete 

Metal 

Terracotta  (tile) 
Wood 


Total. 


438 

670 
1,019 

7,807 


10,884 


605 

643 
172 


1,480 


12,314 

05 
143,847 

CttMc  yard*. 

2,067,991 

10,220,671 

1,203,386 


13,612,048 


Fut. 
613,980 


Cooorate. 


1,044 

2,100 

9,896 

19,682 


32,722 


CtMeywrdt, 
4,617,664 


Wood. 


201 

528 

5,870 

57,824 


64,423 


97,146 


Number. 


106 

414 

6,134 

346 


7,000 


1,030 
1,560 
1,505 
4,049 


9,044 


Length. 


Feet. 

8,570 

12,542 

135, 218 

4,399 


160,738 


95,088 
54,929 
64,096 
96,492 


310,606 


Lintarfeei. 

628,572 

247,136 

1,270,375 

496,432 

2,641,616 


To  June  30, 1918. 


Aertt, 
3,061,«0 


FartM, 
63,477 


ACTt^tttt 

9,197,460 


J/llM. 


420 

667 

1,807 

7,644 


10,438 


496 
643 
163 


1,301 


11,739 

94 
142,237 

CttMc  fordt. 

2,064,187 

.  9,998,361 

1,186,629 


13,208,067 


FuL 
604,426 


Conorate. 


068 

2,011 

9,177 

16,386 


28,632 


CfMtvardt. 
4,470,702 


Wood. 


184 

478 

6,011 

65,003 


Inorease. 


Aeret 
130, 


4,070 


Acr^ut. 


MUM. 


233,460 


18 

S 

112 


306 


170 


179 


676 

1 
1,610 

OubkfQfdt. 

3,804 

222,330 

17,867 


243,961 


Feet, 
9,663 


Ckmcrete. 


60,676 


89,208 


86 

89 

719 

3,296 


4,190 


OtMepardt* 
46,962 


Wood. 


17 
50 


2,821 


3,747 


7,937 


Number. 

* 


106 

414 

5,500 

342 


6,361 


1,832 
1,433 
1,096 
3,164 


Length. 


Number. 


Feet. 

8,466 

12,542 

117,606 

4,254 


142,868 


684 
4 


680 


88,719 
52,006 
50,947 
72,213 


7,525 


263,884 


Llnearfeei. 

596,250 

339,616 

1,166,337 

471,236 

2,473,439 


98 
127 
409 
885 


1,619 


Length. 


Feet, 


113 


17,612 
146 


17,870 


6,309 

2,924 

13, 149 

24,279 


46,721 


LinMTfeet. 

32,322 

7,630 

104,038 

24,196 

168,076 
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Summary  of  construction  results,  June  SO,  1919— Continued, 


Items. 


nUMRS. 


Ck>iicrete. 
IfetAl.... 
Wood.... 


Total. 


CANALS  UNED. 

Leoj^tli miles. 

Total 


BTnLDINOS. 


Offioes 

Residences 

Power  plants 

Pnmping  stations 

Bams,  stwehouses,  etc. 

Total 


WELLS. 

Number  and  depth.. . , 


COMMUNICATIONS. 


Roads 

Railroads 

Telephone  lines 

Transmission  lines. 


Total 

POWER  DEVELOPED. 

Water  and  steam horsepower. 

EXCAVATION. 


To  June  30, 1919. 


To  June  30, 1918. 


Number.     Lenc^h. 


85 

960 

2,141 


3.186 


Concrete. 


307.57 


Feci. 
27.658 
159.072 
449,569 


636,299 


Number. 


Length. 


Increase. 


Xuml^r.      Loncth. 


80  ! 
755 
1.928  ' 


Feet. 
2i),427 
150.799 
433.947 


2.783  605.173 


Wood. 


Concrete.'     Wood. 


4.10 


311.67 


307.30 


4.10 


311.40 


Xumber. 


97 

636 

29 

89 

523 


Class  1,  earth 

Class  2.  indurated  material. 
Class  3 ,  rock 


Total. 


Riprap cubic  yards. 

Paving square  yards. 

CoNCRBTE cubic  yards. 

Cement barrels. 


1,374 

Number. 

Depth. 

418 

47,879 

M 

iles. 

970 

83 

3.126 

615 

4.794 


Number. 


83 

590 
26 
69 

495 


1.263 


5 
205 
213 


Number. 


416 


Depth. 


35.411 


MUr». 


955 

83 

2.934 

4.'>0 


4.422 


59.633 


CuUc  yards. 

154,473.487 
9.913,065 
8.409.722 


172.796.274 


1,892.728 

819,408 

3,023,446 

2,971,330 


48.093 


Cubic  yards. 

141.015.518 
9.569.457 
8. 199. 793 


1.58.784.768 


423 


Feet. 
7,231 
8,273 
15.622 


31.126 


Concrete. 


0.27 


Wood. 


0.27 


Number, 


14 

46 

3 

20 

28 


111 


Number. 


32 


Depth. 


12.468 


AfHes. 


15 


1.735,893 

807. 485 

2. 976, 448 

2.919.107 


192 
165 


372 


11.540 


Cubic  yardt. 

13.457.969 
343.608 
209.929 


14. 011.506 


156.835 
11.923 
46.998 
52.223 


SETTUBICENT. 

Owing  to  the  improved  financial  condition  of  the  j^roject  farmers, 
due  to  good  crops  and  war  prices,  pubhc  interest  in  Government 
irrigated  lands  has  become  very  keen,  and  the  inquiries  concerning 
future  public  openings  showed  a  marked  increase  during  the  year. 
The  widespread  hunger  for  irrigated  Grovemment  land  was  shown 
by  the  number  of  inquiries  which  followed  the  announcement  of  an 
opening  of  16  farms  on  the  Yuma  project.  More  than  a  thousand 
letters  were  received,  nearly  every  State  in  the  Union  being  repre- 
sented. It  was  necessary  to  hol9  a  drawing  for  every  one  of  the 
f  arms,  as  724  applicants  were  present  at  the  opening. 
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Two  small  land  openings  occurred  during  the  year — Newlands 
project,  11  farms;  luma  project,  16  farms.  On  June  30,  1918, 
there  were  295  unentered  farm  units  on  all  the  reclamation  projects. 
On  June  30,  1919,  there  were  133  unentered  farms.  During  the 
year  there  were  added  27  units,  so  that  the  total  number  of  farm 
units  entered  that  year  was  189.  The  remaining  unentered  farms 
represent  the  poorest  tracts  in  the  projects.  Many  are  seeped  and 
must  be  drained;  others  are  rough  or  oadly  cut  by  canals  and  ditches. 

The  past  year  was  the  most  active  in  the  history  of  the  Service 
in  the  transfer  of  private  lands  on  the  projects.  The  sales  b}^  original 
owners  in  whole  or  in  part  of  their  ranches  amounted  to  niillions  of 
dollars,  and  prices  of  land  which  a  few  years  ago  was  desert  and 
worthless  ranged  from  $100  to  $1,000  per  acre.  In  these  transfers 
it  was  noted  that  many  of  the  purchasers  were  from  other  projects 
whereon  they  had  been  successful,  and  the  change  was  made  usually 
by  reason  oi  a  desire  for  a  milder  climate.  Montana  farmers  have 
sold  at  good  prices  to  Mississippi  Valley  farmers  and  have  trans- 
ferred to  Idaho  and  Oregon,  while  the  Idaho  farmer  has  joined  the 
numbers  thronging  to  Cafifomia.  With  plenty  of  money  and  experi- 
ence, the  newcomers  are  valuable  additions  to  the  conmiunities  in 
which  they  locate. 

Land  values  are  constantly  rising  on  all  the  projects.  A  notable 
example  of  this  is  shown  in  the  sale  of  State  and  scnool  lands  on  the 
BeUe  Fourche  project  last  April.  The  lands  offered,  2,124  acres, 
were  listed  for  sale  three  years  ago  with  no  purchasers,  although  the 
prices  were  very  reasonaole  and  the  terms  most  generous.  In  the 
April  sale  every  acre  was  sold  and  the  competition  was  so  keen  that 
the  prices  in  every  case  were  above  the  minimum  set  by  the  State. 
Lands  which  in  1916  found  no  bidders  at  $12  to  $20  per  acre  sold 
quickly  for  $20  to  $50,  the  purchaser  in  each  instance  assuming  an 
oolieation  to  pay  $60  per  acre  to  the  Grovernment  for  a  water  nght. 

The  demand  of  the  soldiers  for  opportunities  to  acquire  land  over- 
shadows everything  in  connection  with  settlement  work,  but  it  will 
not  be  a  wise  policy  to  overlook  the  very  urgent  and  increasing  call 
for  sinular  opportunities  from  citizens  who  were  unable  to  wear  the 
colors.  Every  consideration  of  good  policy  that  can  be  advanced 
stresses  the  need  of  increasing  greatly  the  acreage  for  settlers  on  all 
public  land  projects  as  well  as  the  taking  up  of  new  projects  without 
delay.  Neglect  and  long  deferment  of  dennite  plans  for  rapid  land 
development  may  still  this  hunger. 

Including  areas  under  Warren  Act  contracts,  served  from  Govern- 
ment wor^,  the  national  reclamation  poUcy  has  resulted  in  an 
annual  crop  production  of  $100,000,000  or  over  from  lands  which  a 
short  time  ago  returned  nothing.  To  it  must  be  attributed  also  the 
establishment  of  more  than  200,000  people  in  prosperous  and  con- 
tented homes  on  the  land  and  an  equal  number  in  tne  cities,  towns, 
and  villages  which  are  the  result  of  this  agricultural  development. 
The  progress  being  made  by  these  communities  equals  that  of  the 
most  prosperous  re^ons  of  our  country.  With  millions  of  acres  of 
ec[uaQy  favorable  land  awaiting  development  and  thousands  of 
citizens  clamoring  for  farms,  it  is  most  important  that  a  liberal  policy 
in  providing  funds  to  construct  the  necessary  works  should  be  followed 
by  Congress. 
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During  the  coming  year  land  openings  will  occur  on  the  North 
Platte  and  Shoshone  projects,  ana  a  few  additional  farms  will  be 
available  on  the  Newlancis  project.  In  December,  1919,6,000  acres 
of  land  on  the  Yuma  Mesa  will  be  sold  at  auction.  The  funds  derived 
from  the  sale  are  to  be  used  in  constructing  a  power  and  pumping 
plant  and  the  distribution  system.  These  lands  are  described  as 
oeing  practically  frostless  and  peculiarly  adapted  to  the  production 
of  citrus  fruits. 

ABB  PBOJEOT  SETTLBBS  PBBKANBNTP 


In  order  to  determine  to  what  de^ee  settlement  on  reclamation 
projects  is  permanent,  an  investigation  was  made  of  a  number  of 
representative  projects : 

Five  of  the  projects  selected  for  investigation,  namely,  Huntley, 
Minidoka,  North  Platte,  Shoshone,  and  Imiatilla,  were  thought  to 
have  experienced  unusually  trying  conditions  for  the  settlers,  and 
one,  Boise,  was  thought  to  nave  b^n  quite  favorable.  Letters  were 
sent  to  the  project  managers  of  these  six  projects  asking  the  number 
of  original  settlers  still  in  possession  and  the  number  of  transfers  made 
by  otner  settlers,  together  with  any  proper  explanations. 

Although  the  ngures  are  probably  not  inf aUiole.  they  are  as  nearly 
correct  as  possible.  The  margin  of  error  is  douotless  small  in  any 
case.  The  chance  for  greatest  variation  is  in  the  number  given  for 
total  farm  units,  because  these  are  constantly  changing  and  sub- 
dividing. 

One  of  the  projects,  Minidoka,  was  also  checked  up  by  consulting 
the  tract  boom  in  the  General  Land  Office  in  Washington. 

Following  is  a  tabulation  from  the  reports  receivea: 


Fnfoct. 


Boise.  Idaho. , 

HimtieY,  Mont 

lOnidDkiL  Idaho 

North  Flatty  Nebr.-Wyo 

Shodiona,  wyo 

UmattnayOng 

Total 


stUlIn 


or  who  have 
satlflfled 

homestead 
reqiilre- 
ineiit^. 


987 
883 


m 

405 


8, 


Total 

nnmber  of 

settlers. 


1,278 


3,709 

3,166 

903 


8,187 


Percent 
of  total. 


89.1 
66.0 
66.8 
6i.O 
66.6 
09.8 


66.8 


Total 

number  of 
of  farm 
units. 


1,107 

689 

1,609 

1,337 

609 

196 


5,447 


Number 

of  settlers 

per  farm 

unit. 


1.14 
1.43 
1.68 
1.61 
1.48 
1.47 


1.48 


From  the  figures  quoted,  it  is  computed  that  the  avenge  number 
of  settlers  to  a  farm  unit  on  the  Boise  project,  where  conditions  were 
favorable,  was  1.14,  or  slightly  more  than  one — trulv  a  remarkable 
showing  when  it  is  considered  that  farms  in  general  often  go  through 
many  chan^  in  ownership,  and  only  1.68  on  the  Minidoka  project, 
where  conditions  were  adverse. 

Opponents  to  homestead  and  reclamation  acts  have  areued  that 
settlers  take  up  their  farms  merely  for  speculation.  Altnough  no 
efiFort  has  been  made  to  learn  the  changes  on  reclamation  projects 
after  title  had  been  obtained,  results  indicate  slight  changes  during 
the  time  of  proving  up. 
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Before  the  end  of  the  period  required  for  residence,  settlers  may 
relinqiiish  their  right  and  for  money  consideration  pass  on  the  farm 
unit.  .  This  can  safely  be  done  only  when  the  relinquishment  paper 
is  filed  simultaneously  vdth  another  entry.  Any  such  transactions' 
may  come  under  the  notice  of  the  project  office  if  the  settlers  are 
known  personally.  Giving  up  an  entry  does  not  by  any  means  indi- 
cate that  the  entryman  has  failed  to  make  good  on  his  farm.  It 
may  show  quite  the  contrary — that  he  has  succeeded  so  well  he  is 
able  to  sell  out  his  improved  farm  for  a  good  figure.  This  kind  of 
speculation  can  hardly  oe  avoided. 

The  first  few  years  of  the  Reclamation  Service  were  the  most 
severe  for  the  project  settlers.  Water  was  not  available  at  this 
time,  and  under  the  law  settlers  could  not  be  prevented  from  taking 
up  land  which  might  not  receive  water  for  years.  Having  seen  how 
often  it  worked  hardship  for  settlers  to  struggle  along  until  water 
was  ready,  the  service  secured  the  passage  of  a  law  which  prohibited 
the  entering  of  farm  units  until  the  irrigating  sjrstem  is  in  operation, 
resulting  unquestionably  in  even  ^eater  permanence  of  settlers  on 
projects  opened  under  tnese  conditions. 

The  investigation  has  shown  concli&ively  in  connection  with  Fed- 
eral projects  that  there  is  not  the  slightest  basis  for  the  statement 
so  oiten  and  so  loosely  made  that  '' throughout  the  newer  parts  of 
America  at  least  three  settlers  in  succession  attempt  to  develop  a 
farm  before  one  succeeds." 

I&BiaATIOK  AND  CBOP  BBSULTS,  1918. 

The  usual  census  of  irrigation  and  crop  results  on  the  Government 
reclamation  projects,  as  described  in  previous  annual  reports,  was 
continued  during  the  period  covered  by  the  present  report.  Obvi- 
ously such  information  is  not  adapted  to  fiscal  years  and  the  figures 
that  follow  are  for  the  last  growing  season  or  calendar  year,  that  of 
1918.  On  the  Salt  River  project,  Arizona,  where  some  crop  is  grow- 
ing at  all  times  of  the  year,  a  convenient  period  is  taken  as  the  agri- 
cmtural  year  from  October  1  to  September  30,.  which  date  approxi- 
mately marks  the  transition  from  the  heavy  summer  production  to 
the  winter  crops.  On  that  project  operation  and  maintenance  of 
the  works  built  by_the  Government  have  been  turned  over  to  the 
Salt  River  Valley  Water  Users*  Association  and  in  the  following  sta- 
tistics of  crop  production  the  figures  for  that  project  are  gatnered 
and  furnished  by  the  association.  Similarly  on  the  0'avity  unit  of 
the  lifinidoka  project,  Idaho,  the  Minidoka  irrigation  oistrict  handles 
the  operation  ana  maintenance  and  has  compiled  the  crop  data.  On 
the  King  Hill  project  in  the  same  State,  the  data  are  furnished  by 
the  King  Hill  irrigation  district.  The  poor  showing  on  this  project 
is  due  to  the  bad  condition  of  the  canal  system,  which  was  built  under 
private  auspices.  The  United  States  has  imdertaken  its  reconstruc- 
tion and  this  work  is  under  way,  but  not  sufficiently  advanced  to 
insure  a  good  water  supply  to  the  bulk  of  the  project.  The  Govern- 
ment has  not  imder taken  operation  and  maintenance  on  this  project, 
which  are  handled  by  the  district. 

In  the  discussion  of  the  projects  in  subsequent  pages  of  this  report 
the  crop  report  of  each  is  given.     In  the  adjoined  tables  these  reports 
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have  been  summarized,  and  further  details  are  given  in  the  ap- 
pendix. 

It  will  be  noted  that  these  reports  do  not  give  the  total  values  of 
farm  products  in  that  they  include  nothing  from  farm  animals. 
The  project  census  does  not  cover  the  income  from  live  stock  or 
stock  products,  but  it  is  known  that  lar^e  additional  returns  are 
realized  from  sales  of  animals,  poultry,  dairy  products,  wool,  and 
honey. 

It  should  also  be  noted  that  the  crop  reports  by  no  means  cover 
the  entire  area  to  which  water  is  made  available  and  delivered  from 
the  works  built  by  the  Reclamation  Service.  In  general  these 
statistics  are  limited  to  those  areas  for  which  the  United  States 
has  built  a  complete  system  from  the  point  of  storage  or  diversion 
to  the  laterals  serving  each  farm  and  where  the  Government  is 
operating  such  works,  thus  employing  a  force  of  ditch  riders  in  fre- 
quent touch  with  the  irrigators.  This  provides  a  ready  means  of 
gathering  census  data  of  more  than  ordinary  accuracy  and  at  little 
or  no  extra  expense,  since  the  time  for  collecting  these  coincides 
with  that  when  the  water  deliveries  are  dwindling  in  the  fall  and 
the  ditch  riders,  while  still  required  for  occasional  deliveries,  have 
less  onerous  duties  in  connection  with  the  operation  and  protection 
of  the  system. 

In  addition  to  the  tracts  covered  by  the  crop  reports  there  is  a 
large  and  growing  area  dependent  in  various  degrees  on  the  Govern- 
ment worKs  for  water  supply  through  special  contracts,  mainly 
xmder  the  Warren  Act,  callmg  for  delivery  of  water  in  bulk  from  the 
reservoirs  or  at  various  stages  of  distribution  to  the  land.  This 
large  area  is  not  covered  by  the  crop  reports  nor  included  in  the 
following  statistics  though  comparable  in  the  aggregate  to  the  area 
thus  reported.  The  foUowing  tabulations,  therefore,  are  merely 
summaries  of  the  crop  reporte  obtained  and  are  so  entitled;  they 
fail  to  give,  possibly  by  50  per  cent,  the  total  production  made  pos- 
sible by  the  works  DuUt  imoer  the  reclamation  law. 

However,  a  summary  of  the  crop  reports  received  gives  some 
impressive  figures  of  the  values  that  have  been  secured  from  the 
desert  lands  Dy  the  provision  of  irrigation  water.  The  following 
table  summarizes  the  reports  by  projects,  and  it  will  be  noticed  that 
for  several  of  these  the  crop  values  produced  average  over  $100  per 
acre.  These  averages  are  for  all  farms  and  all  crops  in  the  large 
tracts  covered  by  the  census,  including  the  least  successful  with 
the  most  successful  irrigators  and  averagmg  with  banner  crops  those 
of  low  yield  or  any  of  entire  failure  due  to  pests  or  other  causes. 
The  average  returns  per  acre  therefore  are  an  index  for  a  large  area 
in  each  case,  and  far  greater  results  are  secured  by  many  of  the 
most  skilled  and  successful  settlers. 
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Summary  of  19X8  crop  reports  by  projects,^ 


state  and  project. 


'Vilzona:  Salt  River 

Arizana-CaUfomia:  Yuma 

California:  Orland 

Colorado: 

Grand  Valley 

Unoompahgre 

Idaho: 

Boise 

Covered  by  oenstis 

KinifHiU' 

Minidoka 

Montana: 

Huntley 

MUk  Rivers 

Bun  River* 

Montana- North  Eakota:  Lower  Yellow- 
stone » 

Nelnaska-Wyomhig: 
North  Platte— 

Interstate  unit 

N.  P.  C.  AC.  Co.  lands 

Fort  Laramie  u 

Nevada:  Newlands 

New  Mexico:  Carlsbad 

New  Mexico-Texas:  Bio  Grande 

Oreg(m:  Umatilla 

OregoD-Califomla:  Klamath 

Soath  Dakota:  Belle  Fourche 

Utah:  Strawberry  Valley 

Waahinpton: 

Okanogan 

Yakima— 

Sunnyside  imit 

Tietonunit 

Wyoming-Shoshone: 

Garland  unit 

Frannieunitu 

Total 

Covered  by  census 


Irrij;able 
acreage.' 

Irri^ted 
acreage. 

Cropped 
acreage." 

Crop  value. 

Total. 

Per  acre. 

1 

4  212,960 
73,000 
20,533 

35,000 
100,000 

•274,220 

143,780 

14,500 

121,392 

31,360 
58,0T0 
14,978 

42,232 

}      129,778 

12,132 
71,817 
24,990 
92,300 
24,658 
50,000 
82,592 
50,000 

10,099 

96,537 
32,000 

}       55,296 

<i  205,616 
45,670 
14,764 

8,102 
58,270 

•117,024 

95,074 

1,849 

105,061 

19,262 

24,843 

7,669 

21,075 

/       88,771 

\         9, 137 

4  865 

42,311 

19,460 

64,781 

9,100 

33,268 

52,445 

32,539 

6,402 

84,650 
26,400 

/       33,552 
\         4,730 

184,432 
45,049 
12,075 

6,887 
57,310 

$18,188,800 

5, 105, 132 

709,172 

414,310 
3,302,460 

$98.70 

113.32 

58.73 

64.87 
57.62 

90,720 

1,677 

98,182 

19,262 

23,800 

7,832 

21,000 

85,308 

9,137 

4,865 

41.490 

18:200 

64,002 

6,819 

32,127 

52,445 

29,788 

5,287 

70,465 
25,845 

32,960 
4,729 

5,154,646 

45,588 

5,168,078 

750,963 
408,716 
245,852 

669,191 

3,100,710 

313,064 

61,815 

1,626,142 

1,105,515 

4,237,020 

400,642 

929,131 

1,276,115 

1,642,327 

749,983 

7,213,392 
2,516,251 

1,370,660 
115,722 

56.80 
27.18 
52.64 

39.00 
17.17 
31.39 

31.85 

36.36 
34.26 
"12.71 
U53.16 
60.74 
66.20 
58.76 
28.92 
24.36 
55.13 

141.85 

102.36 
97.35 

41.59 
«24.47 

1,732,374 
1,601,934 

1,141,516 
1,119,566 

1,051,193 

66,821,396 

63.60 

I  Excluding  substantial  areas  (private  canals)  to  which  water  is  furnished  under  the  Warren  Act.  Tata 
are  for  calendar  year  (irrigation  season),  except  on  Salt  River  project  data  are  for  corresponding'" agri- 
cultural vear,"  October,  .1917,  to  November,  1918. 

•  Area  Reclamation  Service  was  prepared  to  supply  water. 

s  Irrigated  crops.    Excludes  small  areas  on  few  projects  cropped  by  dry  farming. 

•  Includes  so-called  "dry  lands"  fdven  rieht  to  rent  water  temporarily  on  account  of  ample  storage. 

» Includes  about  5,000  acres  within  town  sites,  about  11,000  acres  reported  "vacant''  and  probably  largely 
pastured,  and  over  5,000  acres  of  "home  tracts"  including  house  lots,  etc. 

•  Irrigable  acreage  includes  New  York  Canal,  Nampa-Meridian,  and  Pioneer  district  lands  served  project 
water.  Irrigated  acreage  here  reported  is  limited  to  area  served  full  water  supply,  excluding  vested  nght 
lands  given  partial  service . 

'  Poor  results  on  this  project  are  due  to  condition  of  canal  system ,  which  was  built  under  private  auspices . 
The  United  States  has  imdertaken  its  reconstruction;  operation  and  maintenance  are  handled  by  the 
settlers  through  an  irrieation  district. 

•  Crop  repents  covered  an  additional  area  of  3,119  acres  cropped  by  dry  farming,  producing  crops  worth 
$21,619,  or  $6.93  per  acre . 

•  Above  figures  are  for  187  irrigated  farms,  which  included  small  tracts  farmed  without  irrigation.  In 
addition,  crop  reports  covered  7  farms  operated  without  irrigation,  on  which  109  acres  yielded  crops  w^orth 
$1,996,  or  $18.33  per  acre. 

i*  Crop  reports  covered  an  additional  area  of  5,345  acres  dry-farmed  producing  crops  worth  $80,886,  or 
$11.38  per  acre. 

II  New  lands ,  first  year  of  irrigation . 

tf  For  crops  in  full  production,  excluding  9,662  acres  of  wild-grass  pasture  and  3,081  acres  otherwise  not  in 
full  production.    For  all  crops ,  $39.30. 

For  all  projects  the  crop  reports  show  a  gross  value  of  over 
$66,000,000,  or  an  average  of  $63.60  for  each  of  the  1,050,000  acres 
cropped.  These  reports  covered  an  irrigated  acrea^  of  1,119,000 
and  1,600,000  acres  that  were  irrigable,  i.  e.,  for  wnich  the  works 
were  ready  to  supply  water.  This  does  not,  however,  indicate  a 
failure  to  utilize  500,000  acres  and  the  water  ready  for  it,  as  shown 
in  the  preceding  discussion. 
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For  the  Salt  River  project,  Arizona,  the  water  users'  association 
reported  a  total  crop  value  of  over  $18,000,000.  Under  the  contract 
by  which  the  association  assumed  the  operation  and  maintenance 
of  the  works  and  agreed  to  reimburse  the  United  States  for  their 
construction,  the  amount  fixed  for  the  latter  purpose  is  approxi- 
mately $10,279,000.  Thus  the  crop  value  in  a  single  year  is  more 
than  150  per  cent  of  the  construction  cost  the  association  is  to  repay 
to  the  United  States  over  a  period  of  20  years  and  most  of  which 
wiU  be  suppUed  by  power  profits  from  the  project  works. 

On  some  of  the  other  projects  the  development  has  reached  the 
sta^e  where  the  annual  crop  value  is  comparable  to  the  total  cost  of 
building  the  irrigation  works.  The  Minidoka  project,  Idaho,  which 
cost  about  $5,700,000,  yielded  crops  in  1918  worth  $5,160,000.  Prior 
to  the  Government  work  the  project  was  entirely  sage-brush  desert. 
The  Yakima  project,  Washington,  costing  to  date  about  $10,000,000, 
yielded  crops  worth  $9,733,000  in  1918. 

In  the  following  table  the  crop  reports  are  summarized  by  crops 
and  comparison  with  similar  tabulations  for  previous  years  shows 
relatively  small  changes  in  the  general  character  and  relative  im- 
portance of  the  crops  grown,  ^alfa  continues  as  the  great  basic 
crop  occupying  40  per  cent  of  the  crop  area  and  furnishing  one-third 
of  the  total  crop  value.  Wheat  advanced  from  12  per  cent  in  1917 
to  16  per  cent  of  total  crop  area  reported  in  1918.  The  acreage  in 
cotton  on  the  southwestern  projects  doubled.  Eight  million  bushels 
of  grain,  a  like  amount  of  v^etables  and  truck,  165,000,000  pounds 
of  fruit,  and  267,000  tons  of  sugar  beets  were  harvested  from  the 
lands  covered  by  the  crop  reports.  But  over  half  the  crop  area  w&s 
devoted  to  hay  and  forage  crops,  largely  converted  to  animal  prod- 
ucts by  feeding  on  the  projects. 

Summary  of  crop  reports  on  redamation  projects  in  1918. 


• 

Acreage  cropped. 

Yields. 

Crop  value. 

Crop. 

Total. 

Percent. 

Unit 

Total. 

Average 
per  acre. 

Average 
per  acre. 

Total. 

Per 
cent 

Cereals: 

Bariey 

29,608 

34,944 

46,961 

1,942 

166,138 

2.8 

3.3 

4.6 

.2 

15.8 

Bu.... 
Bu.... 
Bu.... 
Bu.... 
Bu.... 

876,070 

1,017,090 

1,300,410 

20,010 

3, 708, 170 

29 

29 
28 
10 
22 

S36.20 
48.50 
25.00 
15.30 
43.10 

81,074,768 

1,674,406 

1,176,413 

20,741 

7,164,646 

1.6 

Com 

2.5 

Oats 

1.8 

Rye 

Wheat 

10.7 

Total 

279,673 

26.6 

Bu.... 

6,021,850 

26 

39.60 

11,120,064 

16.6 

Other  grain  and  seed: 

Allalfaseed 

Clover  seed 

Orain  sorghum. . . 

Flaxseed 

Millet  seed 

9,231 

o,  cKn 

27,826 

1,710 

642 

.9 

.8 

2.6 

.2 

Bu.... 
Bu.... 

Bu 

Bu 

Bu.... 

41,100 
35,060 
1,028,040 
10,330 
15,840 

4.5 

4 
38 

6 
25 

54.50 
71.00 
64.40 
19.80 
24.00 

602,796 

630,865 

1,759,718 

33,920 

15,975 

.8 
1.0 
2.6 

Total 

47,793 

4.5 

Bu.... 

1,130,370 

61.60 

2,943,264 

4.4 

Hay  and  forage: 

Alfalfa  hay 

Glover  hay 

Other  hav 

Com  fodder 

Peas 

419,612 

7,290 

30,340 

6,234 

306 

3,779 

113,637 

39.9 

.7 

2.9 

.5 

Tan... 
Ton. . . 
Ton... 
Ton... 
Bu.... 
Ton... 

1,318,780 
14,500 
42,250 
18,110 
4,830 
25,680 

3.1          54.10 
2      '       25.30 

1.4  :       25.40 

3.5  24.50 

22,720,060 
184,455 
767,386 
127,864 
11,960 
214,761 
1,730,969 

134.0 

.3 

1.1 

.2 

Other  forage 

Pasture 

.4 
10.8 

7 

56.80 
115.20 

.4 

2.6 

Total 

580,200 

55.2 

..iii^wrx 

44.40 

25,757,454 

38.6 

1  This  fteure  does  not  represent  averaee  value  of  pasture  for  a  year  or  season,  as  considerable  areas  pastured 
were  also  harvested  and  are  included  m  the  duplicate  area. 


DBAINAOB. 


27 


Summary  of  crop  reports  on  reclamation  projects  in  1918 — Continued. 


Acreage  cropped. 

Yields. 

Crop  value. 

•Crop. 

TotaL 

Percent. 

Unit. 

Total. 

Average 
per  acre. 

Average 
per  acre. 

Total. 

Per 
cent. 

• 

Vegetables  and  track: 

Tf^WlIM? 

10,711 
407 

28,332 
209 

11,635 

LO 

Bu 

Bu.... 

Bu 

Bu.... 

141,150 

98,660 

4,484,370 

18,920 

14 
242 
158 

91 

$54.30 
163.00 
133.00 
105.00 
146.00 

$581,642 
66,361 

3,775,503 
21,938 

1,701,289 

to.  9 

^^ions. . . .  T . .  r . . . 

.1 

Potatoes,  white.. 
Potatoes,  sweet.. 

2.7 

5.7 

Track 

1.1 

2.5 

Total 

51,294 

4.9 

..Kmrn 

120.00 

6,146,733 

9.2 

Fruits  and  nuts: 
Apides 

26,121 
1,995 
3,449 

633 
2,151 

967 
2,643 

2.5 
.2 
.3 
.1 
.2 
.1 
.2 

Lb.... 
Lb.... 
Lb.... 
Lb. . . . 
Lb. ... 
Lb.... 
Lb.... 

97,299,240 
6,612,480 

21,265,500 
3,512,430 

13,571,160 
1,803,500 

21,778,320 

3,725 
3,310 
6,160 
5,550 
6,310 
1,830 
8,240 

107.00 
110.00 
194.00 
256.00 
253.00 
203.00 
272.00 

2,809,1'^ 
219,729 
668.956 
161,071 
544,946 
200,978 
718,958 

4.2 

Peaches 

.3 

Pears 

1.0 

Prnnw?.  r  T  - .  r . . . . 

.2 

Citrus  fruits 

Sxnall  fruit 

HlsoeUaneous 

.8 

.3 

1.1 

Total 

37,979 

3.6 

Lb.... 

166,842,720 

4,365 

140>.00 

5,323,267 

7.9 

Iftooellaaeous: 

Sugar  beets 

Cotton 

27,133 

86,470 

4,300 

16,826 

2.6 

8.2 

.4 

1.6 

Ton... 
Lb.... 
Lb.... 
Ton... 

267,130 

60,412,540 

18,980 

*        ■ 

9.9 
700 
4.4 

lOLOO 

141.00 

66.60 

18.00 

2,781,871 

12,198,480 

286,340 

8181052 

4.1 
18.8 

Cane 

.4 

Other  orops 

.5 

Total 

134,729 

12.8 

115.00 

15,530,643 

28.3 

Duplication 

80,475 
1,061,193 

7.6 
100.0 

All  orops 

63.60 

66,821,396 

100.0 

DBAIHAGE. 

A  description  of  investigations  on  drainage  work  in  pro&;ress  will 
be  found  under  the  discussion  of  projects.  Beference  is  also  made 
to  previous  annual  reports,  especially  the  twelfth,  thirteenth,  four- 
teenth, and  sixteenth,  for  discussion  of  the  causes  of  seepage  and 
water-logging  and  the  remedies  necessary  to  reclaim  ana  protect 
lands  from  damage. 

A  sunmiary  of  the  work  accomplished  by  the  various  i>roject8  in 
the  period  from  July  1,  1918,  to  June  30,  1919,  is  shown  in  the  fol- 
lowing table: 


Boise 

Flathead 

Grand  Valley. 

Huntlev 

Klamath 

Newlands. . . . 
North  Flatte. 
Bio  Grande... 

Shoshone 

Yuma 


Total. 


Project. 


Miles  of  drain. 


Open. 


17.5 


16.7 


12.0 

.09 

14.89 

76.00 

4.29 

5.80 


149.48 


Closed. 


0.9 


L04 
'6."74' 


8.68 


Number 
machines 
operated. 


4 
1 
3 
1 

4 

412 

3 
1 


81 


Bxcava- 
tion.i 


700,211 


889,381 
5,618 

208,580 
3,208 

413,515 
3,745,759 

159,350 

185,000 


5,813,388 


Total 
drainage 

006t.< 


$89,168.67 
1,518.77 

ni2,a06.44 
12,016.21 
54,428.09 
14, 212.  n 
90,755.42 

544,416.52 
73,350.93 
73,429.47 


1,065,608.79 


1  Excavation  does  not  include  backfill. 

>  Cost  includes  excavation,  structunes,  right  of  way,  and  overhead  expenses. 

I  To  June  1, 1919.      - 

*  Includes  1  contract  machine. 
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It  will  be  noted  that  31  excavating  machines  were  operated,  30 
by  the  Reclamation  Service  and  1  by  contract,  and  that  approxi- 
mately 149i  miles  of  open  drains  and  8.7  miles  of  closed  drains 
were  constructed  dming  the  year.  The  largest  drainage  program 
is  being  carried  on  on  uxe  Rio  Grande  project.  New  Mexico-Texas, 
where  during  the  year  76  miles  of  open  drains  were  constructed  and 
12  excavating  machines  were  in  operation.  Important  drainage 
work  was  also  carried  on  on  the  Grand  Valley  project,  Colorado,  and 
the  Boise  project,  Idaho. 

The  following  table  gives  an  estimate  of  the  seepage  condition  and 
the  total  resulte  accomplished  up  to  June  30,  1919: 

Estimate  of  seepage  and  summary  of  drainage  to  June  SO,  1919, 


Project. 


Arlxona-Califoniia: 
Yuma— 

Bard  andlndian 

Yuma  Valley 

Colorado: 

Grand  Valley 

Qrand  Valley  drainage  district. 

Unoompahgro 

Idaho: 
Boise— 

Riverside  and  Big  Bend 

Pioneer  Irri^tion  district 

Nampa  Meridian  district 

Other  parts  of  projoct 

King  Hill 

Minidoka  (gravity  unit) 

Montana: 

Flathead  (Indian) 

Huntley 

Milk  River 

Sun  River  (Port  Shaw) 

Montana-North  Dakota: 

Lower  Yellowstone , 

Nebraska- Wyoming: 

North  Platte  (interstate) 

Nevada: 

Newlands— 

Fallon  division 

Fomley  division , 

New  Mexico: 

Carlsbad 

New  Mexico-Texas: 

Rio  Grande 

Mesilla  Valley 

Montoyo 

Kl  Paso  Valley 

Rincon  Valley 

Oregon: 

Klamath 

Umatilla 

South  1  akota: 

Belle  Fourche 

Washington: 
Yaloma — 

Sunnyside 

Tieton 

Wyoming: 

Shoshone 


Total. 


(Constructed  drains.^ 


Open. 


MUes. 

11.70 
15.30 

1.70 
18.30 


Closed. 


Estimat- 
ed area 
damaged 
by  seep- 
age on 
June  30, 
1919. 


MUet. 

4.00 


17.60 

78.50 

43.70 

9.70 

.30 

109.00 

.18 
16.00 


1.60 


.40 


Acres. 
1,500 
4,600 

400 
30,000 
16,000 


3,000 

300 

350 

3,000 


Estimat- 
ed area 
protected 
by  con- 
structed 
drains. 


Estimat- 
ed area 
that  wiU 
bo  pro- 
tected 
when  all 
drains 
author- 
ized 
have 
been  con- 
structed. 


Acre*. 
8,000 
20,000 

150 
5,000 


2.97 
48.00 


4.50 
38.70 


10.87 
3.45 

11.14 


60.20 
>6.60 
49.90 


83.90 
10.00 


•70.00 
3.00 

18.00 


701.24 


1.10 
14.20 


560 

440 
1,500 
1,600 
2,250 

1,500 

3,250 


4,500 

30,000 

50,000 

3,500 

600 

30,000 

1,240 
20,000 


Acres. 
8,000 
50,000 

200 
10,000 


10,000 

30,000 

50,000 

3,500 


30,000 

1,240 
24,000 


3.99  I      11,900 
100 


3.65         5,000 


8.00 


>50.00 

n.oo 

82.00 


220.91 


41,600 

3,000 

21,600 

14,600 

6,200 
200 

2,800 


10,000 
100 

1,450 


188,500 


1,600 
6,780 


14,700 
600 

5,500 


30,000 

1,000 

26,000 


23,400 
2,000 


42,000 
1,350 

24,000 


351,920 


1,600 
7,960 

18,900 
600 

5,600 

147,000 


25,600 
2,000 


37,000 


463,100 


1  Surface  drains  and  waste  ditches  not  inoluded. 


*  Constructed  by  land  ownan. 
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The  data  relative  to  areas  protected  or  to  be  protected  by  drains 
when  completed  are  dependent  on  many  factors.  It  is  impossible 
in  advance  of  complete  irrigation  over  a  given  area  to  foretell  with 
certainty  what  portion  may  become  seeped  and  waterlogged.  The 
amount  of  water  used  and  the  manner  in  which  it  is  applied  to  the 
soil  are  important  factors  in  influencing  the  spread  of  seepage. 
These  are  dependent  upon  the  care  and  skill  of  tne  irrigator.  Tne 
natural  drainage  of  djflferent  soUs  can  be  only  roughly  approxi- 
mated yet  it  is  of  great  importance  in  preventing  the  rise  of  ground 
water.  On  account  of  these  and  other  equally  imdeterminable 
factors,  the  results  given  in  this  table  should  be  regarded  as  expres- 
sions of  opinion  rather  than  accurate  engineering  determinations. 
The  tabulation  of  drains  constructed  to  June -30,  1919,  given  in  this 
table,  shows  the  growing  importance  of  drainage  work  and  it  will 
be  noted  that  a  total  of  approximately  922  miles  of  open  and  closed 
drains  have  been  constructed  to  date  to  protect  ana  reclaim  lands 
from  seepage  which  have  been  placed  under  irrigation  by  the 
Reclamation  Service. 

POWEB  DEVELOPHEKT. 

In  connection  with  the  investigation  of  secondary  projects,  several 
power  sites  were  investigated  during  the  year  and  tentative  plans 
made  for  their  development.  It  is  apparent  that  the  development 
of  hydraulic  power  for  irrigation  pumping  will  play  an  increasingly 
important  part  in  future  projects.  The  continued  satisfactory, 
operation  of  the  large  Minidoka  South  Side  pumping  unit  and  of 
other  pumping  svstems  furnishes  ample  evidence  of  the  reliability 
of  this  method  of  water  supplv. 

Power  development  actually  in  progress  during  the  year  was 
confined  to  the  completion  of  plants  already  under  construction 
and  minor  extensions  and  improvements  to  existing  power  systems. 

The  following  tables  show  power  and  pumping  phints  installed  on 
various  projecte  and  the  results  of  operation  for  the  fiscal  year. 
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XJNDEVBI^OPED  POWEB. 


In  the  following  table  are  listed  the  power  sites  more  or  less  com- 
pletely investigated  by  the  Beclamation  Service  but  which  have  not 
been  developed.  The  data  given  are  necessarily,  in  most  cases, 
only  roughly  approximate. 

Undeveloped  water  potrer. 


Project. 


N'hiiu*  of  plant 


Arizona-California: 

Yuma 

Do 

Do 

(California: 

Iron  Canyon 

Orland 

Pit  River 

Do 

Do 

Colorado: 

Grand  Valley » 

Unoompahgre  ^ 

Idaho: 

Boise 

Doi 

Minidoka 

Do 

Montana: 

Flathead  (Indian) 

Do 

Do 

Do 

Do 

Huntley 

Montana-North  Dakota: 

Lower  Yellowstone » 

Nebraska: 

North  Platte' 

Nevada: 

Newlands 

Do 

New  Mexico-Texas:  Rio 

Grande. 
Oregon: 

Columbia  River 

Deschutes 

Silver  Lake 

Umatilla 

Warner  Vallev 

Willamette  Valley 

Do 

Do 

Oreson-Califomia:  Klamath.. 

Utah:  Strawberry  Valley 

Washington: 

Columbia  River 

Okanogan 

Do 

Yakima-Sunnyside 

Do 

Yakima-Tietou ' 

Yakima- VVapato 

Do ' 

Do 

Do ! 

Wyoming:  Shoshone I 


Drop  in  C'aliforuia  Canal. 
Araz 


Laguna  Dam  (doubtful). 
Iron  Can  von 


Drop,  high  lino  to  South  Canal . 

Hat  Creek 

Fall  River 

Big  Bend 


Main  Canal.. 
Various  sites. 


Arrowrock  Dam 

Various  sites 

Minidoka  Dam 

Head  of  Waloott  Lake. 


No.  1  Newell  Tunnel 

No.  2  Buffalo  Dam 

No.  3 

No.  4 

No.  5 

Second  drop,  main  canal . 


Lateral  K.  K.  drop. 
Pathfinder  Dam . . . 


Lahontan 

26-foot  drop 

Klophant  Butte  Dam . 


CeliloFaUs 

4  sit«s , 

Silver  Crock 

Drainage  outfall 

Deep  Creek 

Santiam  River  and  Marion  Lake 

McKenzie  River,  2  plants 

Middle  Fork,  Willamette  and  Waldo  Lake 

Storage 

Various  sites , 

Spanish  Fork 


Head. 


Feet. 
10 
22 
»-18 


rtt>-130 

35.000 

27 

678 

200 

9.000-12,000 

70-400 

7.000-40,000 

SOO-flOO 

160,000 

3I-4« 

8,000 

18-160 

40,000 

60-230 

10,000-20,000 

20-00 

1,900 

46 

10,000 

46 

30,000 

169 

130,000 

48 

38,000 

24 

19,000 

88 

70,000 

19 

15,000 

41 

275 

34 

60-200 

120 

26 

65-185 


45-105 

65-110 

48-120 

28 


Priest  Rapids 

Salmon  Creek  No.  1 . 
Salmon  Oeek  No.  3 . 

Mabton 

Main  Canal 

T.>ateral  E 

Drop  0 

Drop  1 

Drop  2 

Drop  3 

Shoshone , 


Total. 


415-550 
»4,400 

21-88 
126 

60 

347 

441 

44 

54 

100 

24 

40 

32 

34 

200 


Horsepower. 


1.200 
9.000 
4.000 


314 

17,000-60,000 

6,000 

2,900 

12,000 


600,000400,000 

90,000-100,000 

2,900 

145 

2,000 

14,000 

30.600 

66,000 

10,000 
1,500 

200,000 

2.000 

2,550 

131 

276 

3,410 

2,930 

4.083 

2,443 

1.4.S8 

40.00U 


1.506.300-1.954,300 


1  Power  from  irrigation  flow  only. 


*  Several  stages. 
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BLBCTBICAL  AND  ICBGHANIOAL  BNaiNEEBING. 

In  addition  to  routine  duties,  the  electrical  and  mechanical  divi- 
3ion  of  the  Denver  office  accomplished  the  following  work  during  the 
fiscal  year  ending  June  30,  1919: 

Arizona-California,  Yuma  project.-  -The  Yuma  Valley  drainage 
pumping  plant  was  tested  to  determine  its  capacity  and  fuel  economy. 

Colorado,  Grand  Valley  project. — ^The  designs  of  the  Price  Stub 
pumping  plant  were  completed  and  after  completion  of  construction 
work  the  direct  pumping  unit  was  tested  for  efficiency  and  capacity 
with  very  satisfactory  residts. 

Idaho,  Minidoka  project, — Plans  for  a  10,000-kilowatt  extension  of 
the  Minidoka  power  plant  were  made,  but  construction  work  was 
postponed  on  account  of  the  war.  The  commercial  power  situation 
was  given  careful  consideration  in  view  of  the  earlv  expiration  of  the 
power  contracts  with  the  towns  of  Rupert,  Heybum,  and  Burley, 
and  specifications  for  new  contracts  were  prepared.  One  bid  was 
received  but  no  award  had  been  made  at  the  end  of  the  fisctd  year. 

Nebraska-  Wyoming,  North  Platte  project. — Plans  and  specifications 
were  prepared  for  repairs  to  the  outlets  of  the  Pathfinder  Reservoir 
and  for  the  installation  of  two  additional  regulating  outlets  to  be 
connected  with  the  north  tunnel.  The  designs  of  the  new  outlets 
provide  for  plugging  the  tunnel  and  constructing  concrete  lined  water 
passages  to  the  face  of  the  cliff  where  balanced  needle  valves  of  special 
design  will  be  installed  to  discharge  freely  into  the  canyon  below  the 
dam.  Emergency  gates  immediately  above  the  needle  valves  will 
provide  for  inspection  and  repair  of  the  regulating  valves  and  pro- 
tection against  freezing  during  the  nonirrigation  season.  The 
Lingle  power  plant  was  placed  in  operation  and  tested  with  satis- 
factory results  in  April,  1919.  A  cbntract  for  the  delivery  of  power 
to  the  town  of  Torrington  for  commercial  distribution  was  negotiated 
and  assistance  given  the  town  in  the  purchase  of  equipment  for 
receiving  the  power  from  the  Government  line.  Assistance  was 
given  in  the  arrangement  and  construction  of  Government  telephone 
circuits  for  the  project  and  in  the  drawing  of  contracts  with  the  local 
telephone  company  for  switching  service. 

Isew  Mexico-Texas,  Rio  Grande  project — Designs  were  made  and 
material  purchased  for  replacing  worn  parts  and  improving  the 
operation  of  the  balanced  valves  at  the  Elephant  Butte  Dani.  Fur- 
ther studies  are  in  progress  of  the  possibilities  of  developing  power  at 
Elephant  Butte,  and  at  various  sites  along  the  proposed  .nigh-line 
canal. 

North  Dakota,  North  Dakota  pumping  project. — ^Assistance  was 
given  in  revising  the  power  contract  with  the  city  of  Williston  and  in 
negotiations  for  the  sale  of  additional  power  from  the  steam  plant. 
Repairs  preparatory  to  the  operation  of  the  pumping  plants  auring 
the  season  of  1919  were  made  and  assistance  given  in  seciu'ing  plant 
i>perators  during  the  epidemic  of  influenza. 

Utah,  Strawberry  Valley  project. — As  a  result  of  conferences  with 
the  representatives  of  the  project  towns,  new  contracts  were  ex- 
ecuted with  Payson,  Spanish  Fork,  and  Salem,  providing  for  the 
delivery  of  power  for  retail  distribution  at  the  standard  rates  adopted 
for  the  Strawberry  Valley  project.  Power  is  also  being  sold  to  a 
company  of  farmers  on  Mapleton  Bench  and  to  the  Springville  Can- 
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ning  Co.  at  the  same  rates.  The  gross  income  from  the  sale  of  power 
has  Deen  considerably  increased  by  the  new  contracts,  and  the  power 
system  is  now  consiciered  to  be  on  a  self-^pporting  basis. 

Wdshingtorif  OTcanogan  project. — In  connection  with  the  investiga- 
tion of  supplemental  water  supply,  studies  were  made  of  several  new 
pumping  plants,  and  various  plans  for  operating  the  present  power 
system.  Consideration  was  given  to  plans  for  utilizing  the  trans- 
mission line  for  the  delivery  of  power  to  adjacent  farms. 

WdsMngtorij  Yal-ima  project,  Sunnyside  unit. — ^The  Prober  and 
Spring  Creek  direct  pumping  plants  were  placed  in  operation  and 
tested  with  satisfactory  results  in  April,  1919.  The  smaller  xmit  in 
the  Snipes  Mountain  pumping  plant  was  fitted  with  a  new  pump 
runner  to  correct  former  deficiencies,  and  its  performance  now  ex- 
ceeds the  contractors'  ^laranties.  Settlement  was  made  with  the 
Piatt  Iron  Works  for  direct  pumping  units  installed  at  the  Outlook 
plant. 

Wyomingy  Shoshone  project.-  -The  possibility  of  developing  power 
at  Shoshone  dam  for  commercial  use  in  the  valley  was  studied. 

Secondary  projects. — In  connection  with  the  All  American  Canal 
project  preliminery  designs  and  estimates  were  made  for  three  power 
plants  with  capacities  of  19,  000  horsepower,  18,  000  horsepower,  and 
26,000  horsepower,  rcspectivelv.  Further  studies  were  made  of  the 
power  and  pumping  system  for  the  Yuma  Mesa  Extension.  The 
Orchard-Mesa  pumping  plant  was  studied  with  a  view  to  adapting 
it  to  the  now  conditions  of  the  proposed  rehabilitation  of  the  project. 
Revised  estimates  for  the  power  and  pumping  plants  for  the  Hill- 
crest  extension  of  the  Boise  project,  were  prepared,  and  further  study 
given  to  the  possibility  of  supplying  power  to  the  Gem  irrigation 
district  from  Arrowrock  Dam.  Eixtensive  investigations  of  the  power 
plants  and  sites  along  the  Snake  River,  Idaho,  were  made  in  con- 
nection with  the  American  Falls  Reservoir  project.  Designs  and 
estimates  of  numerous  large  power  plants,  pumping  plants,  and  trans- 
mission lines  were  made  for  the  Minidoka  North  Side  pumping 
extension. 

All  2>rojVcf«.— Collaborating  with  the  civil  engineering  division  of 
the  Denver  office,  a  report  on  the  experience  of  the  Keclamation 
Service  with  large  capacity  reservoirs  outlets  is  being  prepared. 

CEMENT  TESTJITG  WOBK. 

On  July  1,  1917,  the  cement  testing  woik  for  the  Reclamation 
Service  was  turned  over  to  the  Bureau  of  Standards  of  the  Depart- 
ment of  Commerce.  Prior  to  that  dat«  this  work  was  handled  ny  a 
cement  expert  employed  by  the  service,  and  laboratories  were  main- 
tained for  this  purpose  at  Denver  and  San  Francisco. 

The  following  table  shows  by  years  the  number  of  barrels  for 
which  tests  were  made,  and  the  amoimt  and  per  cent  accepted  since 
January  1,  1904,  when  the  testing  laboratory  was  established,  to 
Jime  30,  1917,  when  the  work  was  turned  over  to  the  Bureau  of 
Standards.  The  amount  accepted  during  the  fiscal  years  1918  and 
1919  is  also  given,  but  the  per  cent  accepted  can  not  be  stated,  as 
the  testing  was  included  in  similar  work  handled  for  other  depart- 
ments, and  segregation  is  impracticable. 
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Amount 

for 

which 

tests 

were 

made. 

Aooepted. 

Year. 

Amonnt. 

Percent. 

Jan.  1, 1904,  to  June  30,  1906 

BarreU, 
160,044 

197,321 
147,554 
196,097 
140,293 
93,966 
160,553 
181,653 
404,885 
602,288 
171,213 
114,463 

BarreU. 
146,602 

191.204 

137,526 

163,733 

127,743 

88,986 

149,308 

170,473 

391,135 

583,588 

168,213 

111,163 

60,980 

39,671 

91.6 

Year  ending  Jni^a  dO^ 

1907 

96.9 

1908 

93.2 

1900 

83.5 

1910 

91.1 

1911 

94.6 

1912 

92.9 

1913 

93.8 

1914 

96.6 

1915 

96.9 

1916 

96.2 

1917 

97.7 

1918 

1919 --- 



Total 

2,530,320 

-  Secular  sets  of  long-time  tests  have  been  continued.  In  the  ap- 
])endix  will  ba  found  a  table  giving  the  average  results  of  all  tests  on 
accepted,  cement  from  January  1,  1904,  to  June  30,  1919. 

PTTBCHASE  OF  MATEBIAL  AND  SUPPLIES. 

Most  of  the  important  purchases  for  the  service  are  made  by  the 
Denver  office,  where  a  purchasing  department  is  maintained.  The 
The  project  offices  purchase  direct  perishable  foods,  forage,  and  such 
other  commodities  as  can  be  purcnased  locally^  to  best  advantage. 
By  purchasing  through  the  Denver  office  all  projects  get  the  benefits 
iimerent  in  large-scale  purchases,  and  in  the  purchase  of  materials  of 
construction,  tae  purcnasing  department  of  that  office  has  the  ad- 
vantage of  advice  of  the  several  engineers  and  technical  departments. 

The  purchasing  department  has  oeen  handicapped  during  the  past 
year  by  very  aoverse  market  and  transportation  conditions,  many 
firms  being  unable  to  deliver  materials  with  any  degree  of  promptness. 

During  the  fiscal  year  1919  the  total  number  of  purchases  was 
€,038,  with  a  total  value  of  $1,489,583.04,  and  the  cash  discounts 
earned  by  prompt  payments  of  bills  amounted  to  $8,727.12,  leaving 
Jt  net  amoimt  of  $1,480,855.92  expended  through  this  department. 
Oovemment  bills  of  lading  numbering  3,777,  were  issued,  covering 
tile  movement  of  freight,  and  6,959  transportation  requests  were 
issued  for  travel  of  employees  in  the  service. 

The  following  comparative  tabulation  shows  a  summary  of  data 
covering  purchases  made  during  the  past  10  years: 


Fiscal  year. 


1910 

1911 

1913 

1918 

1914 

1915 

1916 

1917 

1918 

1919 

Total 


Number 
of  pur- 
chases. 


Gross 
amount. 


1,774 
1,607 
2,205 
2,735 
3,116 
2,854 
5,049 
4,989 
6,215 
5,038 


35,582 


6504,023.60 

574,323.74 

930,018.53 

40v,  ovO.  17 

471,446.28 

454,661.46 

680,601.99 

1,095,830.36 

1,809,580.84 

1,489,583.04 


8,460,960.01 


Discount. 


14,286.29 
4,604.28 
3,842.09 
6,747.88 
13,000.25 
17,876.29 
8,727.12 


59,063.70 
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FBEIGHT,  PASSEVGEB,  AVD  EXPBESS  TBAVSPOBTATIOV. 

On  July  1,  1918,  unsettled  claims  for  transportation  of  freight  and 
express  amounted  to  $53,699.59  and  during  the  year  new  claims 
were  filed  for  like  service  to  the  amount  of  $351,142.22,  making  a 
total  of  $404,841.81.  Of  these,  $322,074.45  were  given  administra- 
tive examination  and  forwarded  to  the  Treasury  Department, 
approved  for  payment,  leaving  $82,767.36  outstanding,  of  which 
$77,635.23  was  with  the  railroads  for  correction. 

At  commercial  rates  the  charges  on  freight  and  exi)ress  shipments 
moved  during  the  year  would  have  amounted  to  $534,880.94. 

Passenger  transportation  claims  to  the  amount  of  $69,139.44  were 
examined  and  passed  for  payment. 

Refund  claims  amountmg  to  $4,384.33  were  filed  with  carriers  on 
commercial  shipments  for  contractors  on  United  States  Reclamation 
Service  work,  the  amounts  paid  being  covered  into  the  reclamation 
fund. 

The  following  table  gives  general  data  on  freight  and  express 
transportation  since  1 000 : 


Fiscal  vi»8r. 


Bills 
settled. 


11K)7 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

191« 

1917 

1918 

1919 

Tot  111 


$278,782 
369,58:$ 
778,047 
437,032. 
405,360. 
610,740. 
481,118. 
547,705. 
778,893. 
471,606. 
893,477. 
324,562. 
331,056. 


10 
04 
12 
61 
55 
23 
91 
99 
33 
52 
70 
28 
20 


Cpinmcrcial 
charges. 


$470,863.26 
577,8:W.42 

1,403,970.10 
758,808.76 
666,876.59 

1,055,733.27 
837,077.59 
927,163.49 

1,393,347.96 
817,481.33 
653,013.98 
608,479.63 
534,580.94 


6,207,966.58  I    10, 7a5, 227. 32 


Deducted  account  of 
contracts,  land  grant, 
and  other  causes. 


Total. 


$192,081.16 
2as,247.38 
625,922.98 
321,776.15 
261,516.04 
'I'M,  9n}.  U4 

355,958.68 
379,457.50 
614.454.63 
345:874.81 
259,536.28 
283,917.35 
203,524.74 


4.497,260.74 


Percent. 


40.  s 
36.0 
44.5 
42.4 
39.2 
42.1 
42.5 
40.9 
44.1 
42.3 
39.7 
46.6 
38.1 
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LEGAL   DIVISION. 

The  legal  division  of  the  service  is  in  charge  of  the  chief  counsel, 
under  whom  arc  certain  attorneys  known  as  counsel,  as  well  as 
various  clerks  and  stenographei-s. 

The  work  of  the  legal  division  in  the  Washington  office  includes 
the  consideration  of  litigation,  irrigation  district  organization,  laws 
and  legislation,  departmental  decisions  and  regulations,  manual 
amendments,  public  notices,  abstracts  of  title,  contracts,  etc. 

There  are  eight  main  field  offices  of  the  legal  division  located 
respectively  at  Denver,  Colo.;  Montrose,  Colo;  Mitchell,  Nebr.; 
Helena,  Mont.;  Boise,  Idaho;  Portland,  Oreg.;  San  Francisco,  Calif.; 
and  El  Paso,  Tex.  There  are  also  three  suboffices  in  the  field,  located 
respectively  at  Lillings,  Mont.;  Yakima,  Wash.;  and  Fallon,  Nev. 
The  attorneys  in  charge  of  these  offices  are  known  as  district  counsel 
and  are  the  legal  advisers  to  the  various  j)roject  managers  located 
within  theii  lespectivo  (Hstricts. 
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In  the  central  Denver  office  is  located  a  district  counsel  who  is 
legal  adviser  to  the  chief  of  construction.  Also  at  Denver  are  located 
a  district  counsel  in  general  charge  of  irrigation  district  organization 
and  one  in  special  charge  of  the  work  of  passing  on  titles  to  land. 

Se%^eral  million  dollars  are  at  present  involved  in  litigation  directly 
connected  with  the  Reclamation  Service.  The  inmiediate  super- 
vision of  litigated  cases  is  in  the  Department  of  Justice,  but  the  legal 
division  of  the  service  takes  an  active  part  in  preparing  and  trying  all 
such  suits. 

LITIGATION. 

The  following  sitatement  shows  the  general  progress  of  litigation 
during  the  fiscal  year : 

Number  of  cases  pending  at  beginning  of  ycai , 73 

Number  of  cases  initiated  during  the  year 20 

Total 03 

Number  of  eases  disposed  of  during  the  vear 20 

Number  of  cases  pending  at  the  end  of  the  year 73 

LEGISLATION. 

Copies  of  acts  of  Congress,  passed  during  the  fiscal  year,  affecting 
the  Reclamation  Service,  will  be  found  in  tlie  appendix. 

LAW  DECISIONS. 

A  digest  of  law  decisions  affecting  the  Reclamation  Service,  whicli 
have  been  rendered  during  the  fiscal  year,  will  be  found  in  the  ap- 
pendix. 

PUBLIC  NOTICES  AND  ORDERS. 

Copies  of  the  public  notices  and  orders  issued  by  the  Secretary  in 
regard  to  reclamation  payments,  etc.,  dinging  the  fiscal  year  will  be 
foimd  in  connection  with  the  t^xt  relating  to  the  respective  projects, 

PURCHASES  OF  RIGHTS  AND  PROPERTY. 

A  statement  of  the  transactions  for  the  acquisition  of  rights  and 
property  is  given  in  the  appendix. 

PEBSONNEL. 

On  June  30,  1919,  the  force  of  the  Reclamation  Service  comprised 
3,819  persons,  subdivided  as  follows:  Educational,  555;  noneduca- 
tional,  951;  laborers,  2,313.  In  addition,  the  employees  of  con- 
tractors working  on  reclamation  projects  numbered  112.  A  more 
detailed  statement,  giving  the  admmistrative  personnel  of  the  service 
and  the  number  of  employees  by  projects,  classified  as  above,  will  be 
found  in  the  appendix. 

\Yage8  of  labor. — A  table  in  the  appendix  shows,  by  projects,  the 
average  daily  wages  paid  for  common  labor  in  June  and  December 
for  the  past  nve  years,  and  for  June,  1919.  As  shown  by  this  table, 
wages  have  increased  from  an  average  of  about  $2.23  in  June,  1914. 
to  $3.50  in  June,  1919. 

Injuries  to  employees, — ^LTnder  the  terms  of  the  employees'  com^ 
pensation  act  of  September  7,  1916,  there  have  been  980  injuries 
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reported  from  the  date  of  the  passage  of  the  act  to  June  30,  1919. 
Claims  to  the  number  of  453  have  been  allowed,  and  a  total  of 
$40,040.57  has  been  paid  to  the  claimants.  A  detailed  statement, 
by  projects,  will  be  found  in  the  appendix. 

inoculation  with  typTioid  propTiytactic  and  pneumonia  and  influenza 
vaccine. — ^During  the  fiscal  year  the  service  continued,  in  cooperation 
with  the  War  Department,  the  use  of  typhoid  prophylactic  among 
the  field  force.  Four  hundred  and  thirtv  complete  treatments  were 
sent  to  the  field,  making  a  total  since  July,  1912,  of  3,980.  Supphes 
of  pneumonia  and  influenza  vaccine  were  also  sent  to  the  projects 
on  request. 

.  Employees  in  the  military  and  naval  service  of  the  United  States. — 
Employees  of  the  Reclamation  Service  in  the  military  and  naval 
service  of  the  United  States  during  the  war  numbered  805.  Of 
these,  7  were  killed  in  action,  7  died  of  disease,  1  was  reported  miss- 
ing, and  6  were  wounded. 

Liberty  loans. — ^The  employees  of  the  service  subscribed  $169,450 
to  the  Victory  Liberty  loan,  making  a  total  subscription  to  the  five 
loans  of  $917,850.  In  addition,  large  numbers  of  war-saving  stamps 
have  been  purchased. 

FIVAVCES. 

The  financial  condition  of  the  service  may  be  summed  up  in  the 
following  condensed  statement  of  total  receipts  and  expenditures. 

The  statement  of  cash  receipts  and  payments  appearing  below 
shows  that 

At  the  beginning  of  the  fiscal  year  there  was  $1,680,589.05  cash 
on  hand. 

During  the  year  this  amount  was  augmented  by  receipts  from 
various  sources  to  a  grand  total  of  $3,669,277.90. 

Cash  expenditures  during  the  fiscal  year  were  $8,203,512.44. 

Town-site  receipts  were  $55,362.49. 

The  balance  on  hand  at  the  close  of  the  fiscal  year  amounted  to 
•$1,008,502.52. 

Pursuant  to  Comptroller's  decision  of  September  25,  1918,  and 
Departmental  approval  of  September  30,  1918,  the  General  Land 
Office  makes  monthly  statements  of  the  amounts  received  from  the 
sale  of  public  lands  and  fees  and  commissions,  from  which  the  recla- 
mation fund  is  derived  and  80  per  cent  of  the  total  of  this  statement 
is  immediately  transferred  to  the  credit  of  the  reclamation  fund, 
thus  making  these  receipts  available  without  waiting  for  the  final 
audit  of  receivers'  accounts.  Under  this  plan  the  amounts  held  in 
the  division  of  pubUc  moneys,  pending  audit,  are  reduced  to  an 
amount,  which  it  is  estimatea  will  be  more  than  sufficient  to  cover 
repayments  for  lands  erroneously  sold  and  the  5  per  cent  State  funds 
•exceoted  by  the  act  of  June  17,  1902.  Upon  completion  of  audit, 
whicn  is  usually  from  six  to  nine  months  after  the  collection,  the 
balance  due  the  reclamation  fund  is  made  available. 

The  reclamation  fund  has  received  from  the  sale  of  public  lands 
a  total  of  $97,426,574.56  and  from  the  sale  of  town  lots  $449,516.42. 
Under  the  provisions  of  the  reclamation  act  this  is  made  a  revolving 
fund,  so  that  the  return  of  any  portion  of  the  investment  is  made 
available  for  reinvestment  in  other  operations.  The  reclamation 
fund,  therefore,  can  be  compared  with  capital  invested  in  any  busi- 
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iiess  in  commercial  enterprises,  and  this  authority  to  so  use  the  fund 
makes  possible  the  construction  of  works  aggregating  a  cost  greater 
than  the  amount  of  the  original  investment.  All  appropriations  by 
Congress  for  reclamation-fund  projects  have  been  practically  author- 
ities for  using  the  reclamation  fund,  as  the  acts  have  specifically 
provided  that  the  amount  to  be  expended  for  the  service  as  a  whole 
is  limited  to  the  available  amount  m  the  reclamation  fund.  It  fol- 
lows that  the  construction  of  new  works  depends  upon  the  repay- 
ment of  the  cost  by  the  projects  or  units  of  projects  wnich  have  been 
completed,  as  but  little  is  being  added  to  the  fund  from  original 
sources. 

In  all,  27  projects  have  been  approved  for  construction,  and  on  19 
of  these  public  notices  have  been  issued  announcing  the  construction 
charges  to  be  repaid  by  all  or  a  portion  of  the  area.  Projects  are 
sometimes  opened  by  units,  and  while  construction  is  proceeding  on 
uncompletea  units  repayments  are  being  made  on  completed  ones. 

The  reclamation-extension  act  extended  the  time  of  repaying  the 
cost  of  the  works  to  a  maximum  of  20  years,  in  graduated  payments, 
so  the  rate  of  turnover  of  capital  is  low,  and  without  an  increase  in 
capital  the  progress  of  construction  will  be  very  slow. 

Transfer  vouchers,  adjusting  accounts  between  the  projects  for  the 
transfer  of  the  value  of  services  and  equipment,  amounted  to  $595,- 
509.40  during  the  fiscal  year  1919.  Since  the  beginning  of  the  serv- 
ice the  value  of  the  transfers  of  supplies,  materials,  equipment,  and 
services  between  projects  has  amounted  to  $7,270,806.72.  This  sys- 
tem of  transfers  between  projects  has  enabled  the  service  to  utilize 
equipment,  materials,  supplies,  etc.,  to  their  fullest  extent  where 
needed  and  to  charge  the  cost  where  the  benefit  accrued. 

CASH  TRANSACTIONS. 

Below  is  shown,  in  the  statement  of  cash  receipts  and  payments, 
ft  summation  of  the  cash  transactions  during  the  fiscal  year  1919: 

Table  1. — Statement  of  cash  receipts  and  paipnenUj  reclamation  fund^  fiscal  year  1919. 

RECEIPTS. 

On  hand  July  1, 1918  (17th  Ann.  Kept.,  p.  40) $1, 680, 589. 06 

Original  rec^pts: 

Public  land  sales $3,613,915.41 

Town-sites  sales 65, 362. 40 

3,669,277.90 

Repayments  water-right  charges 2,632,721. 19 

Miscellaneous  receipts: 

Sales 276,106.78 

Services 322,086.23 

Water  rentals 527, 261 .  73 

Power  andiight 143,089.95 

Transportation  refunds 11, 871. 06 

Forfeitures  by  bidders 20. 00 

Over  disbursements 4, 450. 22 

Collections  in  project  office  not  classified 95, 862. 59 

Erroneous  settlement  by  Treasury  Department 327. 67 

9,363,644.37 
PAYMENTS. 

Reclamation  fund 8,203,512.44 

Town^ite  receipts 56,362.49 

Balance  on  hand  June  30, 1919: 

In  Treasury $460,308.56 

Deposits  to  credit  of  special  fiscal  agents 548, 193. 97 

Project  offices  in  process  of  deposit 95, 862. 59 

Erroneous  settlement  by  Treasury  Department 404. 33 

1,104,769.44 

9,363,644.37 
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ASSETS,  LIABILITIES,  BBSEBVBS,  AND  CAPITAL. 

Tablb  -2.  — Consolidated  balance  sheet,  reclamation  fund  projects,  June  SO,  1919. 


Collectians  returnable  to  fund  through  Treasury 

Inventory  of  materials  and  supplies  on  hand 

Accounts  receivable: 

Current  aooounts  receivable SI,  133, 5S4.56 

Water-right  charges  unaccrued 55,636,400.99 

Construction  work  contracted 

Gross  cost  of  construction 133,276,620.30 

Less  revenues  earned  dtulng  construction 8, 423, 712. 58 


105,862.59 
1.740,280.60 


56,760,994.55 
288,366.59 


Net  cost  of  construction  of  projects 123,862,907.62 

Gross  operation  and  maintenance  cost 8, 509, 194. 27 

T.«ess  operation  and  maintenance  revenue  earnings 579,408.01 

Net  operation  and  maintenance  cost 7, 929, 791. 26 

.\ocounts  payable 925, 164. 87 

Contingent  obligations 384,085.27 

Collections  and  contracts  for  specific  amounts  for  repayments  to  reclamation  fund 70, 259, 057. 73 

Misoollaneous  accnials 685, 909. 71 

Capital  Investment: 

Disbursements  and  transfer  and  Joint  construction  vouchers  received . .  i  $152, 810, 738. 83  - 

I^«ss  collections,  refunds,  and  transfer  and  Joint  construction  vouchers 
issued i 134,393,753.26 

Net  investment i  118. 422,9S5. 57 

CONSTRUCTION  COSTS  BY  FEATTTBES. 

The  statement  which  follows  gives  by  features  the  cost  of  the  con- 
sti*uction  of  all  storage  works,  canal  systems,  lateral  systems,  drain- 
age and  other  protection  systems,  power  systems,  and  other  construc- 
tion accounts  of  all  projects,  excluding  the  Blackfeet,  Flathead,  Fort 
Peck,  and  Rivcrton  projects. 

Table  '^.- -Consolidated  statement  of  construction  costs  and  revenues. 


Feature. 


CO.ST. 


F^xamination  and  surveys 

Storage  works *. 

I^miping  for  irrigation 

Canal  system 

Lateral  system 

Drainage  system 

Flood  protection 

Power  system 

Farm  units 

I^ermanent  improvements 

Telephone  system 

Operation  and  maintenance  during  construction 

Operation  and  maintenance  compounded  with  construction . 


Fiscal  year 
1919. 


$340,338.52 

775,343.42 

102,831.33 

2,085,400.30 

971,129.15 

1,088,250.06 

31,451.02 

8,311.98 

49,375.96 

51,27S.C5 

30, 170. 26 

499,088.05 

17,899.72 


Total  cc't  of  construction  features. 

Balance  In  plant  accounts 

nnadjusted  clearing  accounts 


6,053,808.42 


<Jross  construction  cost I  6,053,8(>8. 42 


To  end  of  fiscal 
year  1919. 


$3,C07, 

33,00il, 

1,324, 

4t),  U57, 

20,170, 

5,416, 

2,883, 

5,732, 

596, 

2,800. 

490, 

7,129. 

227, 


280.01 

allnl.  Uv 
873.90 
598.38 
500.76 
401. 15 
727.19 
905.88 
898.63 
020.77 
208.73 
096.22 


130,044,329.80 

1,917,  ."il7. 72 

314,772.68 


132,276,620.20 


RKVEhn^RS. 

Rental  of  buildings 

Rental  of  grazing  and  forming  lands 

Net  power  earnings  (prior  to  public  notice). 

Rental  of  irrigtition  water 

Rental  of  telephone  and  tolls 

Contractors'  freight  refunds 

Other  revenues,  unclassified 

Hospital  operations,  profit  and  loss 

Railroad  operations,  profit  an  1  loss 

other  operations,  unclas.si(lc«l 


16.921.81 

13.6l9.(i5 

2.T9.92 

512,072.01 

4.5.40 

3,02^.51 

15,942.09 

«  13,ri27.8<i 

4,5.3:^.85 

02,9t9.9(> 


252,99-.  96 

2t>1,22t^.49 

l,037.a50.:« 

5. 126, 15a  17 

7, 463. 00 

239,k3,5.77 

1,553,426.37 

15,541.67 

3.900.21 

2  16.t>85.39 


Cross  revenues i      016,940. 37 


8,423,712.5b 


.\ot  cost  of  (wn.slnietion ."i, 4.36.928. 05  |    123,8.')2.907. 62 


I  This  statement  was  omniled  from  project  balance  sheets  and  does  not  contain  adjustments  affecting 
Indian  projects  and  some  collections  entered  in  Washington  investment  books  which  had  not  yet  reache<l 
ihe  Dfoj.^ct,  explaining  variance*  from  Table  28,  which  includes  all  tnuLsactions  in  which  the  reclamation 
fund  projects  were i n vol %e<  1 . 

»  Deduct. 
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OPEBATINO  COSTS  AKB  REVENUES. 

There  follows  a  consolidated  statement  giving  the  costs  and  reve- 
nues for  the  operation  of  projects  which  have  been  opened  by  public 
notices  of  the  Secretary  of  tne  Interior.  These  costs  and  revenues 
are  those  resulting  from  operations  connected  with  the  lands  thrown 
open  to  water-right  applicants  by  these  public  notices  and  do  not 
include  the  transactions  resulting  from  the  temporary  operation  of 
canals  during  the  construction  period. 

Table  4. — Consolidated  statement  of  operating  costs  and  revenues. 


lt«ni. 


Storage  works 

Pumping  for  irrigHtion 

Cttnal  s]rst«iii 

Lateral  system 

Drainage  system 

Flood  protection 

Permanent  improvements. 

Farming  operations 

Miscellaneous  expense 


Calendar  year  1918. 


To  Dec.  31, 1918. 


Opera- 
tion. 


SI  17, 054. 53 

25,297.88 

91,017.50 

262,766.36 

4,277.00 


Total  costs 

Less  unpaid  opvation 
and  maintenance 
charges  added  to  con- 
struction  


Balance 

XEVENVEfl. 

Operation  and  maintexumce  re- 
payments under  contracts 
with  water  users: 

Accrued  charges 

AdTsace  payments 

Forfeitures 

Interest  and  penalties 

Water  rentals 

Rentab  of  lands  and  bulldinss . . 
Rentals  of  telephones  and  toDs . . 

Other  revenues,  unclassified 

Discounts  (deduct) 


73.06 
9,865.61 


Mainte- 
nance. 


Total. 


Opera- 
j      tton. 


136,325.36 

22,6IL85 

248,566.91 

65S,  008.71 

21,087.26 

65,789.31 

7,866.02 

"67*244.43' 


$153,379. 

47,939. 

339,574. 

920,775. 

25,364. 

65,789. 

7,866. 

73. 

n,no. 


89  1366,013.56 

73,    276,147.17 

41 1    568,149.301 

07,1,372,960.72  2 

26}      16,615.37 

31' 

02 

08 

04 


510, 351. 96  1 , 1 27. 519. 85  1 ,  637, 871 .  81 


4,252.57 


1,633,619.24 


140.  CT 
64,680.54 


2,680,707.33 


Mainte- 
nance. 


$188,280. 

108,911. 

,395,049. 

88,084. 

78,730. 

^1,237. 

710. 

218,336. 


Total. 


87  $554,293.93 
65*  385,058.82 
W|  1 ,  Wto,  liW^2v 
0614,317,859.78 
271  104,609.64 
71'  78,730.71 
02  24,237.02 
71  851.38 

36     283,016.90 


5,047,240.14 


Total  revenues 

DUTerenoe— deficit . 


,'1,271,678.38 

663.68 

3,918.86 

15,96L66 

36,230.96 

13,061.28 

66.12 

8,787.97 

.;      17,084.53 


11,333,304.38 


7,736,947.47 


222,866.93 


7,514,080.54 


300,314.86 


5.402,019.92 
7,762.33 
17,199.42 
44,086.97 
421,114.65 
60,287.05 
926.64 
31,074.36 
43,684.94 


5,940,786.40 


1,573,294.14 


BEPAYMBNT  CONTBACTS. 


The  development  of  the  projects  has  resulted  in  water-right  appli- 
cations or  contracts  that  have  been  entered  into  with  settlers,  irriga- 
tion districts,  and  associations,  providing  for  repayment  to  the  Gov- 
ernment of  the  cost  of  constructing  the  works  for  irrigating  their 
lands.  These  contracts,  under  provisions  of  the  original  reclama- 
tion law,  and  the  reclamation  extension  act  require  complete  repay- 
ment of  construction  charges  in  10  and  20  annual  installments,  so 
graduated  as  to  place  upon  the  irrigator  a  minimum  burden  during 
the  early  years  of  farm  development.  On  19  projects  the  lands  have 
been  opened  to  entry  and  settlement  and  the  construction  charges 
fixed  by  public  notice.    Contracts  with  water-right  applicants  for 
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repayment .  to  the  reclamation  fxind  of  the  cost  of  projects  totals 
$63,535,281.58.  Of  this  amount  there  has  been  collected  $7,530,- 
878.19  of  the  charges,  leaving  the  unpaid  value  of  these  contracts  on 
Jime  30,  1919,  $56,004,403.39. 

The  contract  value  referred  to  does  not  include  the  lands  on  com- 
pleted units  which  have  not  yet  been  specifically  obligated  by  making 
water-right  applications,  and  lands  on  uncompleted  units  of  projects 
for  which  construction  charges  have  not  been  announced.  The  secur- 
ity for  the  return  of  the  portion  of  cost  allocated  to  these  lands  is  the 
general  contract  executed  with  water  users'  associations  or  irrigation 
districts  prior  to  commencement  of  construction,  pledging  the  land 
benefited  to  return  the  cost.  A  considei-ablo  portion  of  lands  not 
contracted  is  public  land  on  which  the  construction  charge  becomes, 
a  lien  at  time  of  entry. 

TTiere  are  still  large  acreages  of  land  on  most  of  the  projects  to 
which  the  service  is  now  ready  to  furnish  irrigation  water  and  which 
are  being  taken  up  from  day  to  day  and  new  contracts  signed. 
When  all  of  tJie  lands  susceptible  of  irrigation  are  covered  by  con- 
tracts, the  value  of  the  contracts  on  any  proj'ect  should  equal  the 
amount  of  the  net  cost  thereof.  It  is  to  be  noted  in  this  connec- 
tion, however,  that  on  several  of  the  projects  additional  investment 
will  be  necessary  to  make  all  of  the  lands  irrigable. 

ESTIMATED  COST  OF  CONTEHPLATED  WOBK. 

It  is  estimated  that  the  cost  of  construction  and  operation  and 
maintenance  during  the  fiscal  year  1920  will  aggregate  $6,424,761.21 
for  all  projects,  including,  in  addition  to  reclamation-fund  projects, 
the  Blackfeet,  Flathead,  Fort  Peck,  and  Riverton  projects  appropri-- 
ated  for  in  the  Indian  bill.  The  total  appropriation  for  reclamation 
projects  is  $7,300,000  and  for  the  Indian  projects  $725,000.  Expend- 
itures for  reclamation  projects  are  limited  to  the  amount  available 
in  the  fund,  which  it  is  now  estimated  will  be  considerably  l^s  than 
the  appropriation.  The  following  table  gives  a  tentative  distribu- 
tion to  the  various  functional  features  of  the  estimated  cost  of  work 
during  fiscal  year  1920: 

Table  5. — Consolidated  statement  of  estimated  cost  of  contemplated  work  during  fiscal 

year  1920. 

1.  Examination  and  surveys , $115, 509. 78- 

2.  Storage  works 659, 900.  (K) 

8.  Pumping  for  irrigation 9,500.00 

4.  Canal  systems 1, 205, 100. 00 

6.  Lateral  system 806,351.43 

6.  Drainage  system 973,700.00 

7.  Flood  protection 12,200.00 

8.  Power  system > 20, 000.  OO 

9.  Farm  units 30,000.00 

10.  Permanent  improvements 66, 700. 00 

11.  Telephone  systems 25,900.00 

12.  Operation  and  maintenance  during  construction  (water  rental) 719, 200.  OO 

13.  Operation  and  maintenance  under  public  notice 1, 649, 600. 00 

14.  Reimbursable  acoounts 67, 100.  OO 

15.  Secondary  projects 75,000.  OO 

Total 6,424,761.21 
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OENBBAL  FINANCIAL  DATA  FOB  ALL  PROJECTS. 

The  following  statement  shows  general  financial   data  for  all 
reclamation  funa  projects: 

Table  Q,— General  financial  dalafor  all  reelamationfund  projects. 

Net  ooDstruction  cost  to  June  30. 1019 $138,852,907.62 

Appropriation  for  fiscal  year  1920. 7,300,000.00 

APPROPRIATION  STATEMENT  FOR  FISCAL  YEAR  1919. 

Appropriation,  fiscal  year  1919 S0,445,00a00 

MlaoeUaneous  collections  and  transfers  issued  by  projects 1,363,760. 93 

Increased  compensation 324,955.52 

Special  approiniations , 413,089. 70 

Balance  of  fiscal  year  1918  appropriation  authorised  for  expenditure 995, 733. 80 

Total  authorized  for  expenditure  during  fiscal  year  1919 $12, 542, 529. 95 

Disbursements 6, 702 ,  578. 60 

Transfers  reed  ved  by  projects 572 ,  941 .  62 

Current  Uabilitles 708,694.41 

Contingent  liabiUties 90,143.99 

Total  Incumbranoe,  fiscal  year  1919 8, 074, 358. 62 

Unencumbered  balance  of  funds  authorized  by  appropriation  act,  fiscal  year 
1919 4,468,171.3a 

Note.— Expenditures  under  appropriations  are  limited  to  the  amount  in  the  reclamation  fund  for  which 
reason  full  amounts  authorized  could  not  be  utilized. 
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COST  OF  isrvESTiNa  tkb  rxclahation  fund. 

In  the  thirteenth  annual  report  there  was  for  the  first  time  pre- 
sented a  statement  of  the  eeneral  expenses  by  calendar  years  showing 
the  gross  expenditures  and  the  ratio  of  the  general  expense  thereto. 
The  figures  shown  for  general  expense  were  estimates  hased  on  partial 
returns  from  an  investigation  mstituted  to  determine  the  ratio  of 
general  expense  to.  all  expenditures.  These  accounts,  as  presented 
in  the  thirteenth  annual  report,  had  been  kept  by  calendar  years, 
but  owing  to  the  change  of  policy  involving  annual  appropria- 
tions by  fiscal  years,  a  readjustment  of  those  accounts  was  imme- 
diately undertaken. 

There  is  presented  herewith  a  statement  showing  by  fiscal  years 
the  gross  cost  from  the  reclamation  fund  and  the  actual  total  amount 
of  generftl  expense,  together  with  the  ratio  of  general  to  total  cost. 
The  results  suown  by  this  table  differ  somewhat  from  those  given 
in  the  table  of  estimates  presented  in  the  thirteenth  annual  report. 
By  reference  to  the  table  which  follows  it  will  be  found  that  the 
average  cost  of  investing  $100  in  the  construction  and  maintenance 
of  the  permanent  works  of  the  Reclamation  Service  has  been  S8.90 
during  the  past  17  fiscal  years. 

T.iBLB  8. — StaUtiienl  ^lotnng  by  Jitral  yran  co»lt  oj  ak\  operation*  bv  the  Re^amalion 
Service  including  general  expentt,  Ihe  rntt  o/  gntrral  txpente,  and  the  ratio  of  gentml 
fxpejut  to  all  fotlt. 


Value  of  pluit  uid  eqiiipmeDt,  clsariiu  Bc«ouiits,  aiid  guninul 
•ipuue  iiiidl3trlb<it»d  OD  June  30, 11119 2,318,  «se.  6 

I  IrosacoBt  of  mil  operations  Includliu  Indian  prolecUand  opei- 

... A  — 1_. ^^  public  notice 


ID  and  DiBtntenaim  undei  pi 
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BBOBIPTS,  BY  STATES. 

The  table  following  gives  a  statement  of  additions  to  the  reclama- 
tion fund  from  the  sale  of  public  lands,  by  States. 

Table  9. — Re^amationfund  accretions  from  the  iole  ofpub^  lands. 


state. 


AliSODA , 

California 

Colorado 

Idaho 

I^n-piffm , 

IContana 

Nebraska 

Nevada 

Mew  Mexico.. 
North  Dakota 
Oklahoma..... 

Oregon 

South  Dakota 

Utah 

Washington.., 
Wyoming 

Total .. 


Receipts  from  sales  of  pab- 
Uo  land,  exclusive  of 
town-site  sales,  trans- 
ferred to  credit  of  reda- 
mation  fund. 


Fiscal  year, 
1019. 


$107,010.M 

382,007.92 
12,312.48 

874,660.26 
77,462.16 
44,540.08 

266,  MM.  47 
34,391.71 
23,236.97 

193,414.51 

103,241.91 

306,143.83 
84,460.78 

601,160.09 


3,613,916.41 


Total  to  June 
ao,  1919. 


$1,640,260.15 
6,696,558.97 
8,640,923.42 

6. 148.367. 45 
1,027,638.57 

13,283,083.82 

2,006,648.0ft 

735,888.14 

4,060,752.08 

12, 185, 012.  OS 
5, 801, 007.  IS 

11,165,112.62 
7,476,817.25 
2,646,003. 7» 

7. 106. 147. 46 
5,807,300.3$ 


07,426,574.6ft 


NOTB.— On  June  30, 1010,  there  was  in  the  Treasury  the  sum  of  1030,280.85  accrued  to  the  credit  of  the 
reclamation  fund  but  not  transferred,  making  a  total  of  107,666,860.01,  as  per  TablfilO. 

BE0BIPT8,  BY  YEARS,  FBOX  SALES  OF  PUBLIC  LANDS. 

During  the  fiscal  year  1918  the  General  Land  Office  collected  from 
the  sales  of  public  lands,  not  including  town-site  sales,  a  total  of 
$2,995,695.57^  which  resxzlted  in  the  adoition  to  the  fund  of  $2,552,- 
650.65.  Dunns  the  fiscal  year  1919  the  gross  receipts  were  $2,449,- 
371.08.  Of  this  amount  $1,959,496.88  nas  been  credited  to  the 
reclamation  fund. 

The  following  table  shows  the  gross  receipts  from  the  sale  of  public 
lands  and  the  corresponding  accruals  to  the  reclamation  fund  by 
fiscal  years  since  the  passage  of  the  reclamation  law: 


finahobs. 


TdW)  rmipts 
Iromsaleol 

SMMa  (not  In- 

'"™'.fia."*"- 

ToUli«- 

FfaolfMr. 

Includlni 
lown-silifsikB) 

Pweentof 

SMM. 

38 

as 
w 

07 

28 

ei 
■a 

fli 

BO 
98 

31.91 
90  53 

06.  eo 

S3.M 
IS.  39 
30.  SO 

n:98 

«.81 

m.n 

WW 

si!ta 
s;.n 

57.74 
8S.34 

9e!wi 

88.908 

r9!tu 

90.193 
90.12) 

92: 131 

92:52« 
89.400 

8?; 850 
83,109 
W.OTfi 
W.  113 

ii;5s:Se 

10,017.86 

if'^g 

108,133,030.94 

97,055,^0. 91 

go.oos 

449,510.12 

Ntm.— This  table  dlll«s  Irotn  Tabic  9  in  Ehal  11  raven  L«ni]  Oflln 
;»n,  v)iIlfi'nible9i)ia»3tmulcntoi«clMnatkin  fund  wlthbi  tbe  fljca]  v 
wm  made  b;  Land  oma. 

AXLOnCBHTS  AND  OBOSS  COSTS,  BT  P&OJBCT8  AND  BT  STATES. 

This  statement  shows,  by  projects  and  by  States,  the  amount  of 
money  allotted  and  the  gross  construction  and  operation  and  mainte- 
nance cost  to  June  30,  1919. 


state  and  project. 

AllDtmanli. 

"•Sli" 

"ft"' 

"■Sir' 

To  June  30, 
1919. 

^'"iS^Ri™. 

"^iii 

13S,eS3.23 

9,S54.33 
W.8S9,SI 

3,427.34 
3,M1.33 

"■*"«337,"3S8:w 

»JM,4B5.00 

33,773.41 

130, 438- il 

34;  839- 51 

Total 

418, 770. JO 

34,087,471.31 

3)0,032.110 

23,723,130.78 

81,005-00 

SS:S 

1,«3J,SM.4S 
'7:430.70 

3;  Woo 
a, 000, 00 

43^830!  73 
3,S31.aD 

7(10,00 
-,M3.4K 

87,028,87 

4,T«s-'i6 

10,000  00 

slaasiw 

32,W8,Ht 

IS2.83 

2,397,37 

SI 

700.00 

700,41 

1W1,4S8.J0 

4,010,331.44 

180, 380. 0.-. 

3,828,40^.38 
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Table  11. — Statement  of  allotments  and  gross  costs,  by  projects  and  by  States,  to  June 

SO,  7919--Continued. 


State  and  project. 


Colorado: 

Grand  Valley 

Uncompahgfe 

White  River 

San  Luis  Valley 

I*reliniinar>'  invest  igat ion 


Total.. 


Idaho: 

Boise* 

Kln^Hill 

Minidoka 

Dubois 

Island  Park 

PortNeuf. 

Snake  River  Basin. 
Swan  V^allcv 


General  investigation. 
Total 


Kansas:  Garden  ritv 


Montana: 

Huntley 

Milk  River 

Milk  River,  St.  Mary  storage. 

Sun  River 

Lower  Yellowstone 

Clark  Fork 

Crow  Reservatfon 

Lake  Basin 

Madison  River 

Marias 


Total... 


Nebraska: 

North  Platte 

Nebraska  investigation.. . 
North  Platte  cooperative. 
South  Platte 


Total. 


Nevada: 

Newlands 

Walker  River 

Walker  River  investigation. 

Total 


New  Mexico: 

Carlsbad 

Hondo 

Rio  Grande 

lA  Plata 

Las  Vegas 

UrtonLake 

l*reUmlnary  investigation , 


Total. 


North  Dakota: 

North  Dakota  pumping. . 

Lower  Yellowstone 

Bismarck 

LiUle  Missouri 

Nesson , 

Washburn 

Bowman , 

Preliminary  investigation . 


Total. 


.VUotments. 


Fiscal  year 
191^. 


To  June  30, 
1919. 


$32),  000. 00 
1H4,700.00 


5,000.00 


$3,876,332.24 

7,644,087.71 

4,357.00 

5,000.00 

3, 718. 75 


Gross  cost,  construction,  and 
operation  and  maintenance. 


Fiscal  year 
1919. 


$2(57, 712. 13 
178,863.94 


To  June  30, 
1919. 


4, 214. 75 


512,700.00       11,533,495.70 


545,000.00 
471,500.00 

3o7,ooaoo 


20.000.00 


14,«96,009.70 

712,172.05 

7,628,329.14 

17,228.91 

7,100.00 

2,168.01 

20,000.00 

544.48 

4,000.00 


450, 790. 82 


1,343,500.00 


23,087,552.29 


407,377.27 


89,600.00 
151,900.00 
101,500.00 
:«7, 178. 79 

73,500.00 


\ 


2,347,306.58 

3,557,539.79 

2,846,833.21 

4,186,038.78 

2,556,089.23 

5,581.23 

18,911.96 

7,103.26 

10,729.09 

13,459.01 


773,678.79 


15,549,571.14 


713,492.97 
2,450.00 


715,942.97 


8,650,496.70 

10,000.00 

2,870.00 

2,877.01 


8,666,243.71 


308,000.00 


308,000.00 


7,326,366.48 

12,503.63 

4,000.00 


7,342,870.11 


566,942.04 
372,458.61 
235, 717. 15 


$3,545,157.26 

7,341,651.64 

4.357.00 

4,214.75 

3,n8.75 


10,899,099.40 


1,602.34 


24,775.82 


1,201,495.96 


89.241.97 
157,757.61 
122,376.92 
351,373.27 

63,414.73 


»5.15 


784,159.25 


821,173.91 
2,' 420.86 


823,504.71 


258.819.82 


258,819.82 


53,000.00 
"867*fi06.'66 


1,721, Sn.  55 

407,742.36 

5,934,23L62 

28,064.33 

5,014.09 

17,464.70 

2,738.91 


860,600.00 


73,300.00 
31,500.00 


8,117,067.56 


51,609.35 
877,'ii6.'e6" 


928,784.95 


104,800.00 


1,392,153.14 

1,095,458.24 

13,621.60 

11,933.52 

17,471.83 

10,631.53 

3,236.64 

4,961.03 


8,091.98 
27,177.74 


I  60. 81 


2,549.367.62 


35,218.91 


13,186,498.33 

591,362.37 

6,915,622.64 

17,252.06 

4,767.88 

2,168.01 

24,775.82 

544.88 

1,191.78 


20,744,183.77 


391,604.20 


2,094,65L60 

3,384,147.37 

2,571,327.30 

3,903,510.60 

2,496,297.28 

5,581.23 

18,91L96 

7,103.26 

10,729.09 

13,538.60 


14,505,798.29 


8,155,004.57 
3,381.70 
2,883.86 
2,877.01 


8, 164, 147. 13 


7,016,144.83 

12,503.63 

1,192.74 


7,029,84L19 


1,669,303.25 

381,573.39 

5,865,177.82 

28,064.83 

5,014.00 

17,464.70 

2,738.91 


7,960,336.49 


993,440.00 

1,060,841.00 

13,62U00 

11,033.52 

17,47L8S 

10,532.7s 

4,025.00 

4,96LaS 


2,125,828.42 


J  Deduct . 
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Table  11.— StaUnunt  ofallotmenU  and  grass  costs,  by  projects  and  by  States,  to  June 

SO,  19/9— Continued. 


i^tateand  proJ«<>t. 


Allot  m^Dts. 


Fiscal  year    j    To  June  30, 
1910.  I  1019. 


Gross  cost,  oonstruction,  and 
operation  and  malntenence. 


Fiscal  year 
1919. 


To  June  30, 
1919. 


Oklahoma: 

Lawton 

Cimarron 

Red  River... 
Turkey  Creek 
Investigation. 


TotaL. 


Orecon: 

Umatilla 

Klamath 

C^entral  Oreeon 

C6himbla  River  cooperative. 

liaDieur 

Oieoon  ooopwative 

TMldlstrlct 


Owyhee 

PreUminary  Investigation 

Total 


South  Dakota; 

Angostura 

B«DeFourche 

Preliminary  investigation . 


Total. 


Texas: 

RioGnode 

Peoos  River  investigation . 


Total. 


Utah: 

Strawberry  Valley . . . 

Bear  Lake 

Ifammoth  Reservoir. 

Utah  Lake 

ProvtHWeber 

General  investigation. 


Total.. 

Washington: 
Okanoga 
Yakima. 
Benton.. 
Kittitas. 
Wapato. 
PalDuse. 


Palouse  cooperative 
MDios... 


Priest  Rapic 
Preliminary  investigation 


Total 

Wyoming: 

Nortn  Platte 

Shoshone 

De  Smet.. 

Wyoming  cooperative 

Pathfinder  pumping. 

Rivertoo 

North  Platte  cooperative. . . 
Jackson  Lake  enlargement. 

Total 


General  accounts  undistributed. 
General  Investigations 


Total 

Grand  total 


$500.00 


500.00 


102,600.81 

8,801.17 

60,a00.27 

137.30 

400.00 


132,328.05 


100.00 


I 


$13,907.61 
8,801.17 

60,200.27 
187.80 
400.00 


00.60 


88,545.85 


lia,Q00.00 
U  ,125.00  j 


1,250.00 


229,375.00 


2,004,888.70 

2,610,210.00 

40,3i6.41 

20,01X47 

83,400.62 

33,261.40 

500.00 

1,260.00 

043.70 


184,201.36  ; 
04,104.41  ! 


1,364.62 


5,813,012.57 


270,760.30 


2,860,301.77 

2,647,717.62 

40,846.41 

17,008.51 

83,400.62 

10,004.88 

456.85 

1.364.62 

048.70 


400.00 
92,855.00 


■-r 


7,500.00  i 
4,143,410.61 
16,818.04 


93,255.00 


o3S,400.00 


4,167,728.65 


414.56 
82,028.85 


5,601,627.52 


6,874.31 

4,033,068.86 

16,818.04 


83,343.41  4,056,761.21 


3,066,154.41 
3,500.00 


538,400.00  1      3,064,654.41 


85,000.00        4,182,564.46 

18,827.72 

500.00 

34,040.80 

I  141.35 

0,450.00 


6,500.00 


91,500.00        4,245,532.83 


154,000.00 
64O,50p.]00 


1,184,508.80 

13,246,135.02 

11,106.06 

10,408.50 

36,465.77 

76,400.01 

12,066.56 

6,216.01 

3,776.06 


794,500.00  !  14,506,081.76 


305,782.70 
607,664.67 


1,060.00  ' 


3,707,355.73 

6.7.59,406.44 

H,  91 7. 38 

808.15 

2,360.00 

8,300.00 

1,230.00 

8y),037.64 


014,407.37  ' 


33,850.00 


33,a50.00 


11,330,31/^.24 


41,200.00 


41,200.00 


7, 031, 874. 13     140, 651 ,  004. 66 


584,743.74 


584,743.74 


3,010,118.54 
7,113.37 


3,017,231.01 


08,600.43 


6,308.40 


74,908.92 


3,600,215.44 

18,827.72 

404.27 

34,040.80 

14L85 

0,080.38 


3,671,677.46 


00,437.07 
706,670.35 


Ml.  60 


806,065.82 


351,081.67 
634,406.44 


1,037.49 


1,104,361.08 

12,001,102.58 

11,167.45 

10,366.00 

36,465.77 

76,400.01 

10,201.03 

6,216.01 

3,776.06 


13,200,068.53 


087,465.60 


3,405,001.06 
6,422,663.82 
8,017.38 
3,681.76 
1,554.06 
7,090.11 
1,235.71 
788,168,87 


10,723,200.07 


82,180.67 


32,180.67 


7,847,860.71 


45,687.02 
80,541.40 


85,228.42 


140,785,814.4: 


iDedQOt. 
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BECONCIUNa     ADMINI8TBATIVE     ACCOUNTS    WITH    TBEAeTITBY 
DEPABTMBNT  BALANCES  AND  STATEMENTS. 

The  accounts  of  the  Treasury  Department  are  limited  to  the  move- 
ment of  cash,  either  hj  withdrawal  or  deposit  to  the  appropriations 
involved.  The  administrative  accoimts  of  the  Reclamation  Service, 
as  entered  in  the  taUe  herein,  show  the  amount,  both  for  receipts 
and  disbursements,  upon  an  accrual  basis.  The  cash  account,  how- 
ever, must,  if  correct,  agree  with  the  Treasurjr  Department  statement 
of  funds  made  available  oy  appropriations,  reimbursements,  expendi- 
tures, and  withdrawals.  Table  13,  below,  shows  a  condensed  state- 
ment of  cash  collected,  appropriated,  disbursed,  and  on  hand,  and 
Table  14  gives  a  reconciliation  of  the  amounts  ot  the  appropriations, 
withdrawals,  and  balances  used  in  the  preparation  of  mese  &iancial 
tables,  with  the  figures  shown  by  the  statements  of  the  Treasury 
Department. 

Table  13. — Reclamation  fund  account  to  June  30, 1919, 


It<^m. 


Total,  end  of  fiscal  year  as  per  Seventeenth  Annual  Report,  Table  12,  p.  50 

Receipts  diiriUK  Qscal  year  1919: 
Apivopriation  warrant- 
No.  9,  July  13, 1918 1422, 105. 55 

No.  IS,  Aug.  28,  1918 385, 573. 45 

No.  19a,  Sept.  30,  1918 18, 188.93 

No.  20,  Oct.  11, 1918 1,076,025.88 

No.  26,  Nov.  16, 1918 448,984.50 

No.  29,  Dec.  31, 1918 19, 148.60 

No.  32,  Jan.  18, 1919 297, 928. 74 

No.  35,  Feb.  17, 1919 148, 114. 09 

No.  37,  Mar.  8,  1919 147, 126. 5S 

No.  43,  Mar.  31.  1919 11,072. 8^ 

No.  46,  Apr.  7.  1919 137,324.46 

No.  48,  May  16, 1919 161, 863 .  04 

No.  52,  June  9, 1919 200, 732. 79 

No.  M,  Jjine  30,  1919 188, 135. 43 

Do ft.  952. 13- 

Special  reclamation  ftuid,j'eimbursable,  act  of  June  25, 
1910  (36  Stat . ,  835) 


Total 

Disbursements.  467,983  vouchers,  as  per  Table  15 

Collection  vouchers,  as  per  Table  16 

Balance  with  Treasurer  United  States,  as  per  Table  14 . 

Balance  with  special  fiscal  agents 

Town-site  collections  credited  to  reclamation  fund 

Erroneous  settlement  by  Treasury  Department 


Total 


$144,820,091.31 


460,322.91 
548,179.61 
449,516.42 


Credit. 


UN,  206, 813.0V 


146,278,110.25 


3,669,277.90 
20,000,000.00 


117,876,090.98 
"28,'46i,'09i.'60 


327.67 


146,278,110.25 


FIKAlfrOBS. 


57 


Tablb  l4.'^Balanee  of  reclomottan  fund  with  Treaturer  of  the  United  States,  June  30^ 

1919. 


Item. 


Total  and  balance,  end  of  fiscal  year  1018,  as  per  Seventeentb 

Annual  Report.  Table  13,  p.  60 

Reclamation  ranci 


1114,206,813.08  $113,280,722.75 

3,  ae»,  2n.  go  !    4, 175, 273.  es 


Total  and  balance  as  per  statement  of  Trea.<^iry  De- 
partment  

For  Items  in  Reclamation  Service  acootmts,  bnt 
not  included  in  above,  add  withdrawals  on 

direct  settlement  by  auditor  and  advances S^U,  329. 10 

Deduct  repayments  on  direct  settlements  and  re- 
payment accounts 71,543. 10 


Total. 


Appropriation.    Withdrawals. 


117,S7A,000.08     117,455,00<i.43 


117,876,000.98 


40,228.36 


117,415,778.07 


1  Deduct. 


Table  15. — Disbursement  vouchers  paid  to  June  SO,  1919. 


Balance. 


1026,000.33 
1505,005.78 


420,004. 5& 


40,228.36 


4fi0,322.01 


Fiscal  year. 


iialanoe  from  Seventeenth  Annual  Report,  Table  14,  p.  50. 


1019. 


Subtotal  forioio 

Total  to  June  30, 1919. 


Quarter 
ended— 


I 


''Sept.  30,1918 
Dec.  31,1918 
Mar.  31,1919 
June  30,1919 


Number 

of 
vouchers. 


439,302 


7,510 
7,292 
7,099 
6,690 


28,601 


467,983 


Amount. 


1136,616,578.87 


2,243,252.98 
2,101,811.68 
2,007,080.83 
1,851,357.06 


8,203,512.44 


144,820,001.31 


Tablb  16. — Collection  vo/uchers  to  June  30, 1919. 


Ftecal  year. 


Balance  firom  Seventeenth  Annual  Report,  Table  15,  p.  51 . 


1919. 


Subtotal  for  1919 

Total  to  June  30, 1919. 


Quarter 
ended— 


Sept.  30,1918 
Dec.  31,1918 
Mar.  31,1919 
June  30,1919 


Number ; 

of 
vouchers. 


212,716  •124,484,104.44 


3,232 

9,237 

14,371 

11,008 


37,038 


250,654 


Amount. 


553,762.58 
1,076,283.18 
1,381,825.40 

005,715.01 


3,017,587.16 


28,401,601.60 


Table  17. — Transfer  vouchers  approved  to  June  30, 1919. 


Fiscal  year. 


Balance  from  Seventeenth  .\nnual  Report,  Table  16,  p.  51. 


1910. 


Subtotal  for  1919 

Total  to  June  30, 1919. 


Quarter 
ended— 


(Sept.  30, 1918 
Dec.  31,1918 
Mar.  31,1919 
June  30,1919 


Number 

of 
vouchers. 


11,810 


258 
145 
184 
172 


759 


Amount. 


$6,075,297.32 


175,464.21 
121,922.21 
146,377.02 
151,745.96 


505,509.40 


12,569  7,270,806.72 
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INVE8THBNT  OF  THE  UNITED  STATES  IN  PROJECTS. 

Below  is  given  a  statement  showing  cash  disbursed  and  received  on 
account  of  the  several  projects  and  ^ansfers  between  projects.  The 
work  of  the  service  is  grouped  under  four  general  heads,  as  follows: 
Primary  projects,  those  for  which  specific  appropriations  of  funds  are 
in  effect  and  on  which  construction  is  under  way;  secondary  projects, 
those  for  which  general  appropriations  of  funds  have  been  maae  for 
all  such  work  as  a  whole  and  on  which  only  preliminary  studies  and 
surveys  have  been  made  to  determine  then*  advisability  and  practi- 
cability; Indian  irrigation  projects;  and  general  accounts,  which 
represent  those  expenditures  that  are  generdi  in  nature  and  are  not 
directly  chargeable  to  anv  project  when  first  incurred,  but  which 
become  a  charge  against  all  projects  as  a  part  of  the  general  or  over- 
head expenses  of  the  service. 

Table  18  gives  the  voucher  transactions  and  net  investments  of  the 
United  States  on  the  several  primary  projects  as  of  June  30,  1919: 
Table  19  gives  the  voucher  transactions  on  secondary  projects;  ana 
Table  20  gives  the  voucher  transactions  and  net  investment  of  the 
United  States  on  Indian  irrigation  projects  and  miscellaneous  as  of 
June  30,  1919. 

Table  22  shows  the  amount  invested  from  the  appropriation  for 
increase  in  compensation  for  the  fiscal  year  1918  and  1919. 


'.li 


H 


1= 


an 

i 


|P  Jl  l|p  l|l|  ijl  §-1;  J  llll  ill 


mmmmm^ 


li  iiPiiiifiii 


^IliSilillli 


b 


I 


ili  H  iii  ill  m  III  ^ 


iiiiSiHiiii 


S3S 


plijssiiirifi 


1 


:i   illlil   '^^ 


I 


i 


I 


i 


ii;;;: 


60        EIGHTEENTH  ANNUAL.  BBPOBT  OF  BEGLAMATION  SERVICE. 

Table  Xo.  19.^  Voucher  ^ansaction  and  net  investment  of  the  United  Staiee  on  secondary 

projects  as  of  June  30, 1919, 


Debits. 


State  and  project. 


Disbursement  vouchers.       Transfers  received. 


I. 


$32.20 


20,231.85 


1,467.18 


152.62 


601.52 


1,751.23 


8.063.75 
118.67 


Fiscal  year 
1919. 


Arizona: 

Little  Colorado 

San  Carlos 

.San  Veiro 

Arizona  well  lii  ling 

Arizona-Califomia: 

Colorado  River 

Colorado  River  Basin 

Califotnia: 

•  Owens  Valley 

Sacramento  Valley 

San  Joaquin 

Iron  Canyon  cooperative 

Pit  River  cooperative 

Shasta  County  cooperative 

l#assen  County  cooperati  e 

Imperial  Valley 

Kinn  Rlverstorage. 

San  Luis  Rey 

Colorado:  White  River 

Idaho: 

Dubois 

Island  Park 

PortNeuX. 

General  inve3tigation.s 

Swan  Valley 

Snake  Rl^-er  Basin 

Powder  River 

Montana: 

Clark  Fork 

Crow  Reservation 

Lake  Basin 

Madison  River 

Marias 

Nebraska: 

South  PUtte 

Nebraska  investigations 

North  Platte  cooperati  e 

Pathfinder  pumping 

Nevada:  Walker  River 

New  Mexico: 

LaPlaU 

Las  Vegas ' 

Urton  Lake 

San  Luis  Vallcv 3, 531. 06 

North  Dakota: 

Bismarck ' 

Little  Missouri l 

Nesson 

Washburn 

Bowman 

Oklahoma: 

Cimarron 

Red  River 

Oklahoma  reconnoissancc 

Turkey  Creek 

Oregon: 

Malheur 

Central  Oregon 

Columbia  River  cooperative 

Oregon  cooperative 

Owyhee 966.36 

Ted  district 

South  Dakota:  Angostura 396. 68 

Texas:  Pecos  River  survey 

Utah: 

Bear  Lake 

Mammoth  Reservoir ! 

Utah  Lake 

Provo- Weber 

Oeneral  invest  Igatioas 


3, 5v4. 76 


5,856.71 


To  June  30,    Fiscal  year 
1919.  1919. 


19,515.33 

24,589.74 

2,423.72 

3,443.72 

42,23&20 
149,683.08 

36,048.91  ! 

52,808.13 
3,513.92 

16,667.23 
2,258.17 
4,558.41 
2,398.88  ' 
3,512.62 
768.60 
691.52 
4,348.04 

21,464.03 

.5,053.05 

2,165.77 

496.55 

544.48    . 

8,063.75 

lia67  i. 

5,417.71  . 
21,029.47    . 

7,044.39  . 
10,795.45  ;. 
14,063.96    . 

t 

1,913.96   . 
3,850.94   . 
3,866.96 
1,554.96  ,. 
13,643.22   . 

29,508.20  . 

5,012.16  . 

19,830.65  . 

3,53L06 

16,709.04  . 

11,665.59  . 

7,491.51  . 

9,951.90  . 

3,6.<>4.9A  . 

8,725.96  . 

59,413.75  . 

400.00  . 

137.30  . 


82,592.87 
43,014.03 
14,996.05 
46,797.43 
966.36 


$7,487.16 


776.07 


14.89 


639.27 


171.72 


327.91 


To  June  30, 
1919. 


640.00 

252.67 

3.97 

60.00 

7, 16a  38 
23,488.90 

30.00 
2,748.07 

17.48 

4,9n.62 

341.01 

188.96 

46.72 
825.28 
389.10 

14.80 

9.11 

858.13 

2,675.72 

3.34 

605. 2S 

.40 

16,881.66 


250.00 


6,522.41 
7,498.21 

18,859.r6 
184.60 

34,044.67 

141. 35 

7, 491.. 33 


32.13 


1.34&89 


433.67 

5.01 

79.87 

Z57 

116.71 

968.06 

43.76 

174.83 


58.16 

168.56 

3.28 
278.71 
327.91 

26.69 

1,709.00 

29,786.86 

1,973.89 

1,512.97 

321.76 
1,902.64 


4,312.28 

1,767.04 

7,0iai8 

11,60L10 

250.00 

456.85 

684.02 

87L29 

30.72 

219.67 

9.26 


1,474.  Ht 


>  Deduct. 
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Table  No.  19. 


Voucher  traruactum  and  net  inveetment  of  the  United  States  on  secondary 
projects  as  of  June  SO,  1919 — Continued. 


Debits. 


State  and  project. 


Dbboraement  vouchers. 


Fiscal  year. 
1019. 


Washington: 

Benton 

Kittitas 

Wapito , 

Paiouse 

Palouse  cooperative 

Priest  Rapids 

Wyondng: 

DeSmet 

Wyoming  cooperative 

Riverton 19,283.78 

General  reoonnoissance 35,949. 02 


To  Jane  30, 
1919. 


$il,ld7.45 

19,408.50 

36,445.06 

76,805.20 

9.394.00 

6,218.98 

9,063.32 
3,177.81 

15,211.09. 

41,071.37 


Transfers  received. 


Fiscal  year ;  To  June  30, 
1919.       I       1919. 


Total 98,067.39     1,136,736.27 


$5,640.51 


32,535.70 


$20.71 

130.19 

3,164.48 

247.58 

2.51 

529.20 

1,077.10 

6,812.15 


141,279.21 


Credits. 


Ktate  and  project. 


Collection  vouchers. 


Fiscal 
year  1919. 


To  June 
30, 1919. 


$466.70 


,1 


534.28 


.15 


$1.00 

12.90 

.35 

1,912.71 

76a  32 
1,083.92 


15,477.39 


Aritona: 

Little  Colorado 

San  Carlos 

San  Pedro 

Arixona  well  drilling 

Ari2onarCaUfomia: 

Colorado  River 

Colorado  River  Banm 
CalifomJa: 

Owens  Valley i    14,016.99 

Sacramento  VaUey 91.79 

San  Joaquin .20 

Iron  Canyon  cooperative . .      5, 681. 32 

Pit  River  cooperative 

Shasta  County  cooperative 

I.*assen  County  cooperative 

Imp«ial  Valley 1,464.21 

Kin^  River  Storage 

San  Luis  Rey 

<'olorado:  White  River 

Idaho: 

Dubois 

Island  Park 3.15 

PortNeuf. - 

General  lnve8tigation.s 

Swan  Valley 

Snake  River  Basin 

Powder  River 

Montana: 


2,45a  00 

5oaoo 

1,464.21 


.15 

1.81 
3.15 


.15 


Clark  Fork 

Crow  Reservation 

Lake  Bashi 

Madison  River 

Marias 

Nebraska: 

South  riattc 

Nebraska  investigations. . 

North  Platte  cooperative. 

Pathfinder  pumping 

Nevada:  Walker  River 

New  Mexico: 

La  Plata 

Las  Veeas 

Urton  Lake 

San  Luis  Vjilipv 


3,630.44 


.25 
1.90 


1.85 
7,21&55 


Transfers  issued- 


Fiscal 
year  1919. 


$2,852.45 


733.20 


To  June 
30, 1919. 


$4,925.26 
5,950.79 


11,843.09 
MO.'W 


5,068.29 
3,lia63 


Net  Investment  of  the 
rnited  States. 


Fiscal 
year  1919. 


>  $434. 50 

t 

'36,'33ii7'! 


13,438.07  I 

""\h2.h2 

Vi;  464.21" 

"*'766."ii 


1,654.15 


23,945.26 
118.67 


269.90 

2.120.62 

21.00 

67.08 

632.20 


1,702.42 

.30 

1,225.51 


2.28 


162.45 


12.00 

2.28 


13,630.44  < 


3,764.20 


914.15 
162. 45 


3,696.52 


To  June 
30, 1919. 


$8,554.33 

24,829.51 

2.427.34 

1,591.01 

43.7iaOO 
166,178.27 

12,061.92 
43,620.72 
3,531.20 
5,626.50 
2,499.18 
2,297.37 
1,945.60 
2,873.64 
1,157.70 
706.41 
4,357.00 

17,252.06 

4,614.99 

2,168.01 

1,191.78 

544.88 

23,945.26 

118.67 

5.581.23 
18,911.96 

7,108.26 
10,729.09 

6,329.92 

2,877.01 
3,381.70 
4,039.00 
1,554.96 
13,606.37 

28,064.33 
5,014.00 

17,464.70 
3.696. 52 


1  Deduct. 
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Table  No.  19. —  Voucher  transaction  and  net  investment  of  the  United  States  on  secondary 

projects  as  of  June  SOy  1919 — Continued. 


Credits. 

Net  hivestment  of  the 

state  and  project. 

Colleotion  vooohers. 

Transfers  Issued. 

United  Stetes. 

Fiscal 
year  1919. 

To  June 
80, 1919. 

114.70 

1.25 

1.14 

42.38 

2,84L95 

Fiscal 
year  1919. 

To  June 
80, 1919. 

Fiscal 
year  1919. 

To  June 
30, 1919. 

North  Dakota: 

Bismarck 

83,099.34 
1,439.82 

19,801.89 
1,35a  68 
1,136.09 

156.55 
945.35 

|13,621.6» 

Little  Missouri 

11,933.162 

Nesson 

17,471.8a 

Wafhbbm 

« 

■'*i'i723;i5' 

10,532.78 

Bowman 

$67&15 

145.00 

1,189.89 

Oklahoma: 

Cimarron 

8,891.17 

Red  River 

161.77 

60,209.27 

Oklahoma  reconnoissanoe. 

400.00 

Turkey  Creek 



137.30 

Oreeon: 

lialheur 

279.80 
1,353.58 

218.12 
16,4ia06 

3,134.73 
3,06L08 

4,779.60 
18,164.01 

83, 49a  62 

Central  Or^on 

40,346.41 

Columbia  River  coopera- 
tive  

"i6,'556.'52" 

120,773.28 
1,216.36 

17,008.51 

Oregon  cooperative 

Owyhee 

10,216.76 

24,914.46 
1,216.3<V 

Teei  district 

456.35 

South  Dakota:  Angostura 

642.40 
1,306.90 

3,775.70 
2,821.95 

62.06 

334.31 
782.00 

213.59 
1,806.90 

3,006.42 

Texas:  Pecos  River  sun^ey 

4,766.55 

Utah: 

Bear  Lake 

••.•••««•■•• 

18,827.72 

Mammoth  Reservoir 

404.27 

Utah  Lake 

4.62 

34,049.80 

Provo- Weber 

***•*■*•'■"* 

141. 3& 

General  investigations 

Washington: 

Beaton 

WV.  40 

999.45 

156.00 
2.273.65 

36.67 36.07' 

6,176.06 

7,936.40 
11/011.45 

Kittitas , 

1,468.67 

11,458.67 

17,134.85 

Wapato 

36,465.77 

Palouse 

2,330.00 

4,128.52 

24.77 

250.55 

39.55 

24,75 

16,168.55 

5,501.85 

400.00 
2,331.79 

"V2;336.'69' 

72,406.87 

Palouse  cooperative 

10,201.92 

Priest  Rapids 

6,216.01 

Wyoming: 

DeSmet 

9a  90 

8,917.38 

Wyoming  cooperative 

3,68L7(V 

Riverton 

9,489.90 
5,501.85 

80.04 
10,617.49 

1226.12 
25,458.09 

39.60 

General  reconnoissanoe 

10,505.09 

31,798.68 

Total 

44,404.42 

104,437.54 

24,977.06 

107,414.04 

61,22L61 

1.066.162.90 

1  Deduct. 


TIKASCSBS. 


ea 


Table  20. — Voudur  trantaetUmi  and  net  investment  from  the  reclamation  Jund  on^ 
Indian  irrigation  and  miicellaneoue  ae  of  June  SO,  1919. 


Debits. 


Item. 


Disbunanent  vouoben. 


Fiacal  year    To  June  90, 
1910.  1919. 


Indian  Irrigation: 
Blaokfeet  project., 
Flathead  project.. 
Fort  Peck  project. 


Total. 


IfiBoeUaneoiis: 

Oeneral  expense 


172.87 
1,306.46 


1,466.33 


Preliminary  investigations. 
Jackson  Lake  enlargement . 


601,654.07 


Total. 


601,654.07 


9026,221.94 

1,542,342.79 

440,664.24 


2,900,228.97 


4,745,970.51 
"' *74i*686.'26 


5,487,606.71 


Transfora  reoelTOd. 


FlscalTear 
1919. 


$21,680.83 


5,478.99 


27,160.82 


To  June  30, 
1919. 


8109,379.18 
85,647.0a 
40,807.01 


285y838.00 


215,768.87 

80,48S.7S. 

100,301.34 


405,55894 


Credits. 


Item. 

Collection  vouchers. 

Transfers  issued. 

Net  investment. 

Fiscal  vear 
1919. 

To  June  80, 
1010. 

Fiscalyear 
1019. 

To  June  30, 
1010. 

Fiscalyear 
1019. 

To  June  30, 
1919. 

Blaokfeet  project 

Flathead  project 

8251.48 
236.00 
126.51 

8051,160.68 

1,581,811.06 

465,372.65 

1 
$84,440.40        1  $178.61 

46,504.33 
16,188.60 

1,157.46 
1 126.51 

i$16.00^ 

Fort  Peck  project 

Total 

613.99 

2,007,845.24 

147,223-42 

852.34 

U6.00 

Ifisoellaneoos: 

Oeneral  expense 

Preliminary    investi- 

57,218.90 

215,150.88 

$455,160.08 

4,663,171.00 

10,846.83 

88,407.65 
80,488.78 

Jaokson  Lake  enlarge- 
ment... ............. 

620.58 

843,848.10 

1,520.07 

12,858.25  i      3.320.34 

15,768.90 

' 

Total 

57,848.57 

1,060,008.02 

456,680.15 

4,666,030.15 

14,176.17 

168,122.48 

1  Deduct. 
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« 

Table  21. — Recapitulation  of  voucher  tranMctions   and  all  net  invettmente  of  the 
United  States  from  the  reclamation  fund  as  of  June  30, 1919, 


Debits. 


ItlMll. 


Disbursement  vouchers. 


Transfers  received. 


Fiscal  year 
1910. 


To  June  30,    '  Fiscal  year 
1919.  1919. 


Primary  projects $7,602,424.66 

Secondary  projects 96,067.39 

Indian  irrigation 1,466.33 

lUsooUaneons 601,554.07 


Total. 


8,203,512.44 


$135,286,520.36 
1,136,785.27 
2,909,228.97 
5,487,606.71 


144,820,001.31 


$535,813.88 
32,536.70 


27,160.82 


505,600.40 


To  June  30, 
1919. 


$6,488,144.88 
141,279.21 
285,838.00 
405,568.94 


7,270,806.72 


Credits. 


Collection  vouchers. 


Item. 


MisceUaneoQS. 


Water-rigfat  charges. 


Fiscal  year 
1919. 


Primary  projects $1,181,996.99 

Secondary  projects '       44,404.42 

Indian  irrigation 613.99 

Miscellaneous 67,848.57 


Total I  1,284,865.97 


To  June  30, 
1019. 


Fiscal  year 
1919. 


$11,632,876.00 

104,437.54 

2,907,845.24 

1,050,008.02 


$2,632,721.10 


15,794,166.80 


2,632,721.19 


To  June  80, 
1010. 


$12,607,524.80 


12,607,524.80 


Item. 


Credits. 
Transfers  issued. 


Fiscal  year 
1019. 


Primary  projects !$113,843.19 

Secondary  projects 24,977.06 

Indian  irrigation 

Miscellaneous 466,680.15 


Total 1  .595,500.40 


To  June  30, 
1010. 


$2,350,139.11 

107,414.04 

147,223.42 

4,666,030.15 


7,270,806.72 


Net  investment. 


Fiscal  year 
1010. 


$4,209,675.16 

61,221.61 

1852.34 

14,176.17 


4,285,08528 


To  June  30, 
1019. 


$115,184,125.83 

1,066,162.90 

116.00 

168,127.48 


116,418,399.71 


1  Deduct 


DthUa. 

"isir- 

TdIuik 
iO,IMS. 

"TSr- 

sua 

4,ST0.W 

37  077.63 
10,114.34 
IB,  88a  83 

■ 

3,  MS.  39 

lO;  878.31 
23,SSD.T8 
IS,  134.  H 
U.STD.N 

,11 

't8b!44 

777.  aa 

1,113.7] 

•  -SS.S* 

iii 

3a(i7 
60,  w 

30.  SI 
8S-M 

ra.oz 

44.  ov 

10.  B3 
114. 3S 

12:^7?:^ 
m;om.k 

B,B37. 10 
T,BU.W 

M.1S 
U.S8 

ISS 

ai«.4i 

378.30 

fi 

•■as 
is 

37S.10 

i,Ttn'.3e 

mS 

mss 

S8.W 

i07 

.S3 

107.01 

1.S4 

103. «« 

111.18 

■'•SSif 

•1:SI:S 

S44,Ht.88 

838,488.80 

30,904. 00 

11.013.M 
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:,  bg  pnjteti,  from  Ihe  appropriation  J 
lion  to  June  so,  1919— Continued. 


Cradlts. 

NMIuti 

ProJeW. 

CoUectkm  vouch- 

TnuulMUMud. 

"""'■ 

yrarlMO 

ToJmH 
SO,  leift. 

^r^ 

30,  ifllfl. 

^r' 

ToJuna 
30,  IBIO. 

10.(8 

1B,01>.  M 
11,337.83 

J6' 

84 
80 

S 

83 
U 

1 

93 

is 

7.81 

"i 

ii'H 

■"■"fS 

•.00 

s.oo 

"1 

1.28 

4.  OS 

sire 

tS! 

i.a7 

'i-SfS 

1.00 

L« 

ii'sj 

'S'fii-S 

Lm 

1.33 

i;<ua.8i 

sioIbs 

108.  M 
7SS.U 

103.80 

l,oqi.07 

iS-« 

•J6;iis.« 

■s6;mii' 

ei.» 

318.84 

M,aot.» 

31,013.83 

S44,S8aT3 

' 
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OOUJBOnONS. 


The  table  below  gives  information  as  to  collections  that  have 
been  made  imder  the  reclamation  operations. 

Tablb  23. — Analyns  of  cash  collections  to  June  30 ^  1919. 


Sooroes. 


MboellBiieoas  sales 

Ifisoellaneoas  servioes 

Tempararr  water  rentals 

Power  and  light 

Transportation  reftmds , 

Forfeitures  by  bidders  and  oontractors , 

Water-rifEbt  construction  charses , 

Water-rii^t  operation  and  mamtenMine  ebarges 
Over  disbursements 

Total... , 


Fiscal  years 
1903-1918. 


$2,807,739.08 

14,840,801.95 

4,841.641.32 

1,727,11L13 

358, 196.  OS 

84,148.71 

16,000,047.78 

13,776,859.80 

41,466.84 


24,484,104.44 


Fiscal  year 
1919. 


8276,106.78 

322,066.23 

527,261.73 

143,069.95 

11,871.06 

20.00 

1,478,050.03 

1,154,671.16 

4, 45a  22 


8,917,687.16 


Total  to  June 
80, 1919. 


$3,166, 
5,168, 
5,368, 
1,870, 
370, 
81, 
7,492, 


451.85 
978.18 
903.  a5 
181.08 
067.99 
168.71 
606.42 
417.26 
917.06 


28^401,60L60 


1  Jnooadstenoy  between  this  table  and  similar  one  in  Seventeenth  Annual  Beport  caused  by  adjustment 
between  classes  of  collections  made  in  fiscal  3rear  1919. 

BIO  GBANDB  DAM  APPBOPBIATION. 

The  three  tables  that  follow  give  for  the  Rio  Grande  Dam  appro- 
priation information  similar  to  that  appearing  in  Tables  15  to  17, 
mclusivc;  with  corresponding  titles  for  tne  reclamation  fund: 

Tabls  24. — Special  appropriation  for  Rio  Grande  {Elephant  Butie)  Dam  {S4  Staty 

1357)  to  June  30, 1919. 


Debit. 


Credit. 


Appropriation  warrant  No.  79,  Mar.  4, 1907. 

Disbursements,  2,896  vouchers 

GoUections,  24  vouchers 


$1,000,091.78 


$1,000,000.00 


01.78 


Total, 


1,000,091.78 


1,000,091.78 


Tablb  25. — Balances  of  appropriations  for  Rio  Grande  {Elephant  Butte)  Dam  with 
Treasurer  of  the  united  States,  June  SO,  1907,  to  June  SO,  1919. 


Fiscal  year. 


1907 

1908 

1909 

1910 

1911 

19U 

1913 

1914 


Total. 


Appropria- 
tion. 


$1,000,000.00 


1,000,000.00 


With- 
drawals. 


$33,113.21 
137,074.22 
247,217.23 
327,875.96 
214,a52.49 
39,165.89 
1,601.00 


1,000,000.00 


Balances. 


$1,000,000.00 
966,886.79 
829,812.57 
582,595.34 
254,719.38 
40,666.89 
1,501.00 
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Table  26. — Dialmrsement  and  collection  vouchers^  appropriation/or  Rio  Qrande  {Elephant 

Butte)  Dam  J  paid  and  collected  to  June  SO,  1919. 


Disbursement 
vouchers. 

Collection 
vouchers. 

Number. 

Amount. 

Number. 

Amount. 

2,896 

$1,000,091.78 

U 

$91.78 

Table  27. — Statement  showing  cost  of  investigations  for  the  redamation  by  drainage  of 
lands  outside  existing  redamation  projects  and  of  the  reclamation  and  preparation  for 
cultivation  of  cut-over  timber  lands  in  any  of  the  States  of  the  United  States  (act  of 
July  1, 1918,  40  Stat,,  6S4'€ie), 

General  and  miscellaneous  expense. i  $26, 570. 84 

Investigations  In  UDrthem  district 38,113.12 

Investilations  in  southern  district 89,168.06 

Investigations  in  western  district 6,862.76 

Total 100,714.78 

Add  amounts  o^llected,  oredited  to  cost,  and  carried  to  appropriation  as  refunds 284. 86 


Orosscost 100,999.14 

Analjrsed  as  fallows: 

Direct  appropriation $100,000.00 

Miscellaneous  collections  (refunds) 284.36 

Increased  compensation  fund 723.47 

Total 101,007.83 

Expenditures: 

Drainage  and  cutK»ver  fund $96,447.16 

Increased  compensation  fimd 723.47 

Subtotal 97,170.63 

Balance  unexpended  June  30, 1919 8,837.20 

Less  liabilities  on  June  30, 1919 3,828.61 


Balance  of  appropriation  unencumbered . 


8.69 


>  Includes  services  of  colonisation  expert,  general  studies,  and  office  expense  not  practicable  to  allocate 
to  distrfots. 
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AGGOXmrTIlfa  TEBHZlfOLOaT. 

Accounting. — The  art  or  science  of  analyzio^,  classifying,  recording,  summarizing, 
and  interpreting  facts  relating  to  the  acquisition,  production,  trailer,  and  owner- 
ship of  articles  of  wealth  or  "^ue. 

Accounts. — Systematic  statements  of  financial  facts  of  identical  or  opposite  character, 
so  arranged  as  to  readily  provide  summaries  or  balances  of  the  same. 

Accruals  of  water-right  charges. — The  installments  on  account  of  construction  or  opera- 
tion and  maintenance  charges  which  become  due  upon  definite  dates. 

Adwmce  payments  of  water-right  charges. — The  amounts  paid  by  water  users  in  excess  of 
accruals. 

Allotment. — As  used  in  the  Reclamation  Service,  an  allotment  is  that  part  of  an  ap- 
propriation which  is  allotted  by  the  Director  to  a  project  for  expenditure. 

Appropriation, — ^As  used  in  Reclamation  Service  accounting,  this  represents  the 
amount  of  money  set  aside  by  Congress  from  Hie  reclamation  fund  to  be  used  in 
the  construction  or  operation  and  maintenance,  or  both,  of  a  project. 

Assets  of  a  project. — ^The  amount  of  money,  or  property  expressed  in  terms  of  money, 
which  the  projects  owns  or  which  is  at  its  disposal. 

Bookkeeping. — ^The  mechanical  operation  of  assembling  financial  data  in  books  of 
record.    (See  Accounts  and  Accounting.) 

Capital  investment. — The  group  of  accounts  representing  actual  transactions  in  cash, 
or  its  equivalent.  All  money  transactions  and  transactions  in  property  and  serv- 
ices expressed  in  terms  of  money,  will  he  finally  recorded  in  this  group.  The 
total  ^^aisbursements"  less  the  total  ^'collections''  is  the  '^net  investment.'* 

Charges,  water-right. — See  Construction  and  Operation  and  mairUenance  Charge. 

Clearing  accounts. — ^Accounts  for  handling  operating  expenses  incidental  to  the  work, 
which  can  not  be  charged  with  reasonable  accuracy  direct  to  feature  costs,  and 
which  are  '*  cleared"  in  some  more  or  less  arbitrary  manner  at  the  close  of  stated 
periods. 

Collections. — ^Moneys,  or  the  equivalent  thereof,  received  by  the  Government  in 
liquidation  of  a  debt  due  or  to  become  due. 

ComTnercial  paper. — As  used  in  reclamation  accounting,  commercial  paper  is  synony- 
mous with  personal  checks,  bank  drafts,  post-office  money  orders,  and  like  docu- 
ments whicn  are  convertible  directly  into  cash  or  its  equivalent. 

Constrv^ipn  cost. — See  Cost, 

Construction  water-right  charge. — A  charge  assessed  against  the  irrigable  area  to  cover 
the  cost  of  construction  of  the  irrigation  system. 

Controlling  accounts. — ^Acccounts  estabUshed  in  the  general  ledger  in  which  are  sum- 
marized the  transactions  recorded  and  carried  in  subsidiary  or  auxiliary  records. 

Cost. — ^The  gross  cost  of  construction  of  a  project  is  the  value  of  services  performed  or 
property  used,  either  directly  or  indirectly,  in  connection  with  the  construction 
of  the  irrigation  and  auxiliary  works  of  the  project.  It  does  not  include  the 
value  of  materials  purchased  and  still  in  stock,  but  does  include  services  and 
materials  used,  even  though  still  unpaid  and  carried  as  liabilities.  The  net  cost 
of  construction  of  a  project  is  its  gross  cost  less  the  value  of  all  revenues  the  occur- 
rence or  accrual  of  which  is  incidental  to  the  work  during  the  period  of  con- 
struction. 

Depreciation. — ^The  reduction  of  the  original  cost  or  value,  due  to  deterioration  by 
wear  and  tear  or  otherwise,  of  a  structure,  facility,  or  unit  of  eauipment. 

Detail  cost  accounts. — Classes  or  divisions  of  expense  making  up  tne  cost  of  a  physi- 
cal feature. 

Disbursements. — See  Expenditure. 

Equipment. — Equipment,  or  nonexpendable  property,  is  property  which  neither  loses 
its  identitjr,  becomes  a  permanent  fixture,  nor  is  immediately  consumed  when 
applied  to  its  intended  use. 

Estimate. — As  used  in  the  Reclamation  Service,  an  estimate  is  an  opinion  or  calcula- 
tion obtained  from  the  best  information  at  hand  of  the  cost  of  doing  a  stated  work 
and  of  the  quantities  of  tiie  several  units  of  work  contained  therein. 

Expenditure. — ^The  payment  or  disbursement  of  cash,  or  its  equivalent,  when  such 
act  operates  to  deprive  ^e  payor  of  further  use  or  control  of  the  article  or  property 
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thus  disbursed.  In  theory,  when  the  construction  of  a  project  is  completed,  all 
liabilities  and  obligations  liquidated,  and  idl  cash,  equipment,  materials,  and 
other  like  assets  expended  in  the  work,  then  the  '*  total  expenditures''  and  the 
**groBB  construction  cost''  of  the  project  will  be  ec^ual. 

Fyrnds. — ^The  amount  of  money  available  for  expenditure  for  a  specified  purpose. 

Qtom  costs. — See  Cost. 

Inventory.— An  itemized  account,  catalogue,  or  schedule  of  equipment,  materials, 
supplies,  or  oUier  property  which  is  on  hand  and  available  for  use. 

Investment.— See  Capual  investment. 

Invoice. — ^The  vendors'  statement  of  goods  sold,  containing  items,  unit  prices,  and 
value  of  merchandise  delivered  or  to  be  delivered.  In  reclamation  accounting 
the  term  "invoice"  must  never  be  confused  with  "inventory." 

Liabilities. — ^The  amount  of  money,  or  of  property  or  services  expressed  in  terms  of 
money,  which  the  project  owes,  or  is  under  obligation  to  pay,  deliver,  or  render. 
(Repayment  accounts  are  included  in  the  project's  liabihties  for  the  reason  that 
sudi  accounts  represent  the  amount  of  money  which  the  project  must  return  to 
the  Government.} 

Mainterumce. — See  Operation  and  maintenance. 

Mercantile  store. — ^The  term  used  to  desisnate  buildings  and  contents  where  goods  are 
kept  for  the  purpose  of  sale,  either  for  cash  or  coupons,  or  to  be  charged  as  deduc- 
tions on  pav  rolls. 

Mess  house. — ^The  term  used  to  designate  an  eating  place  or  dining  room.  It  is  im- 
proper to  refer  to  such  a  place  as  a  "commissary.'' 

Nonexpendable  property. — See  Equipment. 

Obligations. — See  lAabUities. 

Operation  and  mainterumce. — "Operation"  is  the  actual  use  of  an  irrigation  system 
for  the  development  and  dismbution  of  water,  including  works  for  drainage  and 
flood  protection,  to  preserve  the  irrigated  lands  against  excess  water.  "Mainte- 
nance'' embraces  the  repairs  and  renewals  necessary  to  preserve  the  irrigation 
and  drainage  system  in  its  ori^al  efficiency. 

Operation  and  maintenance  water-right  charge. — An  annual  charge  assessed  against  the 
irrigable  area  to  cover  the  cost  of  the  operation  and  maintenance  of  the  irrigation 
sjrstem. 

Operation  and  maintenance  year. — The  irrigation  year,  usually  the  calendar  year  (Jan. 
1  to  Dec.  31,  inclusive).  On  some  southern  projects  the  operation  and  mainte- 
nance year  is  arranged  to  accord  with  the  irrigation  season,  but  unless  otherwise 
specified  the  term  "Operation  and  maintenance  year"  is  synonymous  with 
calendar  year. 

Original  entry. — ^The  first  record  made  of  a  charge  or  credit  which  becomes  the  basiB 
of  proof  of  the  account. 

Physical  features. — ^The  division  of  principal  features  for  the  purpose  of  collecting 
special  costs  on  separate  and  distinct  jobs  or  units  or  divisions  of  a  project.  They 
usually  represent  some  tangible  product  when  construction  is  completed,  such 
as  a  cimal,  dam,  bridge,  etc. 

Physical  inventory. — ^The  act  of  determining  the  quantity  of  equipment,  materials, 
or  supplies  on  hand  by  actual  countii^,  weighing,  or  measuring  each  kind  of 
property,  and  of  making  definite  record  thereof. 

Plant  or  plants  accounts. — ^As  used  in  reclamation  accounting;,  these  accounts  are  de- 
sired to  receive  all  charges  for  the  cost  of  original  equipment  and  installation, 
with  additions  thereto,  and  also  the  cost  of  extraordinary  repairs  and  of  tempo- 
rary plants  erected  to  facilitate  work  on  a  project. 

Postina. — The  act  of  transferring  amounts  from  a  book  or  record  of  original  entry  to 
^  ledger. 

Prineipaljeatures  represent  a  general  division  of  the  project  into  primary  parts  or  units, 
the  nature  or  function  of  each  feature  is  usually  implied  by  its  name,  such  as 
examination  and  survey,  storage  works,  canal  system,  etc. 

Property,  nonexpendable. — See  Equipment. 

Refund. — ^A  reimbursement  of  an  amount  previously  paid. 

Register. — ^As  used  in  reclamation  accounting,  this  is  a  journal  which,  by  special  rul- 
ing, is  designed  to  facilitate  the  recording  of  accounting  transactions.  It  is 
usually,  but  not  always,  a  book  of  original  entry. 

Reimbursable  accounts. — ^Those  kept  to  record  the  results  of  operations  not  directly 
related  to  cost-ledger  features;  the  cost  of  their  maintenance  is  reimbursed  by 
cash  receipts  or  deauctions  from  service  earnings. 

Repair. — Replacement  of  some  part  of  a  structure,  facility,  or  unit  of  equipment, 
made  necessary  through  wear  or  other  casualty,  when  such  replacement  does  not 
amount  to  a  substantial  change  of  identity  in  such  structure,  focility,  or  unit  of 
equipment. 
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Repayments. — Represent  the  sources  from  which  the  Government  expects  to  secm'e 
reimbursement  to  the  reclamation  fund. 

Replacement — ^The  substitution,  as  a  whole,  for  a  structure,  facility,  or  equipment, 
worn  out  or  become  inadequate  in  service,  such  substitution  having  no  greater 
capacity  than  the  thing  for  which  it  was  substituted. 

ResovTcea. — See  Assets. 

Revenues. — Revenues  are  incidental  to  the  construction  or  operation  and  maintenance 
of  a  project,  and  the  accruals  thereof  tend  to  decrease  the  gross  costs  of  the  con- 
struction or  operation  and  maintenance  of  the  project  as  a  whole.  | 

Storehouses. — ^As  distinguished  from  mercantile  stores,  storehouses  are  the  buildines, 
bins,  chutes,  or  yards  in  which  Government  property  is  stored,  available  for 
assi^H^mient  to  the  work,  or  transfer  to  other  storehouses  or  (projects. 

Supplemental  construction. — ^The  improvements  of  an  irrigation  or  drainage  system, 
or  any  part  or  structure  thereof,  of  a  completed  project,  or  of  a  completed  portion 
of  a  project,  as  to  which  the  construction  charges  have  been  announced. 

Water-right  charges.— See  Construction  and  Operation  and  maintenance  ehearge. 


DISCUSSION  OF  PROJECTS. 
PRIMARY  PROJECTS. 

(For  detailed  tables  on  cement,  unit  bids  and  contract  prices,  engineering  data 
for  projects  on  completion,  crops,  etc.,  pee  appendix.) 

ABIZOV A,  SALT  BIYEB  PBOJECT. 

(Project  tunied  over  to  vater  usezB  on  Nov.  1, 1917. ) 

W.  R,  Eluott,  Salt  River  Vallep^  Water  Users'  Association,  general  superintendent 

and  chief  engineer,  Phoenix,  Ariz. 

LOCATION. 

Counties:  Maricopa  and  Gila. 

Townships:  2  S.  to  3  N.,  Re.  1  to  6  E.  and  1  W.,  and  Tps.  3  to  5  N.,  Rs.  11  to  14 
E.,  Gila  and  Salt  River  base  and  meridian. 

Raiboads:  Santa  Fe,  Prescott  &  Phoenix;  Arizona  Eastern. 

Railroad  stations  and  other  towns,  showine  estimated  population  June  30,  1919: 
Phoenix,  30,330;  Mesa,  4,500; Glendale,  l,500;Tempe,  2,000;  Chandler,  1,400;  Peoria, 
350;  Gilbert,  50;  Scottsdale,  50;  Higley,  Lehi,  ToUeson,  Alhambra,  Cashion,  and 
Laveen,  each  about  25. 

WATER  SUPPIiY. 

Source  of  water  supply:  Salt  and  Verde  Rivers  and  wells  in  various  parts  of  the 
valley. 

Area  of  drainage  basins  at  Granite  Reef  Dam:  Salt  River,  6,250  square  miles;  Verde 
River,  6,000  square  miles. 

Annual  run-off  in  acre-feet:  Salt  River  at  Roosevelt  (5,760  square  miles),  1889 
to  1918,  maximum  3,226,000,  minimum  153,394,  mean  846,260;  Verde  River  at 
McDowell  (6,000  square  miles),  1889  to  1918,  maximum  1,822,000,  minimum  116,679, 
mean  570,860. 

AGBZCTTLTtrBAIi  AND  CIJHATZC  COKDXTZONS. 

Area  for  which  works  are  prepared  to  supply  water,  season  of  1918: 192,077  acres, 
entitled  to  permanent  water,  including  private,  homestead,  and  school  lands,  and 
townsites;  and  20,889  acres  entitled  to  temporary  water  service. 

Area  irrigated  imder  rental  contracts,  season  of  1918:  23,145  acres  (on  Sept.  30, 
1918). 

Area  irrigated  under  public  notice,  season  of  1918:  182,471  area  (on  Sept.  30, 
1918). 

Length  of  irrigating  season:  365  days,  October  1  to  September  30. 

Rainfall. on  irrigable  area:  34-year  period,  average,  approximately  8  inches.  Cal- 
endar year  1918,  10  months,  10.4  inches. 

Average  elevation  of  irrigable  area:  1,200  feet  above  sea  level. 

Range  of  temi>erature  on  irrigable  area:  22°  to  117°  F. 

Character  of  soil  of  irrigable  area:  Sandy  loam,  with  clay  in  places. 

Principal  products:  Alfalfa,  grain,  cotton,  citrus,  and  deciduous  fruits,  and  live 
stock. 

Principal  markets:  Phoenix  and  other  Arizona  towns,  Pacific  coast  cities,  and 
eastern  markets. 

LANDS  OPENED  FOB  IRRIGATION* 

Public  notices:  January  18,  May  19,  August  8,  1917. 
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CHBONOLOaZCAL  STJXMABY. 

Reconnoissance  made  and  preliminary  snrveYB  begun:  1902. 

Construction  recommended  by  the  director:  Idarch  7, 1903. 

Construction  conditionally  authorized  by  the  Sea!etary:  March  14, 1903. 

Grand,  Water  Power,  Salt  Kiyer  Valley,  Miyicopa,  and  Joint  Head  Canals  purchased: 
June  15, 1906. 

Intake  Dam  for  Power  Canal  completed:  October,  1906. 

Power  Canal  completed:  October,  1906. 

Irrigation  by  the  Keclamation  Service  begun:  May  15, 1907. 

Granite  Reef  Dam  completed:  August,  1908. 

South  Canal  completed:  Jure,  1909. 

Eastern  Canal  completed:  December,  1909. 

Roosevelt  Dam  completed:  Februarv  5, 1911;  formal  dedication,  March  18, 1911. 

San  Francisco  pumping  plant  completed:  October,  1911. 

South-Consolidated  power  plant,  operation  commenced:  October  23,  1912. 

Arizona  Falls  power  plant,  operation  commenced:  May,  1913. 

Western  Canal  completed  and  operation  commenced:  February  16, 1913. 

Mesa  District  pumping  plants  (Batteries  A,  B,  C,  D,  E,  F),  drilling  commenced : 
December,  1908;  final  installation  completed,  Jime,  1913. 

Qjghline  pumping  plant  put  in  operation :  June,  1913. 

Hi^hline  Canal  completea  and  operation  commenced:  June  16, 1913. 

Raising  of  spillways,  Roosevelt  Dam,  completed:  August,  1913. 

Joint  Head  I)am  completed:  March,  1914. 

Reconstruction  of  the  Arizona  Canal  completed:  February,  1915. 

McQueen  pumping  plant  completed:  March,  1915« 

Farm  unit  survey  completed:  April,  19151 

Water  over  spillways  of  Roosevelt  Reservior:  April  14, 1915;  January-May,  1916. 

Survey  for  silt  deposit  in  Roosevelt  Reservoir:  June,  1915. 

South  Side  Canal  system  completed:  June,  1915. 

Installation  of  sixth  unit,  Roosevelt  power  plant,  completed:  November,  1915. 

Cross  Cut  power  plant  completed:  December,  1915. 

Project  turned  over  to  water  users:  November  1, 1917. 

Project  100  per  cent  completed:  June  30, 1919. 

IRBIGATION  PLAN. 

The  irri^tion  plan  of  the  Salt  River  project  provides  for  the  stora^  of  water  in 
the  reservoir  created  by  the  building  of  tne  llooeevelt  Dam,  which  is  situated  at  the 
confluence  of  Tonto  Creek  and  Salt  River,  about  70  miles  northeast  of  Phoenix, 
Ariz.  This  stored  water  is  carried  down  Salt  River  to  a  point  about  4  miles  below 
the  mouth  ot  the  Verde  River,  where,  together  with  such  water  as  may  be  dischazged 
by  the  Yerde,  it  is  diverted  to  the  North  and  South  side  canal  syBtems  by  the  Granite 
Reel  Diversion  Dam.  The  water  supply  for  the  canals  on  the  north  side  of  the  river 
is  further  augmented  by  the  water  diverted  by  the  Joint  Head  Diversion  Dam. 

There  have  been  completed  and  put  into  operation  nine  pumping  plants  with  an 
approximate  capacity  each  of  10  second-feet.  A  pumping  plant  located  at  the  junction 
of  the  Western  Canal  and  the  Kyrene  branch  pumps  water  through  a  54-inch  pressure 
pipe  5,930  feet  long  to  an  elevation  of  40  feet  ana  waters  approximately  7,500  acres 
of  land.  The  United  States  daims  all  waste,  seepage,  unappropriated  spring,  and 
percolating  water  arising  within  the  project,  and  proposes  to  use  su<^  water  in  con- 
nection therewith. 

The  canal  and  lateral  system  at  present  comprises  836.5  miles,  and  on  completion 
of  the  project  provides  for  the  delivery  of  water  to  each  160-acre  tract  of  inigikble  land . 

A  power  plant  located  at  Rooseveltgenerates  power  from  stored  water  in  the  reservoir 
and  from  water  delivered  from  the  Power  Canal,  heading  at  a  diveiaion  dsja  in  Salt 
River,  19  miles  above  the  storage  dam.  Three  other  power  plants  have  been  con- 
structed by  the  water  users'  association  and  have  become  a  part  of  the  proiect,  viz, 
the  South-Consolidated,  the  Arizona  Falls,  and  the  Cross  Cut.  A  portion  of  tne  power 
developed  will  be  used  for  pumping  water  for  irrigation  and  the  remainder  for  indus- 
trial purposes. 

The  principal  features  are  the  Intake  Dam  and  Power  Canal,  the  Roosevelt  Dam, 
Granite  Reef  Dam,  Joint  Head  Dam,  the  main  canals  of  the  distributing  svstem  and 
the  greater  part  of  the  lateral  system,  and  the  power  system,  comprising  four  power 
plants,  tnmsfoimer  house,  tranmniffdon  lines,  switchinff  station,  and  four  substations. 
Some  work  remains  to  be  done  on  the  sluicing  tunnel  througn  the  Roosevelt  Dam, 
and  rather  extensive  repairs  are  now  needed  on  the  Intake  Dam  and  Granite  Reef 
Dam. 
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SUHMABY  OF  GBNBBAIi  DATA  FOB  SALT  BIVEB  PBOJBOT,  TO  END 

OF  FISCAL  YEAB,  1919. 

Areas: 

Irrigable  acreage  when  project  is  complete 192, 077 

Public  land  entered  to  end  of  fiscal  year 16, 170 

Private  land 175,907 

Acreage  Service  could  have  supplied  season  of  1918 ^  212, 966 

Acreage  actually  irri«pated,  season  of  1918 205, 616 

Acreage  cropped  under  imgation,  season  of  1918 184, 432 

Crops: 

Value  of  irrigated  crops,  season  of  1918 $18,188,800.00 

Value  of  irrigated  crops,  per  acre  cropped $98. 70 

Finances: 

Net  construction  cost  to  end  of  fiscal  year $10, 548, 253. 63 

Per  cent  complete  at  end  of  fiscal  year 100 

Appropriated  for  fiscal  year  1920 $1, 000. 00 

Proposed  appropriation,  fiscal  year  1921 $1, 000. 00 

Appropriation,  fiscal  year  1919 $1, 000. 00 

Repavments: 

Value  of  construction  water-right  contracts 10, 166, 021. 97 

Construction  charges — 

Accrued  to  end  of  fiscal  year 406, 640. 88 

CoUected  to  end  of  fiscal  year 406,640.88 

'  Watei^rental  charges — 

Accrued  to  end  of  fiscal  year 2, 246, 726. 01 

Collected  to  end  of  fiscal  year ^      2, 246, 726. 01 

"  Power  earnings — 

Accrued  to  end  of  fiscal  year 998, 411. 03 

Collected  to  end  of  fiscal  year.. 998,411.03 

Drainage:  Cost  of  drainage  works  to  end  of  fiscal  year 7, 673. 05 

CONSTBTTCTION  DTTBINa  FISCAL  YBAB. 

Norik  ouUet  iunnd. — ^Work  was  started  in  1918  to  control  the  dis- 
charge from  the  north  outlet  tunnel  by  constructing  a  new  tunnel, 
tapping  the  present  tunnel  at  a  point  immediately  below  the  end  of 
the  pipes  leading  from  the  balanced  valves  and  terminating  on  the 
soutn  face  of  the  north  abutment  cliff  in  which  would  be  laid,  im- 
bedded in  concrete,  3  steel  pipes,  on  the  discharge  end  of  which  will  be 
installed  3  needle  valves,  it  was  intended  that  this  work  be  com- 
pleted during  the  winter  months  of  1918-19,  but  as  the  factory  did 
not  make  shipment  of  the  valves  in  time  to  complete  the  work  it  was 
necessary  to  postpone  the  installation  into  the  winter  of  1919-20. 
During  the  year  ending  June  30,  1919,  the  excavation  of  the  tunnel 
was  carried  to  breaking  through  into  the  old  tunnel  with  approxi- 
mately a  4-foot  opening.  All  of  the  material  and  equipment  required 
for  tiie  complete  installation  are  on  hand.  The  needle-valve  installa- 
tion is  complete  and  about  30  feet  of  pipe  have  been  laid  in  place. 
All  the  concrete  has  been  placed  in  tne  needle-valve  platform  and 
needle-valve  operating  chamber.  The  installation  is  about  75  per 
cent  complete. 

HighLine  pumping  pUmt. — ^As  the  present  pumping  plant  supply 
of  water  to  the  Highline  Canal  system  was  found  madequate  during 
the  season  of  maximum  irrigation,  it  was  necessary  to  install  a  fourth 

^  InchideB  a0,880  acres  entitled  to  temporary  water  aervioe. 

*  AH  ancoUeoted  and  unpaid  items  assumed  by  Salt  "Riyer  Water  ITsers'  Association  when  project  was 
ttimed  OTer  under  the  provisions  of  contract  dated  Sept.  6, 1917. 
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unit  at  this  plant.  The  original  installation  consisted  of  three  20- 
second-feet  capacity  pumping  units,  to  which  was  added  one  unit 
with  ^  pumping  capacitor  of  33  i  second-feet  driven  by  a  200-horse- 
power  General  Electric  mduction  motor.  This  installation,  in  addi- 
tion to  the  pump  and  motor^  co^sist^  of  a  20-foot  extension  to  the 
original  building  and  connection  to  the  concrete  pipe  used  to  convey 
this  water  from  the  Western  Canal  to  the  Highliae  Canal.  The  total 
cost  is  $11,667.60.  To  June  30,  1919,  the  plant  with  the  additional 
unit  has  been  found  to  be  of  sufficient  capacity  to  meet  the  demands 
upon  it  for  water. 

Power  plant  No.  5. — ^A  power  development  possibility  located  at 
the  lower  end  of  the  Tempe  Cross  Cut  Canal  was  acquired  for  the 
project  diuing  the  early  developing  days  and  is  now  being  improved 
by  the  installation  of  a  hydro  electric  600-kilowatt  plant.  The  plant 
"Will  operate  under  a  40-foot  head  and  a  normal  water  flow  of  about 
200-second  feet.  The  plant  consists  of  a  single  generating  unit  made 
up  of  a  S.  Moi^an  Smith  860-horsepower  turbine,  direct  connected 
to  a  600-kilowatt,  2,200-volt,  3-phase,  25-cycle  General  Electric 
induction  generator.  The  voltf^e  as  generated  by  this  unit  is  stepped 
up  by  three  250  KVA  transformers  to  11,000  volts,  which  is  the  line 
voltage  of  the  distributing  system  into  which  this  plant  feeds.  The 
penstock  connecting  the  forebay  and  turbine  is  a  riveted  steel  pipe 
66  inches  inside  diameter,  approximately  98  feet  long.    A  spillway  is 

Srovided  at  the  forebay  of  sufficient  capacity  to  discharge  the  entire 
ow  of  the  canal  past  the  power  plant  at  times  when  the  plant  is 
idle.  This  by-pass  is  an  open  concrete  flume  and  delivers  the  water 
to  the  tailrace  of  the  power  plant.  The  plant  is  approximately 
85  per  cent  complete  and  will  be  in  operation  diuing  the  coming 
fall. 

Pumping  plants. — ^During  the  early  part  of  the  year  it  was  deemed 
advisable  to  augment  the  present  supply  of  water  by  the  installation 
of  a  number  of  pumping  plants.  After  a  thorough  mvestigation  was 
made  it  was  decided  to  distribute  the  location  of  these  piunping 
plants  over  the  area  or  throughout  the  area  where  the  undeiground 
water  plane  was  nearest  the  surface  of  the  earth.  On  the  south  side 
in  the  district  south  of  Mesa,  west  of  Gilbert,  and  north  of  Chandler, 
in  the  vicinity  of  the  base  line,  there  are  to  be  installed  about  20 
plants,  6  of  which  are  now  installed.  On  the  north  side  along  the 
oalt  River  Valley  Canal  and  along  lateral  20  extending  north  to  the 
vicinity  of  Peoria,  together  with  four  plants  located  north  of  the 
Grand  Canal,  immediately  north  of  Phoenix,  there  will  be  installed 
about  22  plants,  making  a  total  installation  of  approximately  40 
plants,  of  which,  at  the  end  of  the  fiscal  year,  14  had  been  installed 
on  the  south  side  and  4  on  the  north  side.  The  installation  consists 
of  a  drilled  18-inch  well  averaging  about  200  feet  deep  cased  with 
18-inch  diameter  No.  10  gauge  stedi  well  casing,  an  18-inch  multi- 
ple stage  Layne  &  Bowler  turbine  casing  pump,  and  one  35  horse- 
power Wagner  vertical  motor  direct  connected  to  the  pump  shaft; 
together  with  necessary  switchboard  equipment,  low-voltage  re- 
leases, transformers,  lightning  protection,  ana  building.  The  average 
capacity  of  these  wells  is  approximately  1,350  gallons  per  minute. 
This  work  is  approximately  40  per  cent  complete. 

Transmission  lines  for  new  pumping  plants. — In  order  to  supply 
electric  power  for  pumping  at  the  new  wells  it  became  necessary  to 
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construct  about  50  miles  of  11,000-volt  transmission  line,  20  miles 
of  which  are  on  the  south  side  portion  of  the  project  and  30  miles 
on  the  north  side.  The  south  side  lines  were  completed  and  work 
started  on  the  north  side.  Cedar  poles  were  used,  none  of  which  was 
less  than  40  feet  in  length.  The  new  lines  will,  when  completed,  consist 
of  about  8  miles  of  No.  2  copper  line,  6  miles  of  No.  3  copper,  14  miles 
of  No.  5  copper,  and  21  miles  of  No.  6  copper.  At  each  pxunping 
plant  is  an  outdoor  substation  consisting  of  a  Burke  type  IJB  light- 
ning arrester,  a  Kellman  pole  top  automatic  oil  circuit  breaker,  and 
two  20  KVA  Wagner  transformers  reducing  the  voltage  to  440  volts 
for  use  at  the  motor. 

SBBPAGB  AND  DBAINAGB. 

During  the  past  year  a  thorough  investigation  and  study  have  been 
made  on  the  underjground  water  conditions.  About  561  test  weUs 
are  used  to  determine  the  water  level.  These  have  been  measured 
at  regular  intervals  throughout  the  season.  No  direct  drainage 
work  has  been  carried  on,  but  the  development  of  additional  water 
by  means  of  the  pmnping  plants  now  being  installed  that  are  located 
in  the  area  where  the  water  plane  is  highest  will,  no  doubt,  make 
drainage  on  this  project  unnecessary. 

OPBBATION  OF  POWBB  SYSTBM. 

The  operation  of  the  electrical  system  was  carried  on  throughout 
the  year  with  no  unusual  diflBculties.  The  power  generated  on  the 
system  was  reduced  considerably  below  the  production  of  the  year 
previous,  due,  primarily,  to  the  necessity  of  conserving  the  water 
supply  for  irrigation  purposes.  PracticaUy  no  water  was  wasted 
from  the  reservoir  for  power  development.  As  a  result  the  output 
of  the  Roosevelt  power  plant  during  the  winter  months  was  very 
low,  and  this  plant  was  shut  down  during  a  portion  of  the  winter 
period.  The  load  on  the  system  at  that  time  was  carried  by  the 
valley  power  plants,  assisted  by  power  generated  with  steam  at  a 
local  plant.  The  curtailment  of  copper  production  at  the  mines 
during  the  summer  months  resulted  in  a  lowering  of  the  output 
during  the  months  of  heavy  irrigation.  All  of  the  6  units  in  the 
Roosevelt  power  plant  were  in  operative  condition  throughout  the 
entire  year,  and  there  were  avaUable  at  this  plant  in  generating 
capacity  10,000  KVA.  Due  to  the  level  of  the  lake  and  conseqiient 
loss  of  hydraidic  head  this  capacity  was  reduced  to  8,350  KVA. 
The  screen  on  the  10-foot  penstock  entrance  was  renewed.  The 
23,000-volt  cables  in  the  power  house  were  overhauled  and  put  in 
condition.  New  current  transformer  type  roof  bushings  were 
installed  on  both  Miami  lines  where  they  enter  the  transformer 
house. 

The  Cross  Cut  power  plant  operated  nearly  continuously  through- 
out the  year,  and  it  was  necessary  to  shut  down  only  when  water 
was  out  of  the  canal  for  deaning  purposes.  Owing  to  the  wearing 
effect  the  water  had  on  the  cast-iron  shoes  on  the  stream  deflectors 
of  the  main  units,  it  was  necessary  to  renew  the  removable  part  of 
the  shoe  several  times  during  the  year.  Considerable  maintenance 
was  necessary  to  keep  the  governors  in  proper  working  condition. 
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All  of  the  generating  units  in  this  plant  were  painted.  Vertical 
guide  bearings  on  units  No.  2  and  No.  5  were  rebabbitted. 

The  SouiStt  Consolidated  power  plant  operated  continuously 
throughout  the  year,  except  wnen  the  water  was  turned  out  of  the 
canal  to  make  deanine  of  the  canal  possible.  All  submerged  steel 
in  the  power  house  and  gates  connected  with  the  power  house  were 
overhauled  and  painted.  Water  was  pumped  from  the  tailrace  and 
draft  tubes  and  a  thorough  examination  made  of  the  foxmdations  of 
the  power  house  to  determine  if  the  water  in  the  canal  was  in  airp" 
way  affecting  the  stability  of  the  foundations  of  the  building.  It 
was  found  tnat  the  foimdations  were  in  perfect  condition.  This 
plant  operated  throughout  the  year  with  practically  no  trouble  in 
the  operation. 

The  Arizona  Falls  power  plant  operated  at  all  times  when  water 
was  in  the  Arizona  Canal.  During  the  time  the  water  was  out  of 
the  canal  and  the  plant  was  idle  the  entire  plant  was  thoroughly 
overhauled  and  all  uron  and  steel  work  were  given  a  thorough  coat 
of  paint.    No  trouble  developed  at  this  plant  during  the  year. 

The  transmission  lines  were  in  continuous  service  during  the 
year.  The  electrical  storms  occurring  during  the  summer  months 
were  unusually  severe,  and  considerable  trouble  from  lightning  was 
experienced  on  all  lines.  This  resulted  in  nothing  more  than  supply 
interruptions. 

All  the  substations  were  in  service  throughout  the  year  and  no 
difficulty  was  encountered  in  their  operation. 

OPERATION  AND  MAINTENANCE. 

The  operation  and  maintenance  of  the  irrigation  system  was 
carried  on  successfully  throughout  the  year.  The  apparent  water 
supply  was  less  at  the  end  of  the  fiscal  year  than  at  the  same  date  a 
year  ago,  but  was  sufficient  to  meet  requirements.  Much  assistance 
was  obtained  by  introducing  machinery  in  the  maintenance  of  the 
main  canal  system.  The  Eastern  Canal  was  cleaned  and  enlarged 
by  removing  18  inches  off  each  bank  a  distance  of  approximately 
12  miles  with  a  Ruth  dredger,  operated  by  two  men.  The  rest  of 
this  canal  is  being  enlargecf  with  a  drag-line  excavator.  A  consid- 
erable saving  in  cost  was  effected  by  the  use  of  the  machinery,  as 
well  as  permitting  the  cleaning  to  oe  carried  on  without  shutting 
the  water  out  of  the  system.  This  work  can  now  be  spread  out 
through  the  entire  year  without  losing  the  services  of  the  canal 
under  cleaning.  The  canal  system  has  been  extended  by  approxi- 
mately 13}  miles  of  new  laterals,  making  a  total  of  836.5  mues  of 
canals  and  laterals. 

The  Roosevelt  reservoir  conditions  for  the  year  beginning  October 
1,  1917,  and  ending  October  1,  1918,  are  summarized  as  follows: 


Oct.  1, 1917  (highest  paint). 
Oct.  1, 1918  (lowest  point}.. 


Elevation 
of  water 
sorflEkoe. 


58.7 


Cantents. 


Acre-fut. 
903,379 
343,939 


649,460 


Amount  drawn  during  period,  804,521  acre-feet. 
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CROPS. 

Crop  report^  Salt  River  projeet,  Arizonay  year  ending  Sept,  SOy  1918, 
(Data  fumiahed  by  Salt  Riv«r  Valley  Water  Uaers'  Aaaodation.) 


CVop. 


AlfiUfB. 
Barley. 


Area 

(acres). 


63,087 
9,274 


Indian  com. 
Watermeloitt. 


550 

Berries 168 

Cotton i  50,107 

Frtdt,cltniB '    2,030 

Fmlt,  dedduous 2,130 

Garden 1,233 

Lettnoe 135 

GraiiKsorgfaum 19,405 

Orain-hay l    1,694 

955 
250 

2,200 

1,174 

44,002 

727 

291 

2,002 
136 

6,650 

23,608 


Gantalonpes 

Oats. 

Pasture 

Potatoes 

Silage  crops 

Sudan  grass  (hay). 

Vineyard 

Wheat 


Leas  duplicated  areas. 
Total  cropped.. 


Vacant  land* 

Home  tracts' 

Tovn«ite  acreage 

Total  acreage  receiv 
Ing  water. 


184,432 


10.973 
5,326 

4,885 


205,616 


Unit  of 
yield. 


Ton. 

Hundred- 
wei^t. 
Pound 


Pound. 

..do.. 

...do.., 


Crate 

Pound... 

Ton. 

Pound... 
Hundred- 
weight. 

Crate 

Pound... 


Yields. 


Total. 


Average 
per  acre. 


220,631 
166,941 

660,000 


47,601,400 
13,501,162 
21,302,500 


50,000 

42,691,000 

2,390 

1.814,500 

25,000 

440,000 
1,973,160 


Pound... 

Ton 

...do 

Pound . . . 
Hundred- 
weight. 


3,971,000 

2,910 

12,012 

570, 150 

136,320 


3i 

18 

1,200 


1950 

6,650 

10,000 


400 
2,200 

1,900 
100 

200 
1,680 


5,500 

10 

6 

4,200 
20i 


Values. 


Per  unit 
of  yield. 


$20.00 
2.76 

.09 


.16^ 

.04 

.03 


.95 
.03i 

19.00 
.03^ 

2.00 

1.25 
.03 


6.00 

16.00 

.06 

3.60 


Total  and  average. 


Total. 


$4,412,626 
459,087 

60,400 

41,875 

7,854,233 

540,046 

630,075 

277,368 

47,500 
1,387,457 

45,415 
.63,507 

60,000 

550,000 
69.195 

880,040 
99,275 
14,560 

192,192 
34,209 

490,751 


18,188,800 


Areas. 


Per  acre. 


$70.00 
49.60 

106.00 

250.00 

156.75 

266.00 

800.00 

225.00 

380.00 

71.60 

38.60 

66.50 

200.00 

M 

350.00 
5a  40 
SOlOO 

137.60 
60.00 
96.00 

262.00 
74.00 
4 


98.70 


Total  Irrigable  area  terms  reported 

Total  irrigated  area  forms  reported 

Irrigated  under  water-right  applications. 

Irrigated  under  rental  contracts 

Total  cropped  area  fjarms  reported 


Acres. 

Farms. 

196,731 
184,432 
182,471 
23,145 
184,432 

♦4,250 

♦4,250 

♦3,850 

♦400 

Percent 
of  , 
project. 


90 

84 

83 

lOi 

84 


1  Seed  cotton. 

1  Tnnlndlng  roadways,  ditches,  and  follow  land . 


•  Including  house  lots,  corrals,  etc. 
4  Estimated. 


FINANCIAL  STATBKENT. 

Project  balance  sheety  June  SOy  1919y  Salt  River  project, 

Constmction  contract  water-right  charges  unaccrued $9,769,881.00 

Gross  construction  cost $14,938,399.74 

Plus  construction-cost  adjustment 168,542.36 


Less  construction-revenue  earnings. $3,560,277.44 

Less  power  earnings. 998,411.03 


15.106,943.10 


4,558,688.47 
KetooDstmotioncost 10.548.253.63 


Value  of  construction  water-right  contracts. 10,166,021.97 

Capital  Investment: 

Disbursement,  transfer  and  joint  oonstmctiOD  vouchers  received $16, 190, 628. 32 

Collecticn,  transfer,  refund  and  joint  construction  vouchers  issued 6, 049, 015. 57 

KetinveBtment 10,141,612.76 

NoTS.— For  detail  financial  statements,  see  Seventeenth  Annual  Report,  pp.  71  to  73. 
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« 

W.  W.  ScHLECHT,  project  i^anager,  Yuma,  Aiiz. 

liOCATZON. 

Counties:  Yuma,  Ariz.;  Imperial,  Calif. 

Townships:  3  to  13  S.,  Rs.  21  to  25  W.,  Gila  and  Salt  lUver  meridians;  9  to  17  S.» 
Ks.  16  to  23  E.,  San  Bernardino  meridian. 

Railroads:  Southern  Pacific;  Yuma  Valley  Railroad. 

Railroad  stations  and  estimated  population  June  30,  1919:  Yim:ia,  6,000;  Gadsden, 
Ariz.,  100;  Potholes,  Calif.,  25. 

WATER  STJPPI<7. 

Source  of  water  supply:  Colorado  River. 

Area  of  drainage  basin:  167,000  square  miles  above  Laguna  Dam. 
Annual  run-on  in  acre-feet  of  Colorado  River  at  Yimia  (225,000  square  miles), 
1902  to  1918:  Maximum,  26,000,000;  minimum,  7,960,200;  mean,  16,900,000. 

AGBICnLTUBAL  AND  CUMATZC  COKDITZONS. 

Area  for  which  the  service  is  prepared  to  supply  water,  season  of  1919,  70,000  acres. 

Length  of  irrigating  season:  365  days. 

Elevation  of  irrigable  area:  80  to  215  feet  above  sea  level. 

Rainfall  on  irrigable  area:  Six-year  average,  2.55  inches;  1918,  2.9  inches. 

Range  of  temperature  on  irrigable  area:  22°  to  118°  F. 

Character  of  soil  of  irrigable  area:  Bottom  lands,  rich  alluvium;  mesa  lands,  Fresno 
gravelly  sand. 

Principal  products:  Semitropical  fruits,  alfalfa,  grain,  and  upland  and  Egyptian 
long-staple  cotton. 

Principal  markets:  Los  Angeles  and  San  Francisco,  Calif.;  Arizona  towns;  and 
eastern  markets  for  early  produce. 

LANDS  OPENED  FOB  ZRBZGATZON. 

Dates  of  public  notices:  January  12,  1910;  March  8,  1912;  March  6,  June  23,  1913; 
April  7,  1916;  AprU  6,  1917;  March  9,  May  7,  July  16, 1918;  March  24,  May  3,  June  14, 
1919. 

Location  of  lands  opened:  T.  15  S.,  R.  23  E.;  T.  16  S.,  Bs.  22  and  23  E.;  San  Bernar- 
dino meridian;  T.  8  S.,  Rs.  23  and  24,  W.;  T.  9  S.,  Rs.  23  and  24  W.;  T.  10  S.,  Rs.  24 
and  25  W.;  T.  11  S.,  Rs.  24  and  25  W.,  Gila  and  Salt  River  base  and  meridian. 

Limit  of  area  of  farm  units:  Public,  40  acres. 

Duty  of  water:  3i  at  re-feet  per  acre  per  annum  at  the  farm. 

Building  chaise  per  acre  of  irrigable  land:  $55,  $66,  $75,  $77,  and  $90. 

Annual  operation  and  maintenance  charge:  $2  per  acre  minimum  charge,  which 
entitles  the  water  user  to  2  acre-feet  per  acre  of  irrigable  land,  and  $1  per  acre-foot 
for  water  in  excess  of  this  amount. 

CHBONOIiOaZCAIi  SITMMABY. 

Reconnoissance  made  and  preliminary  surveys  begun  in  1902. 

Construction  recommendeci  by  board  of  engineers  April  8,  1904. 

Construction  authorized  by  Secretary,  May  10,  1904. 

Canal  system  of  Colorado  Valley  Pumping  &  Irrigating  Co.  purchased  March  15, 
1907. 

First  irrigation  by  Reclamation  Service,  season  of  1907. 

Canal  system  of  Yuma  Valley  Union  Land  &  Water  Co.  (Farmers*  Gravity  Canal) 
purchased  February  3,  1908. 

Rollins  ditch  (including  Ives  heading  pumps  and  ditches)  purchased  July  23, 1908. 

I^aguna  Dam  completed  March,  1909. 

Colorado  River  siphon  completed  June  29,  1912. 

84 
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Gravity  water  from  Laguna  Dam  furnished  to  Yuma  Valley  through  aiphon  June 
29,  1912. 

Yuma  Valley  Kailroad  constructed  June,  1914. 

Yuma  Mesa  auxiliary  reclamation  project  act  passed  January  25,  1917. 

Entire  project  88.5  per  cent  completed  June  30,  1919,  exclusive  of  Yuma  Mesa 
auxiliary  project. 

ERBIOATIOK  PLAN. 

The  irrigation  plan  of  the  Yuma  project  provides  for  the  diversion  of  water  from  the 
Colorado  Kiver  at  the  Laguna  Dam,  10  miles  northeast  of  Yuma,  Ariz.,  into  a  canal 
system  heading  on  the  California  side,  conveying  water  to  the  irrigable  lands  on  that 
side  of  the  river,  including  those  in  the  Yuma  Indian  Reservation,  crossing  the  river 
at  Yuma  through  an  inverted  siphon  and  serving  lands  in  the  Yuma  Valley  below 
the  town  of  Yuma.  The  plan  also  provides  for  laige  pumping  plants  below  Yuma 
on  the  east  main  canal  for  raising  water  to  irrigate  40,000  acres  of  mesa  land.  The 
lands  adjacent  to  Hie  Colorado  River  are  protected  from  overflow  by  means  of  levees. 
The  United  States  claims  all  waste,  seepage,  unappropriated  spring  and  percolating 
water  arising  within  the  project  and  proposes  to  use  such  water  in  connection  there- 
with. The  Xaguna  Dam,  354.8  miles  of  canals  and  laterals,  including  32  miles  of 
drainage  ditches,  the  Colorado  River  siphon,  930  feet  in  length  and  14  feet  in  diameter, 
and  the  levee  system  are  completed. 

SX7MMABY  OF  GENERAL  DATA  FOB  TUMA  PROJECT  TO  END  OF 

FISCAL  YEAR  1019. 

Areas: 

Irri^ble  acreage  when  project  is  complete 110, 000 

Public  land  entered  to  JUne  30, 1919 7,500 

Public  land  withdrawn  on  June  30,  1919 37,500 

State  land  unsold  June  30,  1919 1,800 

Indian  land,  June  30, 1919 8,500 

Private  land,  June  30, 1919 54,700 

Acreage  service  could  have  supplied  in  season  of  1918 73, 000 

Estimated  acreage  service  can  supply  in  season  of  1919 '70, 000 

Estimated  acreage  service  can  supply  in  season  of  1920 '70,000 

Acreage  irrigatea  season  of  1918 45,670 

Acreage  cropped  under  irrigation  season  of  1918 45, 049 

Crops: 

Value  of  irrigated  crops,  season  of  1918 $5, 105, 132. 00 

Value  of  irrigated  crops  per  acre  cropped 113. 32 

Finances: 

Net  construction  cost  to  June  30,  1919 $9,095, 806. 19 

Per  cent  completed  on  June  30,  1919 •88.5 

Appropriated  for  fiscal  year  1920 $383,000.00 

Estimated  per  cent  complete  by  June  30,  1920 •  89. 5 

Proposed  appropriation  lor  fiscal  vear  1921 $435, 000. 00 

Estimated  per  cent  complete  by  ^une  30,  1921 91. 0 

Announced  construction  charges  per  acre,  $55,  $66,  $75,  $77, 
and  $90. 

Appropriation  fiscal  year  1919 $590,000.00 

Increase  of  compensation 19, 066. 56 

Increase,  miscellaneous  collections 156, 106. 12 

$765, 172.  68 

Expenditures  chaigeable  to  1919  appropriation: 

Disbursements 371, 906.  72 

Transfers 30, 843. 30 

Current  liabilities 43,466.46 

Contingent  liabilities 14,642.63 

460, 859. 11 

Unencumbered  balance  on  July  1,  1919 304, 313.  57 

'Bxelwltng  North  QUa,  VaUey  land. 
s£zclu8iv6  of  Yuma  Mesa  Auxiliary  project. 
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Repayments: 

Value  of  construction  water-right  contracts |1, 041, 721.  78 

Construction  charges — 

Accrued  to  June  30,  1919 463, 338. 87 

Collected  to  June  30,  1919 822,681.62 

Uncollected  on  June  30,  1919 130,667.26 

Operation  and  maintenance  charges  (puhlic  notice) — 

Accrued  to  June  30, 1919 177,348..37 

Collected  to  June  30,  1919 164,157.64 

Uncollected  on  June  30,  1919 23,190.73 

Water-rental  charges — 

Accrued  to  June  30, 1919 466,426.03 

Collected  to  June  30, 1919 464,906.75 

Uncollected  on  June  30,  1919 520.28 

Drainage: 

Estimated  acreage  damaged  hy  seepage  to  June  30, 1919 6, 000 

Miles  of  drains  built  to  June  30, 1919 — 

Open 27 

Closed 4 

Total 31 

Estimated  acreage  protected  by  drains  to  June  30, 1919 28, 000 

Estimated  acreage  to  be  protected  by  authorized  system 68, 000 

Cost  of  drainage  works  to  June  30,  1919 1444,300.88 

CONSTBTJCTIOK  DUBING  THE  FISCAL  YEAK. 

Examination  and  survey. — Preliminary  surveys,  including  test  pits, 
estimates,  and  plans  for  an  all- American  canal  from  Laguna  Dam  to 
the  Imperial  Valley,  were  completed  and  the  final  report  of  the  board 
of  engineers  is  in  progress.  For  the  Yuma  Mesa  auxiliary  project  the 
preliminary  surveys  and  estimates  were  completed  and  the  draft  of 
the  public  notice,  mcluding  the  farm  unit  plats  for  the  first  unit,  was 
submitted. 

Laical  system. — ^The  work  in  progress  on  the  lateral  system  con- 
sisted in  building  several  small  woo(fen  turnouts,  checks,  and  bridges 
for  the  farm  units  created  by  opening  a  portion  of  the  Bard  town  site, 
and  also  for  the  farm  units  opened  by  the  pubUc  notice  of  July  16, 
1918. 

Drainage  system. — Work  on  the  main  drain  for  the  Yuma  Valley 
was  in  progress  and  5.8  miles  of  this  drain  were  built.  The  material 
moved  amounted  to  185,000  cubic  yards.  The  building  of  the  drain 
necessitated  the  reconstruction  of  1.5  miles  of  laterals  and  the  build- 
ing of  five  flumes  and  four  bridges.  At  the  lower  end  of  the  drain 
work  on  the  ^'boundary"  drainage  pumping  plant  was  under  way. 
The  ultimate  installation  comprises  a  reinmrced  concrete  building, 
one  75  and  three  100  horsepower  semi -Diesel  engines,  direct  connected 
with  one  30-inch  and  three  36-inch  screw  pumps;  concrete  forebay 
and  reinforced  concrete  outlet  through  the  levee.  The  plant,  with 
the  exception  of  the  installation  of  two  36-inch  pump  units,  was  com- 
pleted diiring  November.  The  work  on  the  plant  involved  17,450 
cubic  yards  of  excavation  and  back  fill,  1,315  cubic  yards  of  reinforced 
concrete,  the  installation  of  80  tons  of  machinery  and  ironwork,  9,700 
linear  feet  of  piling,  and  70  square  yards  of  paving.  The  cost  of  the 
plant  is  $130,500. 

Permanervt  improvements. — ^Two  small  cottages  on  the  United  States 
Reservation  grounds  at  Yuma  were  built  at  a  cost  of  $2,160  each. 
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BOAJEtO  BBPOBT8. 


Date. 

Babject. 

Personnel. 

1918. 
July 

December... 

X  nina  Valley. 
PreUmliiary  report  to  U.  B.  Reelaxiuttion  Service 
and  Imperial  Irrigatfon  District  on  All-Ameri> 
can  Canal  to  the  Imperial  Valley . 

D.  W.  Mmpby,  oonsalting  engineer; 

W.  W.  Sduecht.  engineer. 
Elwood  Mead,  etaalnnan;  C.  E.  Gnma- 

^;  W.  W.  Schlecht,  aecretary;  and 

Iwer  J.  Preston,  en^^eer. 

OPBBATIOK  AND  KAXNTBNANOB. 

Water  was  delivered  on  a  weekly  rotation  schedule  during  the  heavy 
irrigation  season  and  every  two  weeks  during  the  winter  months.  The 
operation  force  consists  of  2  water  masters,  14  diteh  riders,  2  pump- 
men, 1  hydrosrapher,  1  clerk,  and  4  gate  tenders.  The  cost  of  main- 
tenance is  hi^  on  account  oi  the  silt  and  the  rapid  growth  of  weeds. 
The  smaller  laterals  are  cleaned  by  a  large  V  machine,  which  is  hauled 
by  two  75-horsepower  caterpillar  tractors;  for  the  larger  laterals  two 
f-yard  drag-line  excavators  are  used.  No  important  canal  breaks 
occurred  during  the  year.  Water  was  delivered  to  the  reservation 
unit,  and  to  12,500  acres  of  the  Yuma  VaUey  unit  under  water-right 
applications;  the  balance  of  the  lands  in  the  Yuma  Valley  received 
water  under  rental  contracts  in  accordance  with  the  stipulation 
issued  by  the  court  in  which  the  Yuma  suit  is  being  tried.  During 
1918  the  operation  and  maintenance  charge  was  at  the  rate  of  75 
cents  per  acre-foot,  which  was  increased  to  $1  for  1919.  The  mini- 
mum charge  is  for  2  acre-feet.  During  1918  a  total  of  150,229  acre- 
feet  of  water  was  delivered  to  irrigate  45,670  acres  of  land  or  3.3 
acre-feet  per  acre. 

During  July  and  August,  1918,  and  May  and  June,  1919,  work  on 
riprapping  the  levees  was  under  wav;  79,192  cubic  vards  of  riprap 
were  placed  on  the  reservation  (California)  levee  at  the  5  and  8  mile 
points  and  31,056  cubic  yards  on  the  Yuma  Valley  (Arizona)  levee 
at  the  17  and  21  mile  points.  In  addition,  27,552  cubic  yards  of 
riprap  and  26,165  cubic  yards  of  earth  were  placed  in  raising  the 
Yuma  Valley  levee  from  Yuma  to  the  point  opposite  the  temporary 
weir  of  the  Imperial  District  at  Hanlon  Heading.  The  cost  of  this 
work  was  paid  oy  the  Imperial  Irrigation  District. 

Hiatorkdl  review,  Yuma  project. 


Item. 


jLxea  for  wbich  service  "was  prepared  to  sapply  water. . 

Acreage  irrigated 

Idles  of  canals  operated 

Water  diverted  (acre-feet) 

Water  delivered  to  land  (acre-feet) 

Acre-feet  to  acre  for  area  under  coitivation 


1014 

1016 

1016 

1017 

1018 

eo,ooo 

25/iU7 

272 

154,070 

63.167 

i09 

71,200 

27,867 

307 

246,786 

02,887 

8.34 

72,4i0 

20,483 

316 

240,700 

04,383 

3.20 

73,000 

86,056 

835 

337,607 

136,541 

3.7 

73,000 

45,670 

338 

314,000 

150,220 

3.3 

10101 


s 70.000 
55,000 

355 
350,000 
181,000 

8.8 


1  Estimated. 


1  Ezdndlng  North  OUa  Valley  land. 
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SBTTUBMBNT. 

The  unentered  public  lands  of  the  Yuma  Valley  were  thrown  open 
for  settlement  by  the  public  notice  of  July  16,  1918.  Eleven  of  the 
farm  units  were  filed  on  by  settlers  of  the  Bard  district  whose  units 
had  been  ruined  by  seepage  and  alkali.  The  balance  of  the  units 
were  allotted  at  a  public  drawing  held  at  Yuma  on  December  11. 1918. 
A  total  of  684  applications  were  received  for  the  16  units.  Due  to 
the  prevailing  high  price  of  cotton  and  alfalfa,  the  good  crops,  and  the 
fact  that  over  80  per  cent  of  the  land  was  planted  to  these  crops,  the 
project  is  in  excellent  condition.  Land  values  increased  at  least  $50 
per  acre. 

SeUUment  data,  Yuma  project. 


Item. 


1914 


4,000 

098 

1,815 

3 


Total  number  of  farms  on  project  (when  com- 
pleted)  

Number  of  forms  reported 

Population 

Number  of  towns 

Population !    4,200 

Total  population  of  towns  and  farms '    6,015 

Number  of  public  schools i        14 

Number  of  churches 7 

Number  of  banks 3 

Total  capital  stock  of  banks 

Amount  of  deposits 

Number  of  depositois 


1915 


4,000 

737 

2,036 

4 

4,385 

6,421 

15 

7 

4 


1916 


4,000 

790 

2,002 

5 

5,345 

7,347 

17 

9 

4 


1917 


4,000 

900 

2,700 

5 

6,735 

9,435 

20 

9 

4 


1918 


4,000 
1,185 
4,300 
5 
7,590 
11,890 
20 
10 
4 
S175,000 
$1,321,408 
4,572 


To  June 
30, 1919. 


4,000 

1,200 

4,500 

6 

8,000 

12,500 

20 

11 

6 

1206,000 

$1,983,287 

5,288 


PRINCIPAL  CHOPS. 


The  principal  crops  raised  during  1918  were  cotton  (64  per  cent  of 
area);  alfalfa  for  seed,  and  hay  (20  per  cent  of  area),  and  com  (10 
per  cent  of  area).  During  1919  the  area  in  cotton  was  reduced  and 
that  in  alfalfa  increased. 
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Crop  report ^  Yuma  project,  Arkona-Califomiaf  year  of  1918. 


Crop. 


Al&Uabay 

AUUi^aeed 

Bailey 

Comsorgfauin 

Hay,  except  aliUfa . 

Fruit 

Cotton,  Egyptian... 
Cotton,  short  staple. 

Com  fodder 

Truck 

Beans 

Pasture 

Wlieat 

Broom  com 

Cottonseed 


Total 

Estimated  additional  rev- 
enue derived  from  al- 
faXtA  and  straw  and  pas- 
turing stock  lands 

duplicated 


Total  cropped. 


Irrigated,  no  crop. 


Total  irrigated,. 


Area 

(acres). 


8,929 

4,677 

425 

4,118 

593 

46 

3,915 

25,693 

216 

160 

28 

2,842 

460 

42 


Unit  of 
yield. 


50,544 


6,495 


45,049 


621 


45,670 


Ton 

Pound 

Bushel... 

...do , 

Ton 

Acre 

Pound 

...do , 

Ton , 

Acre 

Bushel.... 

Acre 

Bushel.... 

Ton 

...do 


Yields. 


Total. 


28,696 

1,690,352 

12,053 

174,331 

975 


710,763 

10,143,762 

549 


410 


9,343 

15 

10,597 


Average 
per  acre. 


3.21 

369.30 

28.30 

42.40 

1.60 


2i4 
395 
2.5 


14.6 


20.3 
.3 


Values. 


Per  unit 
of  yield. 


S19.70 

.23 

1.43 

1.04 

13.57 


.50 

.28 

ia04 


3.31 


1.90 

271.67 

58.00 


Total  and  average. 


Total. 


1565,322 

380,216 

17,292 

181,361 

13,234 

5,558 

355,381 

2,840,253 

5,515 

13,956 

1,356 

44,848 

18,664 

4,075 

614,626 


43,475 


5,105,132 


Per  acre. 


163.81 

83.06 

40.68 

44.04 

22L32 

120.83 

121.91 

110.54 

25.53 

87.23 

48.43 

19.18 

4a  57 

97.02 


113.82 


Areas. 


Total  irrigahle  area  farms  reported 

Total  irrigated  area  farms  reported 

Irrigated  under  water-right  applications 

Irrigated  under  rental  contracts 

Total  cropped  area  farms  reported 


Acres. 


57,860 
45,670 
20,960 
24,090 
45,049 


Farms. 


1,185 


542 
648 


Per 
cent  of 
project. 


52.6 
41.5 
19.0 
22.4 
40.9 


PUBIiZO  NOnCBS  AND   OBDSBS. 

PUBLIC  NOTICE,   JULY   16,  1918. 

1.  In  pursuance  of  section  4  of  the  reclamation  act  of  June  17, 
1902  (32  btat.,  368),  and  of  acts  amendatory  thereof  or  supplementary 
thereto,  particularly  the  reclamation  extension  act  of  August  13,  1914 
(36  Stat.,  686),  public  notice  for  imentered  public  lands  of  the  second 
unit  of  the  Yuma  project,  Arizona-California,  is  hereby  issued,  as 
follows: 

2.  Lands  for  whicli  water  will  be  fiurnished. — Upon  proper  water- 
right  application  being  made  therefor,  subject  to  tne  onditions 
hereinafter  named,  water  will  be  furnished  under  said  project  for  the 
irrigable  unentered  public  lands  of  the  second  unit,  exauded  from 
operation  of  public  notice  of  April  6, 1917,  for  said  project,  but  shown 
on  farm-unit  plats  of  the  following  townships,  viz: 

Gila  and  Salt  River  base  and  meridian: 

T.  8  S.,  R.  23  W. 

T.  9  S.,  R.  23  W. 

T.  8  S.,  R.  24  W. 

T.  9  S.,  R.  24  W. 

T.  10  S.,  R.  24  W. 

T.  11  S.,  R.  24  W. 

T.  10  S.,  R.  25  W. 

T.  11  S.,  R.  25  W. 
San  Bernardino  meridian: 

T.  16  S.,  R.  21  E. 

T.  16  S.,  R.,  22  E. 
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as  approved  by  the  Secretary  of  the  Interior  on  January  15.  1917, 
and  amended  on  the  date  of  this  notice.  Said  plats  as  amended  are 
on  file  in  the  office  of  the  project  manager,  Umted  States  Reclama- 
tion Service,  Yuma,  Ariz.,  and  in  the  local  land  office  at  Phoenix, 
Ariz. 

3.  Entry  by  contestants  having  preference  rights. — ^During  the 
statutory  period  of  30  days  to  be  announced  by  notice  of  the  local 
land  office,  homestead  entry  for  the  unentered  public  lands  embraced 
in  the  farm  units  shown  on  said  plats  as  amended,  may  be  made  at 
said  local  land  office,  by  those  contestants  having  preierence  rights 
to  any  such  lands,  if  entry  is  found  regular  and  is  accompanied  by  the 
certihcate  of  the  project  manager  showing  that  water-right  applica- 
tion has  been  filed  and  the  proper  water-nght  chaises  deposited. 
'  4.  Entry  under  the  act  of  March  4, 1915.— <)n  and  from  September  2, 
1918,  to  November  30,  1918,  inclusive,  homestead  entry  for  the  then 
unentered  public  lands  embraced  in  the  farm  imits  shown  on  said 

Elats  as  amended,  may  be  made  at  said  local  land  office,  but  only 
y  those  entrymen  of  lands  under  the  project  entitled  to  make  a  lieu 
selection  under  the  act  of  March  4,  1915  (38  Stat.,  1215),  if  entry  is 
foimd  regular  and  is  accompanied  by  the  certificate  of  the  project 
manager  showing  that  water-right  application  has  been  filed  and  the 
proper  water-right  charges  deposited. 

5.  General  entry. — I^mestead  entries  mav  be  made  at  said  local 
land  office  for  all  farm  \inits  shown  on  said  plats  as  amended,  not 
entered  under  paragraphs  3  and  4  of  this  notice,  on  and  after  9  o'clock 
a.  m.,  December  11,  1918,  by  persons  holding  approved  water-right 
applications.  Every  person  desiring  to  acquire  any  of  said  public 
land  must  execute  a  water-right  apphcation  upon  a  form  provided  for 
that  purpose  and  accompany  the  same  by  payment  oi  the  water- 
right  charge  as  hereinafter  provided.  Each  water-right  application 
must  be  for  a  specified  farm  unit  and  more  than  one  person  may  make 
such  application  for  the  same  farm  imit,  but  not  more  than  one 
water-right  application  can  be  made  by  the  same  person.  Such 
water-right  application  must  be  filed  with  project  manager,  United 
States  Keclamation  Service.  Yuma,  Ariz.,  in  person,  by  mail,  or 
otherwise  within  a  period  or  five  days  beginning  December  6,  1918, 
to  and  including  9  o'clock  a.  m.,  December  11,  1918.  Water-right 
applications  received  after  said  period  of  five  days  will  be  filed  and 
noted  in  the  order  of  their  receipt. 

6.  Simnltaneons  filing  of  water-right  applications. — Water-right 
applications  made  and  filed  with  the  project  manager  during  said 
five-day  period  will  be  held  and  treated  as  simultaneously  filed  and 
the  project  manager  will  dispose  of  them  as  follows: 

(a)  Where  there  is  no  conffict  the  water-right  application  will  be 
approved  by  the  project  manager. 

(6)  Where  there  are  two  or  more  water-right  applications  for  the 
same  farm  unit  the  project  manajger  will  write  on  cards  the  names 
of  the  several  water-right  applicants,  and  each  of  those  cards 
containing  the  name  of  one  such  applicant,  will  be  placed  in 
an  envelope  upon  which  there  is  no  distmctive  or  identifymg  mark, 
and  at  2  o'clock  p.  m.,  December  11,  1918,  after  all  the  envelopes 
containing  the  names  of  the  several  water-right  applicants  shall  have 
been  thoroughly  mixed  in  the  presence  of  such  persons  as  may  desire 
to  be  present  they  will  be  drawn  and  numbered  in  order.    The  cards 
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as  drawn  and  numbered  will  be  securely  fastened  to  the  water-right 
applications  of  the  respective  persons,  and  the  water-right  applica- 
tions will  be  approved  in  such  order  by  the  project  manager; 

7.  Approved  water-rigkt  applications. — Approval  of  a  water-right 
application  by  the  project  mani^er  will  entitle  the  water-right  appli- 
cant to  file  homestead  application  at  said  local  land  oflSce,  for  the 
farm  unit  described  in  his  water-right  application.  Such  homestead 
application  should  be  made  within  four  days  from  date  of  approval 
oi  water-right  application.  Failure  to  so  make  such  homestead  ap- 
plication, will  entitle  the  water-right  applicant  next  in  order  for  the 
same  unit  to  have  his  water-right  application  approved  hj  the  proiect 
manager  allowing  him  to  make  homestead  application;  this  procedure 
continuing  if  necessary  as  to  all  applicants.  No  part  of  a  payment 
made  will  be  returned  to  a  successful  applicant  in  any  case,  if  he  be  a 
qualified  homestead  entryman. 

8.  Failiure  of  applicant  to  obtain  public  land  applied  for. — Where 
any  applicant  fails  to  obtain  land  applied  for  by  nim  he  will  be  per- 
mitted to  elect  whether  he  will  amend  his  application  to  embrace 
other  lands  not  affected  bv  pending  applications  and  otherwise  subject 
thereto  when  such  amended  application  is  presented,  or  withdraw  his 
original  application  without  prejudice.  In  the  event  of  such  with- 
drawal the  water-right  charges  deposited  will  be  returned  by  the 
project  manager  upon  surrender  of^the  receipt  therefor. 

9.  Warning  against  unlawful  settlement  upon  public  land. — ^No 
person  will  be  permitted  to  gain  or  exercise  any  right  whatever  under 
any  settlement  or  occupation  of  any  of  said  public  lands,  begun 
without  a  valid  approved  water-right  application  covering  the  lands 
in  question;  provided,  however,  that  this  shall  not  affect  any  valid 
existing  right  obtained  by  settlement  or  entry  while  the  land  was 
subject  thereto. 

10.  Limit  of  area  for  which  entry  may  be  made. — ^The  limit  of  area 
per  entry  representing  the  acreage  which,  in  the  opinion  of  the  Sec- 
retary of  the  Interior,  maj^  be  reasonably  required  for  the  support  of 
a  f anaily  upon  such  lands,  is  fixed  as  shown  upon  the  plats  for  the 
several  farm  units. 

11.  Glasses  of  charges  for  water  right. — ^The  water-right  charges  are 
of  two  kinds,  to  wit:  (a)  A  chaise  against  each  irrigable  acre  to  cover 
cost  of  construction  of  the  irrigation  system,  termed  the  construction 
charge,  and  (6)  an  annual  charge  against  each  irrigable  acre  to  cover 
cost  of  operation  and  maintenance  of  the  system,  termed  the  opera- 
tion and  maintenance  charge. 

12.  Construction  charge. — The  construction  charge  for  said  lands 
shall  be  $75  per  irrigable  acre.  An  initial  parent  of  5  per  cent  of  the 
construction  charge  shall  be  made  at  the  time  of  filing  water-right 
application,  and  the  remainder  of  the  construction  charge  shall  be 
paid  in  15  annual  instalments,  the  first  5  of  which  shall  each  be  5  per 
cent  and  the  remainder  each  7  per  cent  of  the  total  construction 
charge.  The  first  of  said  15  annual  instalments  shaU  become  due 
and  payable  December  1  of  the  fifth  calendar  year  after  the  initial 
instalment,  and  subsequent  instalments  shall  become  due  and  pay- 
able on  December  1  of  each  calendar  year  thereafter. 

13.  Advance  payment  of  construction  charge  permissible. — ^Any 
water-right  applicant  or  entryman  may,  if  he  so  elects,  pay  the  whole 
or  any  part  oi  tne  construction  charge  owing  by  him  withm  any  shorter 
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period  than  that  provided  by  the  public  notices  and  orders  applicable 
to  his  land. 

14.  Operation  and  maintenance  charge. — During  the  irrigation 
season  of  1918,  a  charge  of  75  cents  per  acre-foot  will  be  made  for 
water  actually  furnished  the  lands  entered  hereunder.  The  operation 
and  maintenance  charge  for  the  irrigation  season  of  1919  and  there- 
after imtil  further  notice  wiU  be  the  same  as  that  charged  against 
other  like  lands  under  the  project. 

15.  Place  and  manner  of  payment  of  charges. — ^All  charges  must  be 
paid  at  the  office  of  the  United  States  Reclamation  Service,  Yuma,. 
Ariz.,  in  currency  or  by  New  York  draft  or  money  order  payable  to 
special  fiscal  agent,  Umted  States  Reclamation  Service. 

16.  Exclusion  of  lands  by  action  of  Colorado  Biver. — ^Every  water- 
ri^t  application  shall  contain  the  following  provision: 

The  applicant  hereby  releases  the  United  States  from  any  and  all 
claims  for  loss  or  damages  on  account  of  (1)  the  exclusion  of  said 
lands  or  any  part  thereoi,  from  the  irrigable  lands  of  said  project,  or 
(2)  the  failure  to  supply  water  for  the  irrigation  of  any  part  of  the 
lands  hereinbefore  described  when  such  exclusion  or  failure  is  due  to 
(a)  the  destruction,  by  flood,  erosion,  encroachment,  or  other  action 
of  the  Colorado  River,  of  the  levees  erected  by  the  Reclamation 
Service  along  the  banks  of  said  river^  or  (d)  a  change  in  the  location 
of  said  levees  when  such  change  is  considered  necessary  by  the 
proper  officials  of  the  United  States  to  prevent  the  destruction  of 
saia  levees  from  the  said  causes.  Land  so  excluded  shall  be  relieved 
from  payment  of  aU  instalments  of  construction  and  of  operation 
and  maintenance  charge  which  otherwise  would  thereafter  come  due 
from  the  lands  so  excluded. 

S.  G.  Hopkins, 
Assistant  Secretary  of  the  Interior . 

PUBLIC  NOTICE,  MABCH  24,  1919. 

1.  Annnal  operation  and  maintenance  charges. — In  pursuance  of 
section  4  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388),  and 
of  acts  amendatory  thereof  or  supplementary  thereto,  particularly 
the  reclamation  extension  act  of  August  13,  1914  (38  Stat.,  686), 
announcement  is  made  that  the  annual  operation  and  maintenance 
charge  for  the  irrigation  season  of  1919  and  thereafter  imtil  further 
notice,  against  all  lands  of  the  Yuma  project,  Arizona-California, 
under  puolic  notice,  shall  be  a  minimum  chai^ge  of  $2  per  irrigable 
acre  whether  water  is  used  thereon  or  not,  which  charge  will  permit 
the  delivery  of  not  to  exceed  2  acre-feet  of  water  per  acre ;  and  that 
additional  water  will  be  furnished  at  the  rate  of  $1  per  acre-foot. 
All  operation  and  maintenance  charges  will  be  due  and  payable  on 
March  1  of  each  year  for  the  preceding  irrigation  season. 

S.  G.  Hopkins, 
Assistami  Secretary  of  the  IrUerior. 

PUBLIC  notice,  may  3,  1919. 

1.  Land  for  which  water  will  be  famished. — Upon  proper  applica- 
tion being  made  therefor^  water  will  be  furnished  under  the  X  uma 
project,  ijizona-Califorma,  in  the  irrigation  season  of  1919  and 
thereafter,  for  the  irritable  lands  of  farm  tmits  L.  &  M.,  sec.  35, 
T.  10  S.,  K.  26  W.,  G.  &  S.  R.  B.  M.,  shown  on  the  diagram  approved 
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by  the  reclamation  service  March  25, 1919,  which  diagram  is  amenda- 
tory of  a  farm  unit  plat  approved  by  the  department  January  15, 
1917.  Said  diagram  and  plat  are  on  file  in  the  office  of  the  project 
manager,  Yuma,  Ariz.,  and  at  the  local  land  office.  Phoenix,  Ariz. 

2.  Fablic  notice  of  April  6,  1917,  applicable. — ^All  the  terms  and 
conditions  of  the  public  notice  for  the  Yuma  project  dated  April  6, 
1917,  so  far  as  the  same  may  be  applicable,  shall  apply  to  the  lands 
covered  by  this  public  notice  and  shown  on  the  diagram  above 
described. 

John  W.  Hallowell, 
Assistcmt  to  the  Secretary  of  the  Interior. 

PUBLIC  NOTICE,  JUNE  14,  1919. 

1.  Land  for  which  water  will  be  furnished. — ^Upon  proper  application 
being  made  therefor,  water  will  be  furnished  under  the  Yuma  project, 
Arizona-California,  in  the  irrigation  season  of  1919  and  thereafter, 
for  the  irri^ble  lands  of  farm  unit  C,  sec.  23,  T.  10  S.,  R.  25  W., 
G.  &  S.  R.  B.  M.,  shown  on  the  diagram  approved  by  the  Reclama- 
tion Service,  March  25,  1919,  whicn  diagram  is  amendatory  of  a 
farm  unit  plat  approved  by  the  department  January  15,  1917. 
Said  dii^am  and  plat  are  on  file  in  the  office  of  the  project  manager, 
Yuma,  Ariz.,  and  at  the  local  land  office,  Phoenix,  Ariz. 

2.  Homestead  entry. — Homestead  entry  of  said  farm  unit  C  may 
be  made  on  or  after  the  date  of  this  notice,  under  the  act  of  August  17, 
1916  (39  Stat.,  516),  at  said  local  land  office,  if  found  regular  and 
accompanied  by  the  certificate  of  the  project  manager,  showing 
that  water-right  application  has  been  filed  and  the  proper  water- 
right  charges  deposited. 

3.  Pnblic  notice  of  April  6,  1917,  applicable. — ^All  of  the  terms, 
and  conditions  of  the  public  notice  for  the  Yuma  project  dated 
April  6,  1917,  so  far  as  the  same  may  be  applicable,  shall  apply  to 
the  lands  covered  by  this  public  notice. 

John  W.  Hallowell, 
Assistant  to  the  Secretary  of  the  Interior. 

FINANCIAL  STATEMENT. 

Condensed  balance  sheet  Yuma  project,  June  SO,  1919, 


Cash 

Inventory  of  materials  and  supplies  on  hand 

Accounts  receivable: 

Current  accounts  due 

Constnictioin  water-right  charges  unaccrued . 


Construction  work  contracted:  Undelivered  orders. 

Gross  construction  cost 

Less  construction  revenue  earnings 


Net  constnictioin  cost 

Gross  operation  and  malntenanoe  cost 

Less  operation  and  malntenanoe  earnings. 


Accounts  payable ■ 

Contingent  obligations ■ 

Collections  and  contracts  of  spedflc  amounts  for  repayments  to  recla- 
mation fund  

Capital  investment: 

Disbursement,  transfer,  and  Joint  construction  vouchers  received... 

Collection,  transfer,  refund,  and  Joint  construction  vouchers  issued . . 

Net  investment 


$164,607.63 
1,488,382.01 


0,496,  £69. 71 
390,763.52 


579,785.18 
117,055.13 


10,491,156.17 
1,384,436.55 


SI,  657. 05 
78,231.64 


1,653,050.54 
9,642.63 


9,005,806.19 


462,730.05 


52,564.35 
11,299.68 

2,130,533.46 


9,106,720.62 
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Feature  costs  of  Yuma  project,  June  SO,  1919, 


Prindpai  feature. 


Examination  and  surveys: 

General 

Yuma  Mesa  auxiliary . , 
All- American  canal 


Canal  svstem: 

Preliminary  work 

Laguna  Dam  in  Colorado  Riyer 

Headworlcs  at  Laguna  dam 

Main  canal 

Siphon  under  Colorado  River  at  Yuma. 
Other  structures  on  main  canal 


Lateral  system: 

Yuma  Valley 

Indian  reoervatkm. 
Oila  Valley 


Drainage  system: 

Yuma  Valley 

Yuma  Valley  pumping  plant. 
Indian  reservation 


Flood  protection: 

Yuma  Valley 

Indian  reservatkm. 
QilaVaUey 


Farm  units 

Permanent  improvements  and  land 

Telephone  Bjstem 

Operation  and  maintenance  during  construction. 

Gross  cost  of  construction  features 


Balance  in  plant  accounts 

Balance  in  unadjusted  clearing  accounts. 

Gross  cost  to  June  30, 1919 


Less  revenue  earned  during  construction: 

Rental  of  buildings 

Rental  of  grazing  and  forming  lands. . 

Rental  of  irrigation  water 

Contractors'  freight  refunds 

Other  revenues,  unclassified 

Loss  on  hospitu  operations 

Gain  on  railroad  operations 


Net  construction  cost,  June  30, 1919. 


Fiscal  year 


191 


r 


tS2,394.49 

878.52 

•16,777.36 


Total  to  June 
30, 1919. 


19,950.37 


162.35 


162  35 


1,968.39 
2,261.02 


8178,282.38 
19,407.08 
12,206.78 


209,896.24 


167,514.46 
1,749,811.04 
352,334.25 
542,941.41 
694,703.22 
65,422.53 


3,572,726.91 


4,229.31 


49,08L40 
34,348.07 


73,429.47 


8,082.62 
19,855.47 


s  27, 988. 09 


5,499.89 
"«273.*i7' 


130,936.31 


130,936.81 


«392.22 

«30.00 
4.23 


«92.65 
4,533.85 


4,023.21 


126,913.10 


990,818.57 
367,558.48 
153,489.78 


1,511,366.83 


167,622.16 
130,529.37 
146,149.45 


444,300.88 


1,378,515.06 
867,287.12 
405,363.97 


2,651,166.14 


32,614.60 
179,506.56 

12,468.11 
722,040.30 


9,336,078.47 


150,452.92 
38.82 


9,495,569.71 


6,383.34 

1,340.50 

346.515.38 

18,505.86 

23,366.27 

4  247.94 

3,900.21 


399,763.53 


9,095,806.19 


Principal  feature.                                               ^^li"^ 

• 
1 

Total  to  June 
30, 1919. 

^Surveys,  general: 

Gross  cost 

12,915.49 
621.00 

8178,903.38 

Reimbursements .- 

62L00 

Net  cost,  as  shown 

2,294.49 

178,282.38 

s  Surveys,  All-American  canal: 

Gross  cost 

36,777.86 
10,000.00 

37,306.78 
35,000.00 

Reimbursements 

Net  cost  as  shown 

16,777.36 

12,306.78 

•  Costs  not  included  under  flood  protection,  because  reimbursed  in  full: 

Ynip*  Pity  |ev««  Imnrovfm^t .    ......  ^ . 

12,666.20 

34,145.46 

250.20 

12,666.30 

Yurnn  V^ll^y  ]nvpft  fmprovQment 

55,336.87 

Surveys  at  Aanlons  heading , 

250.30 

47,06L86 

68,252.77 

RelmbtirMVPents  . , x . . , 

47,061.86 

68,252.77 

« Deduct. 
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Co9t9latement,  by  eaUndar  year$,  Yuma  project. 


Year  ending  Deo.  31— 


Coostnictioii. 


1907 'Sl.  .'-"0.917. 35 


1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

Jan.  1  to  June  30, 1919 


SubtotaL 

Plant  accounts  June  80, 1019 

Unadjusted  clearing  accounts  June 
30,1919 


1,151,270.00 
772,675.05 
408,696.34 
913,555.20 

1,295,435.08 
307,131.30 
4fO,027.80 
605,992.32 
387,435.92 
333,052.15 
294,408.90 
34,437.86 


Operation  and  maintenance. 


During 
construction . 


Total. 


8,614,038.27 
150,462.92 

38.32 


8,773,529.51 


1  Includes  prior  years. 


$8,531.91 
31,976.49 
52,778.24 
77,886.11 
81,346.35 
80,584.56 
54,408.32 
50,041.00 
78,596.70 
88,056.69 
108,529.01 


•273.17 


722,040.20 


722,040.20 


Under 
public 
notice. 


117,607.12 
42,439.91 
20,225.72 
16,305.40 
29,974.20 
32,233.85 
50,519.66 
28,024.86 
188,270.64 
145,183.82 


679,785.18 


Total. 


579,785.18 


18,531.91 

31,976.49 

52,778.24 

95,473.23 

123, 786. 26 

100,810.27 

70,713.72 

80,615.20 

110,830.55 

147,576.35 

136,553.87 

188,270.64 

144,910.65 


1,801,825.38 


1,301,825.38 


«  Credit. 


Total  oost. 


1  SI,  568, 449. 26 
1,183,246.49 
825,451.29 
504,169.57 
1,037,341.46 
1,396,245.35 
377,848.02 
649,643.00 
806,822.87 
535,012.27 
469,606.02 
482,679.64 
179,348.51 


9,915,863.66 
169,452.92 

38.82 


10,075,354.89 


Coat  Btatementy  hyfiieal  years^  Yuma  project. 


OpeiBtioQ  and  maintenance. 

Year  ending  Jane  30— 

Ck)nstruction. 

Daring 
construction. 

Under 
public 
notice. 

Total. 

Total  cost. 

1908 

182,072,001.51 

1,154.114.78 

491,356.42 

506,830.96 

1,575,164.44 

465.201.95 

1 

1  $2,062,001.61 
1.154.114.78 

1909 

//^^y^v^^l// ".'.'.'.'.'.'. 

1910 

...     .'     .... 

491,356.42 
596,830.90 

1911 

t 

1912 

1,575,164.44 
465,201.96 
706,606.62 

1,016,294.34 
571,566.98 
432,694.30 

1913 

1914 

287. 424. 01 

>  $419,182. 61 
70,086.90 
83,015.25 
92,117.86 
57,960.75 
•273.17 

$119,182.61 
211,517.46 
137,874.84 
127,053.51 
143,118.98 
263,077.98 

1915 

804,776.88 
433,692.14 
305,640.79 
296,624.91 
131,200.48 

$141,480.56 

54,859.50 

34,935.65 

85,158.23 

263,351.15 

1916 

1917 

1918 

439,743.89 

1919 

394,287.46 

Subtotal 

8,614,038.27 
169,452.92 

38.82 

722,040.20 

579,785.18 

1,301,825.38 

9,915,863.65 
1S9.452.92 

Plant  accounts  June  30, 1919 

Unadjusted  clearing  accounts  June 
30,1919 

88.32 

Total 

1 

8,773,529.51 

722,010.20 

579,785.18 

1,301,825.38 

10,075,854.89 

1  Includes  prior  years.  *  Includes  years  1907  to  1914. 


•Credit. 
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Estimated  cost  of  contemplated  works^  Yuma  project,  during  fiscal  year  19t0* 


Features. 


Examination  and  survey: 

Hydrographio  data  and  silt  investigations,  Colorado  River 

Completion  of  investigations  and  final  report  All-American  Canal  to  Imi>erial 

Valley 

Ipvestigation  Yuma  Mesa  auxiliary  project 


Lateral  system— Extension  of  lateral  system  to  marginal  lands. 
Drainage  system— Open  drains. 


Irrigable  lands  (form  units)— Surveying  and  plotting  marginal  lands 

Permanent  improvements— Three  headquarters  stations  for  ditch  riders. 
Operation  and  mapitenance  (public  notice): 

Bard  and  Indian  units  (15,000  acres) •. 

Yuma  Valley  unit  (50,000  acres) 

Maintenance  of  levees  (38  miles) 


Reimbursable  accounts— Working  fund  for  mess  houses,  hospitals,  and  railroad 
operations 

Total 


Subfeature. 


SI,  500 

3,000 
1,500 


3,000 

25,000 

200 

2,400 

80,000 

90,000 

100,000 


2,000 


Principal 
feature. 


$6,000 
3,000 

25,000 

200 

2,400 


220,000 
2,000 


258,600 


Operating  costs  and  revenues,  Yuma,  project. 

to  Dec,  SI 

,  1918. 

Calendar  year  1918. 

To  end  of  calendar  year  1918. 

Operation. 

Mainte- 
nance. 

Total. 

Operation. 

Mainte- 
nance. 

Total. 

COSTS. 

Canal  system: 

Laguna  Dam  and  head- 
works  

S4,297.40 
3,726.39 

$779.07 
483,32 

$6,076.47 
4,209.71 

$11,706.20 
4,749.15 

$41,268.38 
1,250.13 

$52,974.58 
5,999.28 

Main  canal 

Lateral  system: 

Kftrrtnuft, ,.    . 

8,023.79 

1,262.39 

9,286.18 

16,455.35 

42,518.51 

58,973.86 

4,203.96 

4,227.72 

27,208.51 

4,081.82 

7,687.20 

61,508.94 

8,285.78 
11,914.92 
88,717.45 

51,991.96 
16,181.68 
27,208.51 

89,770.47 
37,263.17 
61,508.94 

141,702.43 
53,444.85 
88,717.45 

Indian  unit 

Yuma  Valley  unit 

Drainage  system: 

Indian  reservation  drain- 
age   

35,640.19 

73,277.96 

108,918.15 

95,382.15 

188,542.58 

283,924.73 

822.64 
3,454.36 

822.64 
3,454.36 

0,533.37 
3,454.36 

12,925.73 

22,459.10 
3,454.36 

Yuma  Valley  drainage 

4,277.00 

4,277.00 

12,987.73 

12,925.73 

25,913.46 

Flood  protection: 

Indian  reservation  levee . . . 

39,520.66 
26,268.65 

39,520.66 
26,268.65 

39,520.66 
26,268.65 

39,520.66 
26,268.65 

Yuma  Valley  levee 

65, 789. 31 

A.().7m.ai 

65,789.31 

65,789.31 

Total 

47,940.98 

140,329.66 

188,270.64 

124,825.23 

309,776.13 

434,601.36 

REVSNXTES. 

Operation  and  maintenance 
charges  accrued  on  contracts 
with  water-right  applicants. . 

60,478.35 
2,211.33 

986.59 

1,131.84 
56,616.39 

1,239.76 
1260.08 

177,348.37 
2,877.33 

1.626.81 

Operation  and  maintenance 
chaises  paid  and  forfeited 
by  water-right  applicants. . . . 

Penalties  on  operation  and 
maintenance    charges    ac- 
crued   on    contracts    with 
water-right  applicants 

Rentals  of  buildings  durhig 
operating  period 

5,800.58 
56,616.39 

1,261.76 
1480.98 

Rentals  ofirrlgation  water. . . . 

Other  revenues  unclasslfled, 
earned    during    operating 
period 

Less  discount  allowed  on  op- 
eration   and    maintenance 
charges  accrued  on  contracts 
with  water-right  applicants 
(contra) 

Total 

121,404.18 

245,050.26 

Difference  (deficit) 

66,866.46 

189,551.10 

1  Deduct. 


CALIFOBVIA,  OBLAVD  PBOJECT. 

A.  N.  BuRCH,  project  manager,  Orland,  Calif. 

LOCATION. 

Countiee:  Glenn  and  Tehama;  reBervoii  and  storage  feed  canal  in  Colusa  County. 

Townships:  21  to  23  N.,  Rs.  2  to  4  W.,  Mount  Diablo  meridian. 

Railroads  and  other  transportation  lines:  Southern  Pacific  Railroad  and  steamen 
on  Sacramento  River. 

Railroad  station  and  estimated  population  June  30,  1919:  Orland,  1,550;  railroad 
flag  stations  with  freight  sidetracks,  Greenwood,  Wyo,  and  Malton. 

WATSB  ST7PPLY. 

Source  of  water  supply,  Stony  Creek. 

Area  of  draini^e  basin:  Above  project  diyersion  dams,  735  square  miles;  above 
feed  canal  diversion  dam,  97  square  miles;  above  East  Park  Dam  (Little  Stony),  102 
square  miles. 

Annual  rim-off  in  acre-feet:  Stony  Creek,  near  Fruto  (601  square  miles),  1907  to 
1913— maximum,  940,000;  minimum.  135,200;  mean,  500,000.  Little  Stony  Creek, 
at  East  Park  Dam  (102  square  miles),  1907  to  1918 — maximum,  170,800;  minimum, 
12,600;  mean,  61,300. 

AaBICULTUBAL  AND  CLIMATIC  CONBITIOKB. 

Area  for  which  the  service  is  prepared  to  supply  water,  season  of  1919:  20,533 
acres.  ^ 
Area  under  water-right  applications,  season  of  1919:  18,922  acres. 
Length  of  irrigation  season,  1918:  From  April  1  to  November  10 — 223  days. 
Average  elevation  of  irrigable  area:  250  feet  above  sea  level. 
Rainfall  on  irrigable  area:  1883  to  1918 — average,  17  inches;  1918,  16.49  inches. 
Range  of  temperature  on  irrigable  area:  26°  to  114°  F. 

Character  of  soil  of  iirigable  area:  Sandy  and  gravelly  loam,  silt  loam,  clay  loam. 
Principal  products:  Alfalfa,  milo,  citrus  and  other  fruits,  nuts,  and  vegetables. 
Principal  markets:  San  Francisco,  Calif.;  Portland,  Oreg.;  eastern  markets. 

LANDS  OPENED  FOB  ntBIGATION. 

Dates  of  orders  and  public  notices:  April  26  and  May  24,  1916;  February  8  and  21, 
1917;  March  22  and  April  2,  1918. 

Location  of  lands  opened:  Tps.  21  and  22  N.,  R.  2  W.;  Tps.  21,  22,  and  23  N., 
R.  3  W.;  Tps.  22  and  23  N.,  R.  4  W.,  Mount  Diablo  base  and  meridian. 

Limit  of  area  of  farm  units:  40  acres,  except  that  original  subscribers  are  qualified 
to  make  water-right  applications  for  an  area  not  to  exceed  160  acres. 

Building  chai^^e  per  acre  of  irrigable  land:  $44. 

Charge  per  imgaole  acre,  under  supplemental  contract  for  lining  canals  and  laterals 
with  concrete:  $11. 

Annual  operation  and  maintenance  chaige:  $1.50  per  irrigable  acre,  permitting 
delivery  of  2}  acre-feet  of  water;  50  cents  for  the  first,  25  cents  for  the  second,  15 
cents  for  the  third,  and  50  cents  per  acre-foot  for  all  further  quantities. 

OHBONOLOOICAL  SUHMABT. 

Reconnoissance  and  preliminary  surveys  made  in  1906. 
Construction  recommended  by  board  of  engineers  November  12,  1906. 
Construction  authorized  by  Secretary,  October  5,  1907. 
First  irrigation  by  Reclamation  Service,  season  of  1910. 
East  Park  Dam  completed  July,  1910. 


1  Includes  320  acres  of  vested  water  rights  and  46  acres  of  town  and  school  sites. 
138554—19 7  97 
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Construction  of  East  Park  Feed  Canal  and  second  unit  of  the  project  authorized 
by  Secretary  July  25,  1913. 

East  Park  Feed  Canal  completed  June  30, 1915. 

Entire  project  81  per  cent  completed  June  30,  1919,  including  supplemental  con- 
struction. 

IBBIGATIOK  PLAN. 

The  irrigation  plan  of  the  Orland  project  provides  for  the  storage  of  water  in  a  reser- 
voir controlled  by  East  Park  Dam  on  Little  Stony  Creek,  about  40  miles  southwest  of 
Orland,  Calif.,  and  a  feed  canal 7  miles  long  connecting  the  storage  basin  with  Stony 
Creek.  The  diversion  works  for  the  feed  canal  are  located  about  3)  miles  west  of 
Stonyford.  For  the  irrication  of  lands  in  the  vicinity  of  Oriand  water  is  diverted 
from  Stonv  Creek  into  the  canal  systems  at  two  points — ^namely,  Miller  Buttes,  9) 
miles  northwest  of  Orland,  for  the  South  Canal  system,  and  at  the  north  side  weir, 
5  miles  northwest  of  Orland,  for  the  North  Side  Canal  system.  The  South  Canal  sys- 
tem is  to  irrigate  13,000  acres  on  the  south  side  and  the  North  Canal  system  7,000  acres 
on  the  north  side  of  Stony  Creek.  The  stored  water  is  conveyed  from  East  Park  in,the 
natural  creek  channel  41  miles  to  the  Miller  Buttes  diversion  and  45  miles  to  the  north 
side  weir,  where  it  is  taken  out  in  distribution  systems  comprising  128  miles  of  canals 
and  laterals.  The  ^lan  also  includes  a  high-line  canal  from  which  power  may  be 
developed  for  pumping.  The  United  States  intends,  for  and  in  connection  with  the 
project,  to  use  the  waste,  seepage,  spring,  and  percolating  water  arising  within  the 
same,  and  asserts  a  right  thereto  by  virtue  of  its  reservation  of  all  imappropriated  waters 
of  the  project  source  of  supply  and  of  its  appropriation  of  said  waters  m  accordance 
with  the  State  law  heretofore  made  for  the  purposes  of  the  project. 

The  principal  work  now  under  way  consists  of  placing  concrete  lining  in  the  canal 
and  lateral  systems  under  a  supplemental  agreement  with  the  water  users. 

The  present  limits  of  the  Orland  project  may  be  considered  as  a  unit  of  the  Sacra- 
mento Valley  project.  It  may  be  extended  by  constructing  additional  reservoirs  on 
Stony  Creek  and  its  tributaries.  The  chief  additional  reservoir  sites  available  are 
Millsite,  on  Stony  Creek,  near  Fruto;  Briscoe,  on  Briscoe  Creek,  near  Elk  Creek; 
Stonyford,  on  Stony  Creek,  at  Stonyford,  and  Stony  Gorge,  on  Stony  Creek,  near 
Elk  Creek. 

SX7MMABY  OF  GENERAL  DATA   FOB   OBLAND   PROJECT  TO   END 

OF  FISCAL  YEAK  1019. 

Areas: 

Irrigable  acreage  when  project  is  complete ^20, 533 

Private  land  June  30,  1919 »  20,533 

Acreage  service  could  have  supplied  in  season  of  1918 20, 533 

Estimated  acreage  service  can  supply  in  season  1919 20, 533 

Estimated  acreaee  service  can  supply  in  season  1920 20, 533 

Acreage  irrigated  season  of  1918 14, 764 

Acreage  cropped  under  irrigation  season  of  1918 12, 075 

Acreage  dry  farmed  season  of  1918 2,000 

.  ■ 

Crops: 

Value  of  irrigated  crops  season  of  1918 $709,172.00 

Value  of  irrigated  crops  per  acre  cropped 58. 73 

Value  of  dry-farmed  crops  season  of  1918 40,000. 00 

Value  of  dry-farmed  crops  per  acre  cropped 20. 00 

Finances: 

Net  construction  cost  to  June  30,  1919 920, 053. 69 

Per  cent  completed  on  June  30,  1919 81.00 

Appropriated  for  fiscal  year  1920 113,000.00 

Estimated  per  cent  complete  by  June  30,  1920 86.00 

Proposed  appropriation  for  fiscal  year  1921 120, 000. 00 

Estimated  per  cent  complete  by  June  30,  1921 93.00 

Announced  construction  charges  per  acre .  {^SSS^ent^ !  '.^t  Oo}  '^'^ 


1  Includes  330  acres  vested  rights  and  46  acres  town  and  school  sites, 
s  Includes  supplemental  construction. 


CAUFOBNIAy  OBLAND  PROJECT.  99 

Fiiia[ice0—<3ontmued. 

Appropriation  fiBcal  year  1919 195,000.00 

Increase  of  compenfiation 3, 162. 81 

Increase  miscellaneous  collections 3, 140. 55    ^^q^  qqq  q^ 

Expenditures  chaigeable  to  1919  appropriation: 

Disbursements 56,701.80 

Transfers 6, 210.  90 

Current  liabilities 3,839.83 

Contingent  liabilities 144. 26         gg  ggg  ^^ 

Unencumbered  balance  on  July  1,.  1919 34, 406. 57 

Repayments:  

Value  of  construction  water-right  contracts 1, 046, 033.  23 

Construction  charges — 

Accrued  to  June  30,  1919 59, 437. 57 

Collected  to  June  30,  1919 59,437.57 

Operation  and  maintenance  charges  (public  notice)— 

Accrued  to  June  30,  1919 56,728.36 

Collected  to  June  30,  1919 56,728.36 

Water  rental  charges — 

Accrued  to  June  30,  1919 119,870. 22 

Collected  to  June  30,  1919 119,600.22 

Uncollected  on  June  30, 1919 270.00 

CONSTBUCTION  DUBINO  FISCAL  YEAK. 

^  Lateral  «y«f«m.— Construction  work  in  progress  comprised  the 
lining  of  the  distribution  system  imder  supplemental  agreement 
with  the  water  users.  It  was  planned  during  the  year  to  do  about 
25  per  cent  of  the  total  of  the  work  covered  by  the  agreement,  but 
owmg  to  labor  conditions  during  the  first  half  of  the  year  and  to  a 
shortage  of  available  funds,  only  about  one-half  of  the  work  planned 
was  completed. 
The  following  work  was  accomplished: 

Concrete  lining  (1}  inches  thick)  2,464  cubic  yardff=58,882  square  yards. 
Minor  structures,  14. 

Surveys  and  investiffcMons. — ^An  examination  of  Stony  Gorge  dam 
site  to  determine  its  feasibility  as  regards  foimdations  was  made 
during  the  fall  of  1918,  and  later  a  survey  of  the  Millsite  dam  site  was 
made.    Theses  sites  control  storage  basins  on  Stony  Creek. 

SEEPAGE  AND  DBAINAOE. 

Drainage  conditions  on  the  project  are  favorable.  In  general  the 
soil  is  porous,  is  entirely  free  from  deleterious  salts,  and  has  good  sur- 
face and  subsurface  drainage.  There  are  no  seeped  areas  and  no  serious 
rising  of  ground  water  has  occiu'red.  The  project  is  well  supplied 
with  natural  drainage  channels,  and  with  proper  care  of  these  by 
the  landowners  when  they  prepare  their  land  for  irrigation  practi- 
cally all  danger  from  waterloggmg  will  be  eliminated. 

The  drainage  plans  for  the  project  provide  for  coordinating  the 
work  with  the  farmers  as  agricultiu'al  development  advances,  the 
problem  consisting  primarily  of  taking  care  of  storm  water  during 
the  winter  season  by  building  open  drains  where  needed  to  connect 
with  natiu'al  channels.  Incidentally  this  will  provide  for  any  needed 
drainage   diu'ing   the  irrigation  season.     As  most  of   the   project 
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requires  little  of  this  work;  other  than  that  which  should  be  done  by 
the  fanners  as  a  regular  pjart  of  their  plans  in  preparing  their  landls 
for  irrigation,  the  situation  can  be  best  and  most  economically 
handled  in  cooperation  with  the  landowners  as  development  proceeeds. 
This  work  was  conmienced  in  1916  and  will  be  contmued  as  occasion 
arises,  utilizing  a  small  amoimt  of  fimds  provided  for  this  purpose 
in  fixing  the  building  cost  of  the  project. 

ECONOMIES  OF  GOVERNMENT  WOBE. 

There  was  an  average  increase  of  about  33  per  cent  in  wages  and 
20  per  cent  in  cost  oi  materials  over  prewar  times.  The  cost  of 
wort  done  by  Government  forces  increased  12  per  cent. 

OPERATION  AND  MAINTENANCE. 

The  whole  system,  consisting  of  the  storage  works,  feed  canal,  and 
138  miles  of  canals  and  laterals,  was  operated. 

Water  for  irrigation  was  turned  in  on  April  1  and  rim  until  Novem- 
ber 30.  The  water  supply  was  about  one-half  that  usually  available, 
due  to  the  shortage  of  the  natural  flow  which  is  depended  on  for 
early  irrigation.  This  shortage  was  general  throughout  the  State, 
the  supply  beinglower  than  for  any  previous  year  for  which  records 
are  available.  There  was  also  a  shortage  of  about  10  per  cent  in 
tile  storage  at  East  Park,  and  it  became  necessary  to  apportion  the 
supply  to  the  irrigated  lands  early  in  the  season.  J)ue  to  the  limited 
water  supply,  it  is  estimated  that  there  was  a  loss  of  20  per  cent  in 
the  alfalia  crop,  although  there  was  ample  water  for  all  other  crops. 

There  were  no  unusual  conditions  as  regards  maintenance  work, 
and  no  renewals  of  any  kind  were  required  in  connection  with  the 
upkeep  of  the  system. 

Historical  review^  Orland  project. 


Item. 


Acreage  for  which  servloe  was  prepar<Ml  to  supply 

water 

Acreage  Irrigated 

Miles  of  canal  operated 

Water  stored  (acre-feet) 

Water  diverted  (acre-feet) 

Water  deUverod  to  land  (acre-feet) 

Per  acre  of  land  irrigated  (acre-feet) 


1915 

1916 

1917 

191S 

20,193 

«  20,. "533 

«  20,633 

S20«533 

8,928 

9,367 

12,729 

14,764 

115 

128 

138 

138 

48,000 

48,000 

51,000 

46,900 

62,000 

60,000 

74,000 

45,900 

30,300 

38,100 

44,400 

28,300 

3.40 

4.07 

3.50 

2.91 

19191 


s 20,533 
16,000 
140 
61,000 
75,000 
56,000 
&.50 


1  Estimated. 

sinclodes  330  acres  of  vested  water  rights  and  46  acres  of  town  and  school  sites. 
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SBTTUSMBNT  AND  DBVELOPICBNT. 

Over  one  hiindred  new  families  settled  in  the  project  during  the 
year.  These,  for  the  most  part,  purchased  improved  farms.  Sxty- 
two  new  farms  were  developed  for  irrigation,  and  two  thousand  acres 
were  added  to  the  irrigated  area. 

At  the  close  of  the  &3cal  year  bank  deposits  in  the  town  of  Orland 
were  $1,100,000,  an  increase  of  over  $600,000  since  1916. 

SetUement  data,  Orland  project. 


Item. 


Total  number  of  fiarms  od  project 

Population 

Number  of  irrigated  farms 

Operated  by  owners 

Operated  by  tenants 

Population 

Numbor  of  towns 

Population 

Total  population 

Number  of  public  schools 

Number  of  churches 

Number  of  banks 

Total  capital  stock 

Amount  of  deposits 

Number  of  depositors 


1915 


£09 

i,rao 

351 

320 

31 

1,258 

1,500 

3,100 

8 

6 

2 

1141,000 

9395,000 

1,708 


1916 


509 

1,700 

384 

842 

42 

1,260 

1,550 

3,260 

8 

7 

2 

1141,000 

$445,000 

1,800 


1917 


1,900 
531 
483 

48 
1,518 

1,550 

3,450 

8 

7 

2 

1141,000 

1755,000 

2,420 


1918 


725 

2,000 

509 

549 

44 

1,589 

1 

1,600 

3,600 

9 

7 

2 

1141,000 

9950,000 

2,800 


1919 


846 
2,000 
630 
580 
50 
1,600 
1 
1,650 
3,650 
9 
7 
3 
1141,000 
11,100,000 
3,000 


PBINOIPAIi  CROPS. 

There  was  an  increase  of  2,400  acres  in  the  cropped  area  for  the 
calendar  year  1918.  Alfalfa  continued  to  predominate  with  an 
acreage  of  5,600.  The  next  largest  area  was  3,000  acres  of  milo, 
which  yielded  87,400  bushels  of  CTain.  There  were  also  produced 
34,200  bushels  of  barley,  a  crop  little  grown  on  the  project  lands 
since  irrigation  water  was  available.  Although  the  estimated  yield 
of  alfalfa  was  1,500  tons  less  than  for  1917,  returns  for  the  crop 
were  greater  owing  to  increased  prices.  Returns  from  fruit  and 
nuts  were  comparatively  small  as  few  orchards  have  reached  the 
bearing  age.  Two  experimental  plots  of  cotton  were  planted  from 
which  encouraging  results  were  obtained.  The  unit  prices  for  all 
crops  were  greater  than  for  the  previous  year,  the  estimated  returns 
for  the  cropped  area  being  $58.73  per  acre. 

Dairying  and  live-stock  production  continued  to  be  the  principal 
industries  of  the  project. 

The  inventory  for  stock  and  equipment  shows  a  present  value  of 
$638,000,  an  increase  of  $89,000  for  the  year. 
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Crop  report,  Orland  projecty  California,  1918. 


Crop. 


Alfol/a  hay 

Other  hay 

Pasture 

Com,  soi^ghum 

Wheat 

Barley 

Almonds 

atros  fruits 

Deciduous  fruits  ^ 

Small  fruits 

Prunes,  dried 

Garden 

Nursery 

Miscellaneous 

Less  duplicated  areas 

Total  cropped  acre- 
age. 


Area 
(acres). 


Irriinted,  no  crop: 

Nanbearin£  orchard. 

Young  alfalfa 

Not  cropped 

Less  duplicated  areas 

Total  irrigated 
acreage. 


5,611 

860 

3,225 

3,014 

80 

1,257 

266 

121 

132 

6 

47 

273 

20 

172 

3,011 


12,075 


1,753 
712 
773 
549 


14,764 


Unit  of 
yield. 


Ton. 
...do. 


Bushel. 

...do 

..do.... 
Pound. 
..do.... 

..do 

..do.... 
..do 


Yields. 


Total. 


24,000 
1,200 


87,406 

1,852 

34,220 

106,400 

70,000 

217,800 

6,450 

70,500 


Average 
per  acre. 


4.8 
1.4 


Values. 


Per  unit 
of  yield. 


116.00 
18.00 


29.0 

1.80 

23.2 

2.20 

27.2 

1.00 

400.0 

.22i 

678.5 

.07 

1,650.0 

.Of 

1,075.0 

.10 

1,500.0 

.10 

Total  and  average. 


Total. 


$384,000 

21,600 

18,835 

157,331 

4,074 

34,220 

23,940 

4,900 

8,712 

645 

7,050 

24,215 

11,000 

8,650 


709,172 


Areas. 


Irrigable  area  Items  reported 

Irrinted  area  farms  reported 

under  water-rights  applications 

Under  rental  contracis 

Under  vested  rights 

Cropped  area  farms  reported 


Acres. 


16,000 
14,764 
14,524 
80 
160 
12,075 


Per  acre. 


168.40 
25.15 
5.84 
63.20 
50.93 
27.22 
90.00 
40.50 
66.00 

107.50 

150.00 
88.70 

560.00 
50.29 


58.73 


Farms. 


503 
593 
591 


2 
6B3 


Per 
cent  of 
project. 


80.0 
73.8 
72.6 


.8 
60.2 


1  Small  mixed  orchards. 


FINANCIAL  8TATBHENT. 

C&ndenMed  balance  sheets  Orland  project,  June  SO,  1919, 

Inventory  of  material  and  supplies $5, 325. 00 

Aooounts  receivable: 

Current  accounts  due S29&64 

Construction  water-right  charges  unaccrued 986,595.66 

986,89ia0 

Gross  construction  cost 1,048,298.20 

Less  construction  revenue  earnings 128, 244. 51 

Net  construction  cost 920,053.09 

Qro3s  operation  and  maintenance  cost 77, 512. 38 

Less  operation  and  maintenance  revenues 1, 897. 70 

75,614.68 

Undelivered  orders 144.26 

Accounts  payable 3, 839. 8S 

Contingent  oblit^tions 144. 26 

Collections  and  contracts  of  specific  amounts  for  repayments  to  reclamation  ftmd 1, 103, 557. 31 

Capital  investment: 

Disbursement,  transfer,  and  Joint  construction  vouchers  received 1, 142, 775. 82 

Collection,  transfer,  ana  joint  construction  vouchers  iraued 262, 285. 10 

Net  investment 880, 49a  72 
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Feature  costs  of  Orland  project  to  June  30,  1919, 


ExaminaUcns  and  sanrevs: 
Experimental  in vestieations . 
Investigations  nnnaed  sites. . 


Storage  system: 

Kast  Park  Reservoir  8arve3r8 , 

East  Park  Dam,  spillway,  and  dikes. 
East  Park  Reservoir,  cleaxing  site ... 

East  Park  spillway 

East  Park  feed  canal 

Diversion  dam 

Headworks 

Salt  Creek  siphon 

Terminal  chute 

Salt  Creek  chute 

Coonty  road  bridges 

Minor  structures 

Culverts 

Raising  spillway.  Fast  Park  Dam . . . 
East  Park  feed  canal,  concrete  lining. 
East  Park  Dam,  additional  gates 


Fisoalyear 
1010. 


16,361.35 


Total  to  June 
30, 1010. 


110,360.11 
4li6.40 


Canal  system: 

North  Canal 

South  Canal 

South  diversion  dam 

South  diversion  conduit 

South  diversion  headgates. . . . 

South  diversion  sluiceway 

North  diversion  dam 

North  diversion  headworks . . . 
High  line  canal: 

South 

Flume , 

Chute 

Concrete  lining , 

South  Canal  railroad  crossing. 
South  Canal  excavating  plant . 


I/ateral  system: 

Laterals  and  subiaterals 

Minor  structures- 
Concrete. 

Pipe 

Timber , 

Metel 

U-inch  concrete  lining 

34-inch  pipe  line  on  lateral  13 

Railroad  crossings  under  Southern  Padflc  tracks . 


3.03 

'383.07 
64.16 
50.36 


Flood  protection,  levees  and  dikes 

Fferm  units 

Pennanent  improvements: 

Bnildings  and  pennanent  Improvements . 

Power  Ime,  dismantled 


Supplemental  construction: 

iihinch  concrete  lining,  canal  system 

IHnch  concrete  lining,  lateral  system 

Operation  and  maintenance  during  construction . 


Gross  cost  of  construction  features. 

Plant  accounts 

Unadjusted  clearing  accounts 


400.61 


8,646.75 
13,577.00 


Gross  construction  cost 

revenues  accrued  during  construction  period: 

Rentals  of  buildings 

Rentals  of  grating  and  fanning  lands , 

Rentals  of  Inigation  water 

Contractors'  freight  refunds 

O  ther  revenues  unclassified 

Loss  on  hospital  operations 


Net  construction  cost  to  June  30, 1010. 


37,006.60 


10,836.00 


4,060.84 

154,003.40 

88,460.03 

30,470.70 

01,186.38 

34,367.01 

6,704.16 

4,747.74 

6,610.33 

3,463.45 

3,360.01 

3,187.47 

4,643.03 

11,431.83 

18,31L88 

1,338.08 


453,303.06 


34,600.06 
66,860.03 
36,000.08 
1,707.88 
4,343.56 
5,040.76 
3,008.54 
1,337.04 

31,173.61 
7,074.07 
3,178.38 
1,800.08 
673.45 
4,016.31 


171,608.34 


88,437.37 

60,807.11 

6,300.68 

3,345.14 

146.63 

05,077.68 
3,648.51 
6,35L43 


360,004.30 


400.73 
1,360.60 

16,043.47 
371.73 


8,646.75 

13,677.00 

107,667.33 


37,006.60 


740.00 


303.03 


545.07 


37,460.53 


1,043,681.67 

4,623.33 

04.31 


1,048,308.20 


1,064.00 
4,317.00 
110,000.33 
1,820.83 
1,063.47 


128,344.51 


020,063.60 
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Cost  statement  by  calendar  years,  Orland  project. 


Year  ending  Dec.  31- 


1900 

1907 

1908 

1909 

1910 

1011 

1912 

1913 

1914 

1916 

191G 

1917.. 

1918 

Jan.  1  to  June  30, 1919 

Subtotal 

Plant  accounts  June  30, 1919. 
Unadjusted  clearing  accounts 

Total 


Construc- 
tion. 


$7,213.19 

48, 106. 71 

117,351.53 

113,988.22 

173,159.82 

74,414.97 

16,488.92 

29,564.35 

177,089.08 

95,491.76 

34,034.80 

14,379.70 

15,760.58 

18,880.81 


935,924.44 

4,622.32 

94.21 


940,640.97 


Operation  and  maintenance. 


During 
construc- 
tion. 


$1,456.88 
11,412.34 
18,342.71 
17,229.28 
19,814.16 
19,292.40 
24,444.74 
14,332.88 
12.40 


Under 
public 
notice. 


$31,510.96 
31,083.79 
14,917.63 


107,657.23      77,512.38 


Total. 


$1,456.88 
11,412.34 
18.342171 
17,229.28 
19,814.16 
19,292.40 
24,444.74 
27,178.08 
31,081.39 
14,917.63 


185,169.61 


Total  cost. 


$7,313.19 

48,106.71 

117,351.53 

113,988.22 

174,616.70 

85,827.31 

34,831.63 

46,793.63 

196,903.24 

114,784.16 

58,479.54 

41,557.78 

46,841.97 

33,796.44 


1,121,094.06 

4,622.32 

94.21 


1  Deduct. 


Cost  statement  by  fiscal  years,  Orland  project. 


1,125,810.58 


Construc- 
tion. 

• 

Operation  and  maintenance. 

Year  ending  June  30— 

During 
construc- 
tion. 

Under 
public 
notice. 

ToUl. 

Total  cost. 

1906 

'    $276.73 
10,019.66 

128,711.08 
59,402.42 

199,568.73 

103,524.38 
45,533,68 
11,780.79 
61.160.78 

203,470.40 

54,947.66 

21,684.91 

9,847.62 

27,995.60 

$276.73 

1907 

10,019.66 

1006 : 

126,711.08 

1909 

59,402.42 

1010 

$1,356.18 
4,141.36 
17,019.73 
20,872.72 
15,266.26 
20,240.24 
20,257.74 
13, 127. 13 
14,624.43 

$1,356.18 
4,141.35 
17,019.73 
23,872.72 
15.266.26 
20,240.24 
20,257.74 
25,174.05 
29,696.41 
31,144.  (K2 

200,934.91 

1011 

107,665.74 

10!2 

62,553.41 

J913 

32,653.51 

1014 

• 

76,427.04 

1015 ,. 

223,710.64 

1016 

75,205.40 

101' 

$12,046.62 
34,320.84 
31,144.92 

46,858.96 

1018 

39,544.03 

1019 

59,140.52 

Subtotal 

933,924.44 

4,622.32 

94.21 

1.121.094.05 

Plant  accounts  June  30, 1919 

4,622.32 

Unadjusted  clearing  accounts 

94.21 

Total 

940,640.97 

107,657.23 

77,512.38 

185. 169. 61 

1.125.810.58 

1  Deduct. 
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Estimated  cost  of  contemplated  work,  Orland  projectt  during  fiscal  yeqr  1920. 


Featnne. 


Examinatioii  and  surveya 

Canal  system:  Concrete  lining 

Lateralsystem: 

Excavation  and  minor  structures. 

Concrete  lining 


Operation  and  maintenance  under  public  notice . 
B«imlmrsable  accounts 


Total. 


Estimated  cost  during 
fiscal  year  1990. 


Sub- 
feature. 


tsoo 

6,400 


Principal 
feature. 


3400 
20,000 


6,900 

39,000 

1,600 


67,800 


Operating  cost  and  revenues^  Orland  project,  to  Dec,  SI,  1918. 


Calendar  year  1918. 

To  end  of  calendar  year  191P. 

OperatioD. 

Mainte- 
nance. 

Total. 

Operation. 

Mainte- 
nance. 

Total. 

COST. 

Storage  works: 

East  Park  Dam 

31,314.10 
702.38 

14,760.60 
399.30 

96,073.79 
1,101.69 

• 

S3. 051. 11 
1,143.44 

87,743.45 
1,22&86 

$10,704.56 

East  Park  feed  caaal 

2,372.30 

2,016.48 

5,158.99 

7, 176. 47 

4, 104. 66 

8,972.31 

13,166.86 

Canal  system: 

North  diversion  dam 

26.60 
10.71 

28.60 
12.78 

20.22 
2.07 

30.88 
86.13 

61.10 

South  diversion  dam 

X07 

88.20 

2.07 

37.31 

39.38 

22.29 

117.01 

139.30 

Lateral  system: 

Nortbaide 

2.740.62 
6,779.49 

5,547.43 
7,630.19 

8,297.05 
13.400.68 

5,425.84 
11,328.84 

9,537.37 
18,067.29 

14,963.21 

Soutbside 

29.3fi&l.^ 

8,529.11 

13,177.62 

21,706.78 

16,764.68 

27,604.66 

44,359.34 

Adiudleation  of  water  rights 
aJons  Stony  Creek 

2,089.13 

2,089.13 
73.08 

4,729.96 
58.62 

4,729.96 

Fanning  operations,  loss 

73.08 

14a  67 

100. 2» 

Total 

10,620.74 

20,463.05 

31, 083. 79 

21,112.19 

41.482.iJ6 

62,504.75 

RBVKNUKfl. 

Operation  and  maintenance 
charges  accrued  on  contracts 
with  wntf>r-npht  ftnnlf CATitii . 

30,260.88 

3.92 
24a  00 

isaoo 

50.96 
M,305.28 

66,728.36 

Ponalties  on  operation  and 
maintenance    charges    ac- 
crued   on    contracts    with 
water-rlsht  apDlicants 

3.92 

Rental  of  land  and  buildings 
durlne  ooeratins  neriod 

480.00 

Rentals  of  irrisation  water . .  . 

510.00 

Other  revenues  unclassified 
earned     during    operating 
period 

213.43 

Lms  discount  allowed  on  oper- 
ation    and     maintenance 
charges  accrued  on  contracts 
with  water-right  applicants 
(contra) 

1  1,305.28 

Total 

1 

29.899.48 

56, 63a  43 

DifTerence  (deficit) 

1,684.31 

6,964.32 

^  Deduct. 
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S.  O.  Harper,  project  manager,  Grand  Junction,  Colo. 

LOCATION. 

County:  Mesa. 

Townships:  1  N.,  Rs.  1  E.  and  1  to  3  W.;  2  N.,  Rs.  2  and  3  W.;  1  S.,  Rs.  1  E.  and 
1  W.,  Ute  meridian.  9  S,,  Rs.  101  to  104  W.;  10  S.,  Rs.  98,  101,  and  103  W.;  11  S., 
Rs.  98  and  99  W.,  sixth  principal  meridian. 

Raihroads:  Denver  &  Kio  Grande;  Grand  River  Valley. 

Railroad  stations  and  estimated  population,  June  30,  1919:  Palisade,  900;  Clifton, 
200;  Grand  Junction,  9,000;  Fruita,  1,000;  Loma,  40;  Mack,  75. 

WATBB  STTPPLY. 

Source  of  water  sup|)ly:  Grand  River. 

Area  of  drainage  basin:  8,550  square  miles  above  Palisade. 

Annual  run-on  in  acre-feet  of  Grand  River  at  Palisade,  1902  to  1918:  Maximum, 
5,466,600;  minimum,  2,300,000;  mean,  3,801,000. 

Dischaiee,  in  secona-feet,  of  Grand  River  at  Palisade,  1902  to  1918:  Maximum^ 
50,000;  minimum,  1,100. 

AGBICXTIiTUBAIi  AND  CUMATIO  CONDITIONS. 

Area  for  which  the  Service  is  prepared  to  supply  water,  season  of  1919:  43,400  acres. 

Area  under  rental  contracts  season  1919  (to  June  30):  17,500  acres. 

Area  in  Palisade  and  Mesa  County  irrigation  districts  under  special  contracts,  season 
of  1919:  8,400  acres. 

Length  of  irrigation  season:  From  April  1  to  October  31,  214  days. 

Average  elevation  of  irrigable  area:  4,700  feet  above  sea  level. 

Rainful  on  irrigable  area:  For  26  years,  avenge,  8.30  inches;  1918,  9  inches. 

Range  of  temperature  on  irrigable  area:  —15°  to  100°  F. 

Chanu:ter  of  soil  on  irrigable  area:  Sandy  loam,  sandy  mesas,  and  adobe. 

Principal  products:  Almlfa,  sugar  beets,  grain,  fruit,  vegetables. 

Principal  markets:  Large  cities  east  of  Rocky  Mountains  for  fruit;  other  products, 
local. 

LANDS  OPENED  FOB  IBBIGATION. 

Dates  of  orders:  January  25,  1917;  February  21,  1918;  March  25,  1919. 

Location  of  lands  opened:  Tps.  1,  Rs.  1  and  2  W.;  2  N.,  Rs.  2  and  3  W.;  9  S.,  Rs. 
103  and  104  W. 

Limit  of  area  of  farm  units:  40  to  80  acres. 

Duty  of  water:  3.5  acre-feet  per  acre  per  annum  at  the  farm. 

Charges  per  acre  of  irrigable  land :  No  lands  have  been  opened  under  public  notice 
and  the  building  charge  has  not  been  announced.  Water  is  furnishea  on  a  rental 
basis  at  the  rate  of  50  cents  per  acre-foot  delivered  at  the  farm. 

In  addition  to  the  project  lands,  the  service  furnishes,  beginning  with  the  season 
of  1919,  120  second-feet  of  water  for  8,400  acres  included  in  the  Palisade  and  Mesa 
County  irrigation  districts  under  special  contracts  with  these  districts. 

CHBONOLOGICAIi  SXTMMAIIY. 

Reconnoissance  and  preliminary  surveys  begun  in  September,  1902. 
Construction  recommended  by  board  of  engineers  December  15,  1908. 
Purchase  of  rights  of  way  authorized  by  Secretary  November  4,  1911. 
Construction  authorized  by  Secretary  September  23,  1912. 
First  irrigation  by  Reclamation  Service  season  of  1915. 

Cooperative  drainage  work  in  Grand  Vallev  drainage  district  begun  March,  1918. 
Price-Stub  pumping  plant  completed  and  water  supplied  to  Palisade  and  Mesa 
County  irrigation  distric^ts  AprU,  1919. 
Entire  project  80.3  per  cent  completed  June  30,  1919. 
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IBBIGATION  PLAN. 

The  irrigation  plan  of  the  Grand  Valley  project  provides  for  the  diversion  of  water 
from  the  Grand  Kiver  by  means  of  a  diversion  dam  located  about  8  miles  nordieast 
of  Palisade,  Colo.,  into  a  canal  system  on  the  nortii  side  of  the  river  for  the  irrigation 
of  lands  lying  north  and  west  of  Grand  Junction,  Fruita,  and  Mack^  Colo.  About 
40,000  acres  will  be  supplied  by  gravity  and  10,000  acres  by  electrically  operated 
pumping  plants  to  be  located  on  the  gravity  canal.  Power  for  pumping  will  be 
developed  in  a  power  plant  to  be  located  at  Uie  upper  portal  of  Tunnel  No.  3.  On 
the  first  6  miles  of  the  main  canal  located  in  the  canyon  of  the  Grand  River  there 
are  three  tunnels,  respectively,  3,723,  1,655,  and  7,292  feet  long.  The  United  States 
claims  all  waste,  seepage,  spring,  and  percolating  water  arising  within  the  project, 
and  proposes  to  use  such  water  in  connection  therewith. 

The  aiver?ion  dam,  the  first  55  miles  of  the  main  caoal,  and  the  lateral  system  to 
serve  35,000  acres  of  the  gravity  unit  of  the  project  have  been  completed,  with  the 
exception  of  a  few  sublaterals  and  a  large  number  of  turnouts  and  weirs,  which  will 
be  installed  as  needed.  A  pumping  plant  and  other  works  to  supply  8,400  acres  in 
the  Palisade  and  Mesa  County  irrigation  districts  have  also  been  completed. 

There  remain  to  be  completed  the  last  7  miles  of  the  main  canal,  laterals  to  serve 
5,000  acres  of  the  gravitv  unit,  the  power  and  pumping  systems,  and  such  drainage 
and  flood  protection  works  as  may  be  required. 

SUMXABY  OF   GENEBAIi  DATA  FOB   GBAND   VAXLEY    PBOJECT 

TO  END  OF  FISCAIi  YBAB  1919. 

Areas: 

Irrigable  acreage  when  project  is  complete 60, 000 

Public  land  entered  to  J  une  30,  1919 13, 991 

Public  land  open  to  entry  on  June  30,  1919 1, 015 

Public  land  withdrawn  on  June  30,  1919 14, 064 

Private  land  June  30,  1919 20,930 

Acreage  service  could  have  supplied  in  season  of  1918 35, 000 

Estimated  acreage  service  can  supply  in  season  1919 ^43, 400 

Estmated  acreage  service  can  supply  in  season  1920 *  43, 400 

Acreage  irrigated  season  of  1918 8, 102 

Acreage  cropped  under  irrigation  season  of  1918 6, 387 

Crops: 

Value  of  irrigated  crops  season  of  1918 $414, 310. 00 

Value  of  irrigated  crops  per  acre  cropped 64.87 

Finances:  "- 

Net  construction  cost  to  June  30,  1919 13, 489, 981. 30 

Per  cent  completed  on  June  30,  1919 80. 3 

Appropriated  for  fiscal  year  1920 : $192, 000. 00 

Estunated  per  cent  complete  by  June  30,  1920 84. 6 

Proposed  appropriation  for  fiscal  year  1921 $208, 000. 00 

Estmiated  per  cent  complete  by  June  30,  1921 88. 0 

Appropriation  fiscal  year  1919 $348,000.00 

Deducted  under  10  per  cent  provision 21, 000. 00 

Increase,  miscellaneous  collections 28, 848. 34 

Increased  compensation 13,003.57 

$368, 851. 91 

Expenditures  chargeable  to  1919  appropriation: 

Disbursements $225, 548. 69 

Transfers 18, 257. 86 

Current  liabilities 44,072.00 

287, 878. 55 

Unencumbered  balance  on  July  1,  1919 80, 973. 36 

Repayments: 

Water  rental  charges — 

Accrued  to  June  30,  1919 43, 495.  95 

Collected  to  June  30,  1919 •. . .  39, 753. 13 

Uncollected  on  June  30,  1919 3, 742. 82 

>  Includes  Mesa  County  and  Palisade  Irrigation  districts,  8,400  acres. 
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Drainage: 

Estimated  acreage  damaged  by  seepage  to  June  30,  1919 30, 400 

Miles  of  drains  built  to  June  30,  1919— 

Open *. 20. 0 

Closed 1. 6 

Total 2L6 

Estimated  acreage  protected  by  drains  to  June  30,  1919 5, 150 

Estimated  acreage  to  be  protected  by  authorized  system 10, 200 

Cost  of  drainage  works  to  June  30,  1919 $197, 639. 56 

Includes  work  performed  in  Grand  Valley  drainage  district. 

CONSTBTJCTION  DT7BIKG  FISCAL  YBAB. 

Grand  River  Dam. — ^No  construction  work  was  performed  on  this 
feature  during  the  fiscal  year,  but  the  operating  force  completed  the 
loading  of  the  remaining  second-hand  equipment,  the  dismantling 
of  the  camp  buildings,  and  the  cleaning  up  of  the  site. 

CaTwl  system, — The  only  work  undertaken  on  the  canal  system 
was  in  connection  with  the  construction  of  the  Price-Stub  pumping 
plant  and  other  facilities  to  supply  the  Palisade  and  Mesa  Countv 
irrigation  districts.  The  construction  of  the  pumping  plant,  which 
is  located  at  station  327  of  the  main  canal  near  the  lower  portal  of 
tunnel  No.  3,  was  begun  in  January,  1919,  and  conapleted  far  enough 
to  permit  its  operation  to  be  commenced  on  April  14,  1919.  This 
plant  consists  of  a  vertical  turbine,  direct  connected  to  a  centrifugal 

fump,  utilizing  80  second-feet  of  water  which  is  delivered  to  9ie 
rice  ditch,  of  the  Palisade  irrigation  district,  through  a  fall  of  17  feet 
to  pump  25  second-feet  of  water  against  a  31-foot  head  into  the  Stub 
ditch,  of  the  Mesa  County  irrigation  district.  The  plant  was  given 
a  final  test  in  June,  which  indicated  a  maximum  total  efficiency  of 
68.4  per  cent.  The  construction  of  this  plant  involved  the  excavation 
of  4,300  cubic  yards  of  material  in  the  intake  structure,  powerhouse 
foundations,  and  tail  race  and  the  placing  of  375  cubic  yards  of  con- 
crete in  the  check,  penstock,  and  powerhouse. 

Six  headgates  were  installed  in  the  main  canal  through  the  Mesa 
County  district  for  supplying  the  lands  which  could  be  watered  by 
gravity,  and  one  check,  containing  84  cubic  yards  of  concrete,  was 
also  constructed  at  station  660  of  the  main  canal. 

Lateral  system, — ^Work  on  the  lateral  sjrstem  during  the  year  was 
confined  to  the  construction  of  lateral  extensions  as  required  to  supply 
new  lands,  and  the  installation  of  the  necessary  turnouts,  weirs, 
and  other  minor  structures.  This  work  involved  the  excavation  of 
5,000  cubic  yards  of  earth  and  the  installation  of  11  drops,  33  cul- 
verts, 32  checks,  6  flumes,  11  bridges,  1  siphon,  67  turnouts,  and  108 
weirs. 

Surveys, — The  irrigable  area  survey  of  the  project  was  continued 
throughout  the  year.  All  field  work  on  the  gravity  unit  was  com- 
pleted, and  the  office  work  on  inking  and  tracing  the  sheets  and  com- 
puting the  areas  was  also  practically  complete  at  the  end  of  the  year. 
The  total  area  covered  by  this  survey  to  date  is  48,000  acres. 

SBEPAGE  AND  DBAINAGB. 

Project  lands. — ^The  seepage  which  first  developed  with  the  operation 
of  the  irrigation  system  was  due  principally  to  leakage  through  shale 
cuts  in  the  main  canal.     The  area  affected  from  this  source  has  been 
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practically  stationary  during  the  year  and  in  some  parts  of  the  pro- 
ject has  slightly  decreased  on  account  of  the  silting  up  of  the  canal. 
With  the  increase  of  irrigation  on  the  project,  however,  the  water  table 
is  beginning  to  rise  in  a  few  new  localities,  and  it  is  apparent  that 
construction  of  a  number  of  drains  will  have  to  be  undertaken  in  the 
near  future  to  protect  some  of  the  most  valuable  lands  on  the  project. 
The  total  area  of  seeped  land  on  the  project  has  increased  during  the 
year  from  225  to  400  acres.  One  short  open  drain  2,000  feet  in  length 
was  constructed  to  protect  an  area  in  sec.  16,  T.  1  N.,  R.  1  W.,  Ute 
meridian.  Investigations  of  the  seeped  areas  on  the  project  are  in 
progress,  and  plans  are  being  made  for  all  drains  which  it  may  be 
necessary  to  construct  in  the  near  future. 

Cooperative  drainage  in  Grand  VaUey  drainage  district. — ^The  con- 
struction of  the  cooperative  drainage  svstem  m  the  Grand  Valley 
draini^e  district  has  been  continued  cmring  the  year  with  three 
drag-line  excavators  and  one  trenching  machine.  The  work  was 
retarded  by  the  extreme  shortage  of  labor,  but  in  spite  of  this  con- 
dition fair  progress  was  made.  The  work  completed  during  the 
year  consisted  of  16.4  miles  of  open  drain,  involving  the  excavation 
of  389,381  cubic  yards  of  material.  Five  railroad  culverts  were  com-' 
pleted,  involvine  the  placing  of  370  cubic  vards  of  concrete ;  and 
11  highway  bridgjes,  3  irrigation  flumes,  and  174  minor  structures 
were  ms tailed.  The  use  of  a  considerable  mileage  of  tile  drains  was 
contemplated  in  the  original  contract  with  the  district,  but  after 
the  construction  of  a  small  amount  of  this  type  of  drain,  on  account 
of  the  excessive  cost  and  doubtful  efficiency,  it  was  decided  to  revise 
the  plans  to  provide  for  the  use  of  open  drains  in  all  cases,  and  a 
supplemental  agreement  was  entered  into  with  the  district  covering 
this  change. 

IBBIGATION  DISTRICTS. 

The  contracts  with  the  Palisade  and  Mesa  Coimty  irrigation  dis- 
tricts which  were  entered  into  in  June,  1918,  were  confirmed  by  the 
district  court  on  October  14,  1918.  These  contracts  provide  for 
delivering  120  second-feet  of  irrigation  water  to  the  districts  through 
the  worl5  of  the  project  and  for  the  surrender  to  the  United  States 
of  their  power  water  rights  amounting  to  1,200  second-feet  of  the  flow 
of  the  Grand  River.  Further  negotiations  with  the  Orchard  Mesa 
district  were  had  during  the  year  looking  toward  the  inclusion  of  this 
district  in  the  project.  A  revised  report  and  estimate  of  cost  of 
reconstructing  the  irrigation  system  of  this  district  was  prepared  in 
August,  1918,  and  reviewed  by  a  board  of  engineers  in  June,1919. 
At  the  end  of  the  year  no  definite  pro^ss  had  been  made  toward 
the  taking  over  of  the  irrigation  district  and  its  rehabilitation  by 
the  United  States. 

BOARD  MEETINGS. 


Date. 

Topic. 

Personnel. 

June  3^).  1910 

/Report  on   reconstractlon  of  Orchard  Mesa  Irrigation 
\   district. 

James  Munn. 
C.  T.  Pease. 

U.  L.  Lytel. 

i^ 
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OPERATION  AND  MAINTBNANCB. 

The  irrigation  syBtem  operated  during  the  season  of  1918  consisted 
of  the  first  55  miles  of  the  main  canal  and  113  miles  of  laterals. 
The  area  actually  irrigated  consisted  of  8,102  acres  widely  scattered 
through  the  project,  making  it  necessary  to  operate  practically  the 
entire  irrigation  system  to  permit  delivery  of  water  to  each  of  the 
farms  imder  irrigation.  Water  was  turned  into  the  main  canal  on 
March  27,  1918,  and  shut  out  on  November  15,  the  operation  being 
extended  for  15  days  beyond  the  close  of  the  regular  season  at  the 
urgent  request  of  a  number  of  the  new  settlers  who  had  not  completed 
their  cisterns  in  time  to  store  their  winter's  water  supply.  Water 
was  furnished  throughout  the  season  to  the  project  lands  on  ^'supply 
on  demand''  basis  at  the  rate  of  50  cents  per  acre-foot.  Five  hundred 
and  twelve  acres  of  land  in  the  Mesa  County  district  were  also  fur- 
nished with  a  supplemental  water  supplv  imder  special  contracts. 
The  total  quantity  of  water  delivered  to  farms  was  29,856  acre-feet^ 
with  a  duty  of  3.68  acre-feet  per  acre. 

No  difficulties  were  experienced  in  operating  the  system  and  water 
was  not  shut  out  of  the  main  canal  for  a  single  day  during  the  season. 
Russian  thistles  which  blow  into  the  main  canal  and  laterals  in  lai^e 
quantities  interfered  at  times  with  the  uniform  delivery  of  water 
and  the  extreme  scarcity  of  competent  men  to  fill  ditch  riders'  positions 
also  made  it  difficult  to  furnish  as  satisfactorv  service  as  could  be 
desired.  The  operation  and  maintenance  lorce  was  employed 
during  the  krigation  season  in  patroling  the  canals,  regulating  the 
delivery  of  water,  performing  minor  repair  work,  and  installing 
turnouts  and  measuring  devices.  During  the  nonirrigation  season 
the  same  force  was  engaged  in  cleaning  canals  and  laterals,  burning 
weeds,  installing  new  structures,  and  performing  miscellaneous 
repair  work. 

Beginning  with  the  season  of  1919  water  was  supplied  to  a  con- 
siderably increased  acreage  on  the  project  as  well  as  to  the  lands  in 
the  Palisade  and  Mesa  County  irrigation  districts.  This  necessitated 
running  a  much  larger  head  in  the  canal  than  had  been  carried  in 
previous  years  and  some  difficulty  was  experienced  with  portions  of 
the  canal  banks  which  had  not  been  previously  seasoned  and  puddled. 
One  break  occurred  on  May  25  on  the  canyon  division  of  the  main 
canal,  which  caused  a  two-days'  interruption  of  water  service  and 
washed  out  a  short  ection  of  the  roadbed  of  the  Denver  and  Rio 
Orande  Railroad.  A  number  of  small  leaks  were  discovered  at 
difiFerent  times,  which  were  prevented  from  developing  into  serious 
breaks  by  the  vigilance  of  the  operating  force.  The  interruption 
in  service  on  account  of  these  difficulties,  however,  was  not  serious 
and  the  loss  and  inconvenience  from  shortage  of  water  were  very 
slight. 


COLORADO,  GRAITD  VALLET  PBOJEOT. 


Ill 


Historical  review.  Grand  Valley  project. 


Item. 


Acreage  for  which  service  was  prepared  to  supply  water. 

Acreage  irrii;ated 

Miles  of  canal  operated 

Water  diverted  (acre-feet) '  30,813 

Water  delivered  to  land  (acre-feet) 

Per  acre  of  land  Irrigated  (acre-feet) 


1916 

1917 

1918 

15,000 
1,741.6 
80 

35,000 
5,389 
15a  5 

35,000 

8,103 

168 

30,813 
4.224 
2.42 

55,891 
18, 715 
3.54 

74,352 
39,856 
3.68 

1 

1919 


143,400 
132,400 


I  Estimated  and  Includes  Palisade  and  Mesa  County  Irrigation  districts,  8) 400  acres. 

SETTLBMBNT. 

Settlement  of  the  project  progressed  rather  slowly  during  the  year, 
principally  on  account  of  tne  abnormal  conditions  due  to  the  war 
and  tne  extreme  difficulty  of  securing  labor  for  farm  work.  Con- 
siderable activity,  however,  has  been  noted  in  the  western  section  of 
the  project  and  the  development,  although  not  as  rapid  as  hoped  for, 
is  proceeding  on  a  conservative  basis,  didactically  all  of  the  desirable 
puDlic  lands  under  the  project  have  been  taken  up  and  settlement 
activities  were  confined  to  the  purchase  of  private  lands  and  relin- 
quishments. Sales  of  private  lands  have  oeen  limited  but  there 
have  been  a  large  number  of  transfers  of  relinquishments  and  assign- 
ments of  excess  units.  The  lands  on  the  project  are  still  held  at  very 
reasonable  prices,  and  although  settlement  and  development  are  not 

{proceeding  as  rapidly  as  might  be  desired,  the  outlook  is  encouraging 
or  the  future. 

Settlement  data,  Grand  Valley  project. 


Item. 


Total  number  of  farms  on  project 

PopulatlMi 

Number  of  irrigated  farms 

Operated  by  owners  or  managers. . . 

Operated  by  tenants 

Population 

Number  of  towns 

PopulatloA. 

Total  population  in  towns  and  on  farms 

Number  of  public  schools 

Number  of  churches 

Number  of  banks 

Total  capital  stock 

Total  amount  of  deposits 

Total  number  of  depositors 


1916   ' 

1917 

1918 

900 

900 

900 

200 

480 

750 

76 

202 

317 

50 

97 

186 

26 

105 

131 

168 

480 

750 

>6 

*6 

«6 

MO,  800 

MO,  700 

MO,  700 

MO,  968 

Ml,  180 

Ml,  450 

*24 

>24 

S30 

S28 

S28 

«28 

«7 

M 

«7 

> $387, 000 

> $411, 000 

s  $432, 000 

* 12, 484, 761 

« $2, 525, 675 

>  $3, 030, 621 

«  7,260 

«7,462 

>8,681 

1919 


OOO 
1900 
1350 


1  Estimated. 


*  These  items  on  lands  adjacent  to  project. 
CROPS. 


The  season  of  1918  was  about  normal  as  far  as  weather  conditions 
were  concerned.  The  spring  was  somewhat  late  and  was  followed 
by  a  period  of  drought  in  April  and  May,  which  left  the  ground  very 
dry  and  made  it  somewhat  difficult  to  secure  a  good  stand  of  some 
crops.  The  sununer  was  warm  and  very  favoraole  for  crop  growth 
ana  the  long  growing  season  in  the  fall  Defore  the  first  killing  frost, 
on  October  26,  was  especially  favorable  for  harvesting  late  crops. 
The  total  area  cropped  was  6,387  acres,  an  increase  of  about  40  per 
cent  over  the  previous  season.     The  gross  value  of  the  crops  produced 
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during  the  season  amounted  to  $414,310,  an  average  of  $65  per  acre. 
Sugar  beets  constituted  the  principal  crop  on  the  project,  being 
valued  at  $112,940.  Apples,  alfalfa,  wheat,,  corn,  peaches,  potatoes^ 
beans,  pears,  oats,  and  tomatoes  were  the  other  important  crops,  in 
the  order  named.  There  was  a  large  increase  in  the  acreage  planted 
to  alfalfa  during  the  season  and  this  crop  is  growing  in  importance. 
With  the  increase  in  the  alfalfa  acreage  a  marked  increase  in  the 
number  of  live  stock  on  the  project  is  also  noted  and  most  of  the  new 
farmers  are  getting  a  good  start  in  diversified  farming  combined 
with  dairying  and  stock  raising.  The  sugar-beet  crop  returns  were 
very  satisfactory  and  the  project  lands  seem  especially  well  adapted 
for  the  successful  production  of  this  crop. 

The  prospects  for  the  season  of  1919  are  excellent.  The  first 
cutting  of  alfalfa  was  above  the  average  in  yield  and  quality.  The 
yield  of  winter  wheat  was  very  satisfactory  and  all  crops  as  a  rule 
are  in  excellent  condition.  It  is  estimated  that  the  area  under 
cultivation  on  the  project  has  been  increased  to  12,000  acres. 

Crop  repoTtf  Grand  Valley  project^  Colorado^  year  of  1918. 


Crop. 


Alfalfa,  hay 

Apples 

Barley 

Beans 

Beets,  3ugar 

Beet  tops 

Com,  Indian 

Com,  fodder 

Fraits,  small 

Garden 

Hay 

Oals 

Pasture 

Peaches 

Pears 

Potatoes 

Straw 

Tomatoes 

Wheat 

Miscellaneous 

Less  duplicated  areas 

Total  cropped  acreage . 


Irrigated,  no  crop: 

Nonbearine  orchard . . 

Young  alfalfa 

Ground  fall-plowed. . 
Less  duplicated  areas. 


Area 

(acres). 


Total  irrigated 
acreage 


968 

512 

49 

238 

1,042 

1,042 

749 

682 

14 

30 

94 

471 

113 

70 

115 

205 

2,101 

81 

1,630 

54 

3,873 


6,387 


57 

700 

1,658 

700 


Unit  of 
yield. 


Yields. 


Values. 


Total. 


Ton. . . . 
Pound. 
Bushel. 
...do. . . 
Ton. . . . 


2,708 

2,753,930 

396 

2,970 

11,294 


Bushel. 
Tpn. . . . 
Pound. 


Ton..,. 
Bushel. 


17,342 

1,527 

25,500 


Pound. 

...do 

Bushel. 

Ton 

...do.. . 
Bushel. 


152 
10,302 


562,210 

645,286 

19,465 

1,138 

647 

22,742 


Average 
per  acre. 


2.8 
5,379 

8.1 
12.5 
10.8 


Per  unit 
of  yield. 


23.2 
2.2 
1,821 


$17.94 

.0195 

L65 

5.94 

10.00 


1.83 
6.14 
.039 


1.6 
21.9 


14.31 
1.02 


8,032 

5,611 

^5 


.5 


8 
14 


.041 
.027 
.92 

4.00 
14.00 

1.89 


Total  and  average . 


Total. 


$48,643 

53,714 

655 

17,641 

112,940 

6,252 

31,774 

9,373 

1,000 

2,712 

2,174 

10,522 

667 

22,830 

17,150 

17,833 

4,652 

9,058 

43,097 

1,833 


414,310 


Per  acre. 


$50.25. 

104.91 
13.36 
74.05 

108.39 
6.00^ 
42.42 
13.74 
7L43 
90.42 
23.13 
22.34 
4.93 

326.14 

149. 13 

86. 9» 

2.15 

111.83 
26.44 
33.05 


64.87 


Areas. 


Total  irrigable  area  farms  reported . 
Total  irrigated  area  farms  reported 
Under  rental  contracts 


8, 102    Total  cropped  area  farms  reported. 


Acres. 

Farms. 

13,724 
8,102 
8,102 
6,387 

317 
309 
300 
276 

Percent 

of 
project.} 


27.5 
16.2 
16.2 
12.8 


1 50,000  acres  (estimated). 
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FOBLIC  NOTICB8  AND  ORDERS. 
ORDEB;  MARCH  25,  1919. 

1.  Order  of  February  21,  1918,  amended. — ^Notice  is  hereby  ^ven 
that  the  order  of  February  21 ,  1918,  opening  lands  on  the  Grand 
Valley  project,  Colorado,  is  modified  in  respect  to  the  application  of 
the  initial  pajmaent  of  S3  per  acre  required  to  be  paid  in  pursuance 
of  said  order,  as  a  minimum  charge  for  water  of  $1  per  irrigable  acre 
for  each  of  the  years  1918,  1919,  and  1920,  so  as  to  provide  that  when 
lands  have  been,  or  hereafter  are,  entered  after  September  1  of  any 
year,  and  therefore  do  not  secure  the  benefits  of  water  for  irrigation 
purposes  in  that  year,  the  payment  of  the  S3  per  acre  made  at  the  time 
of  entry  will  be  applied  as  a  credit  to  the  minimum  water-rental 
chaiges,  or  the  mmimimi  operation  and  maintenance  charges,  for 
the  three-year  period  b^inning  with  the  year  following  that  in 
which  entry  was  made,  in  accordance  with  the  minimum  charges 
which  have  been,  or  hereafter  may  be,  established  by  the  Secretary 
of  the  Interior  for  similar  lands  on  the  project,  for  lands  which 
have  been,  or  hereafter  are  entered  on  or  oefore  September  1  of  any 
year  the  said  payment  of  S3  per  acre  will  be  apphed  as  a  credit  to 
the  minimum  water-rental  charges,  or  the  minimum  operation  and 
maintenance  charges,  beginning  with  the  year  in  which  the  entry 
was  made. 

S.  G.  Hopkins, 
Assistant  Secretary  of  the  Interior. 

FINANCIAL  STATBXBNT. 

Condensed  balance  theet,  Qrand  VaUey  project,  June  SO,  1919, 

Cuh $427.10 

Jnyeiitoryofmaterialsand  supplies  on  hand 50,710.42 

Aooountsreoeiyable 4,731.81 

Construction  work  contracted 108.00 

Otdss construction  cost t3«545,lfi7.26 

Less  construction  revenue  earnings 55,175.06 

Net  oonstmotion  cost 3,489,061.80 

Aoooosts  payable 30,785.00 

Cootinsent  obligations 580.10 

Collections  and  contracts  of  specUlo  amounts  for  repayments  to  reclamation  fund 124.00 

Capital  investmipnt: 

Disbursement  and  transfer  vouchers  leoeiTed $8,688,274.68 

Cdlection  and  transfer  vouchers  issued 123,755.06 

Netlnvestment 8,514v610.68 

138554—19 8 
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Feature  costs  ofOrand  Valley  project  to  June  SO,  1919. 


Principal  feature. 


Examination  and  surveys ,  project . 
Pumping  for  irrigation,  surveys. . . 


Canal  system: 

Grand  River  diversion  dam 

Canyon  division,  head  works  to  PtUisado 

Division  No.  2,  Palisade  to  Indian  Waste 

Division  No.  3,  Indian  Waste  to  Little  Salt  Wash. 
Division  No.  4,  Little  Salt  Wash  to  end 


Lateral  system: 

District  No.  1,  Indian  Wash  to  Big  Salt  Wash 

District  No.  2,  Big  Salt  Wash  to  East  Salt  Creek. . 
District  No.  3,  East  Salt  Creek  to  West  Salt  Creek. 


Drainage  system: 
Project— 

Surveys 

Drains ^ 

Orand  Valley  drainage  district:  Surveys  and  plans  for  complete  system . 
Cooperative  drainage  in  Grand  Valley  drainage  district: 

Surveys  and  contract  payments 

Drains 


Flood  protection:  Protecting  wasteway  channels 
Farm  units:  Survey  of  irrigable  land 


Permanent  improvements: 
Permanent  camp  No.  5. 
Permanent  camp  No.  7. 
Ditch  riders'  quarters. . . 
Miscellaneous  Duildings . 


Telephone  system . 


Operation  and  maintenance  during  construction  (water  rental): 

Project 

Price— Stub 


Total  cost  of  construction  features 

Balance  in  plant  and  dsaring  accounts  on  June  30, 1919. 


Gross  construction  cost  to  June  80, 1019. 


Less  revenues  earned  during  construction  period- 
Rentals  of  buildings , 

Rentals  of  grazing  and  farming  lands 

Rentals  of  power  and  light 

Rentals  of  irrigation  water 

Rentals  of  telephone  and  tolls 

Contractors  freight  refunds 

Revenues,  miscellaneous 

Sales  of  Warren  Act  water 

Profit  on  hospital  operations 

Losses  on  operations,  unclassified 


Net  cost  of  construction  of  project  to  June  30, 1919. 


Fiscal  year 
1019. 


$758.78 
262.49 


30.06 


50,766.04 

3.55 

857.56 


57,158.11 


4,077.80 
5,758.47 
2,007.00 


11,843.27 


429.43 
2,334.66 


485.30 
120,241.87 


123,401.26 


1,146.25 
13,053.71 


1,046.17 
1,150.80 

287.77 
443.41 


Total  to 
June  30, 1919. 


$71,462.38 
5,989.38 


500,466.03 
988,282.10 
530,905.72 
292,350.34 
344,535.58 


2,656, 64a  67 


185,854.13 

117,04a  10 

68,640.80 


821.585.08 


7,546.99 

8,709.67 

25,383.58 

15,017.40 
145,80L92 


197,639.66 


13,627.16 
87,861.45 


2,928.24 


56,095.33 
974.74 


57,070.07 


267,712.13 


267,712.13 


730.41 

21.00 

250.92 

17,688.64 


265.35 

1258.67 

4,727.80 

440.59 

383.91 


24,258.95 


243,453.18 


5,233.89 
6,77&S1 
3,826.89 
1^244.66 


17,083.16 


11,794.30 


144,629.11 
974.74 


145,603.85 


3,479,126.98 
66,08a  38 


3,545,157.26 


2,79L75 

1,484.74 

259.02 

48,495.95 

15.65 

8,067.08 

143.07 

4,727.80 

4,797.19 

110,607.19 


55,175.96 


3,489.96L80 


1  Deduot. 


OOLOBADOi  OtBLAJSm  YALLBT  PBOJEOT. 
CoH  staUmeni  by  edUndar  ytars,  Qrand  VaUey  project. 
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Period  prior  to  Dec.  31, 1011 

Ymt  ending  Dec.  31— 

19U 

1013 

1»U 

1«5 

1916 

1917 

1»18 

iaooary  1  to  June  30, 1910 

Subtotal 

nant  and  clearing  aocotints  to  June  30, 1919 

Total 


Gauitmotioo. 


982,300.96 

246,449.57 
432,988.81 
1,058,590.01 
838,600.39 
277,225.60 
119,338.33 
146,721.84 
132,296.56 


3,333,523.06 
66,aM).33 


3,S99,553.41 


Operation 

and 

maintenanoe 

during 
oonstnicuon. 


819,458.25 
48,150.61 
47,525.32 
30,469.67 


145,603.86 


145,603.85 


Total  cost. 


$82,366.98 

245,449.57 
432,928.81 
1,058,596.01 
838,600.39 
296,683.85 
167,488.94 
194,247.16 
162,705.22 


3,479,126.93 
66,030.33 


3,645,157.26 


Cost  Statement  by  fiscal  years,  Grand  VaUey  project. 


Friar  to  June  30, 1912 

Tear  ending  June  30~ 

1913 

1914 

1915 

1916 

1917 

1918 

1919 

Subtotal 

Plant  and  clearing  accounts  to  June  30, 1919 

Total 


ConstmctioiL 


9266,401.04 

188,772.n 
60R»888.61 
1,867,472.93 
834,814.92 
236,436.03 
91,083.06 
210,642.06 


3,333,523.08 
66,030.33 


3,399,663.41 


Operation 

and 

maintenanoe 

during 
ooDStrocUon. 


84,650.40 
29,306.01 
64,578.37 
67,070.07 

146,603.85 
145,603.85 


Total  coat. 


8266,461.64 

188,772.93 
068,889.51 
1,867,472.96 
329,405.33 
256,741.04 
145,611.43 
267,712.13 


3,479,120.96 
60,030.33 


3,646,157.26 


Estimated  cost  of  contemplated  worh.  Grand  Valley  project,  during  fiscal  year  19t0. 


Features. 


Ezandnatlon  and  surveys. 
Lateral  system: 

Surveys 

Excaration 

Minor  structures 


Drainage  system: 

Project  drains 

Orand  Valley  Drainage  district. 
State  lands 


Flood  protection 

Farm  units 

Permanent  improvements:  Ditch  riders' cottages. 

Operation  and  maintenance  under  water  rental 

Reimbursable  accounts 


Total. 


Sub- 
feature. 


8800 

1,700 
7,000 


5,000 
75,000 
20,000 


Principal 
feature. 


8600 


9,000 


100,000 
1,000 
1,000 
1,500 
60,000 
1,000 

174,000 


COLOBADO,  TJVCOMPAHOBE  PBOJECT. 

F.  D.  Ptle,  project  manager,  Montrose,  Colo. 

LOCATION. 

Counties:  Montrose  and  Delta. 

TownflhijM:  15  S.,  Rs.  94  to  96  W.,  sixth  principal  meridian;  48  to  51  N.,  Rs.  7  to 
12  W..  New  Mexico  meridia;Q. 

Railroad:  Denver  &  Rio  Grande. 

Railroad  stations  and  estimated  population  June  30, 1919:  Montrose,  3,600;  Olathe, 
650;  and  Delta,  2,700. 

WATEB  SUPPLY. 

Sources  of  water  supply:  Gunnison  and  Uncompahgre  Rivers. 

Area  of  drainage  basins:  Gunnison  River,  3,850  square  miles;  Uncompahgre  River, 
500  square  miles. 

Run-o£f  in  acre-feet,  April  to  October,  inclusive,  Gunnison  River  at  River  Portal 
(3,850  square  miles),  1905  to  1918:  Maximum,  1,737,300;  minimum,  844,550;  mean, 
1,337,270.  Uncompahgre  River  at  Golona,  near  Fort  Crawford  (500  square  miles), 
1903  to  1918:  Maximum,  256,700;  minimum,  128,700;  mean,  172,500. 

LANDS  OPENED  FOB  IBBIQATION. 

Departmental  order  of  March  26, 1919,  opened  to  entrv  8  farm  units  on  April  25, 1919. 
Departmental  order  of  April  9, 1919,  opened  to  entry  3  farm  units  on  May  2^  1919.  All 
lands  irrigated  from  canals  operated  by  the  Reclamation  Service  were  furnished  water 
ninder  rental  contracts,  except  in  a  few  instances  where  water  was  appurtenant  to  out- 
standing qtock  or  deeds  issued  by  canal  companjies  whose  properties  had  been  trans- 
ferred to  the  Government. 

AQBIOULTXTBAL  AND  CLIMATIC  CONDITIONS. 

Area  for  which  the  service  is  prepared  to  supply  water,  season  of  1919:  Estimated 
at  100,000  acres. 

Area  under  rental  contracts,  season  of  1919:  Estimated  at  80,000  acres. 

Area  irrigated,  season  of  1918:  58,270  acres. 

Length  of  irrigatine  season:  From  April  1  to  October  31,  214  days,  on  all  Govern- 
ment canals  except  the  Loutsenhizer,  under  which  the  season  ends  November  15. 

Average  elevation  of  irrigable  area:  5,500  feet  above  sea  level. 

Rainfall  on  irrigable  area:  19  years,  average,  9.53  inches;  1918,  at  Montrose,  11 
inches. 

Range  of  temperature  on  irrigable  area:  -25°  to  98°  F. 

Character  of  soil  of  irrieable  area:  Red  sandy  gravel,  adobe,  and  cla^  loam. 

Principal  products:  Alfalfa,  grain,  fruits,  sugar  beets,  potatoes,  omons,  and  vege- 
tables. 

Principal  markets:  Denver,  Omaha,  and  Kansas  City  for  live  stock;  Denver,  Mia- 
souri  River  points,  and  Texas  for  fruit,  potatoes,  and  onions;  local  mining  camps  for 
garden  truck  and  small  fruits. 

CHEONOLOQICAL  SX7HKABY. 

Reconnoissance  and  preliminary  surveys  begun  in  June,  1901. 

Construction  recommended  by  director  March  7,  1903. 

Construction  conditionally  authorized  by  Secretary,  March  14, 1903. 

Construction  authorized  by  Secretary,  June  7, 1904. 

Contract  for  construction  of  Gunnison  Tunnel  approved  October  18, 1904. 

First  irrigation  bv  Reclamation  Service,  season  oi  1908. 

Gunnison  Tunnel  completed  for  present  use  June,  1910. 

Gunnison  River  diversion  dam  completed  January,  1912. 

Entire  project  98.7  per  cent  completed  June  30,  1919. 
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IBItiaATION  PLAN. 

The  iirigation  plan  for  the  Uncompahgre  project  providee  for  the  diversLon  of  water 
from  the  canyon  of  the  Gunnison  River  by  means  ol  a  tunnel  6  miles  lonff  and  a  canal 
11  miles  long  to  supplement  the  flow  of  the  Uncompahgre  River,  ana  in  addition 
thereto  the  utilization  of  all  waste,  seepage,  spring,  percolating,  and  return  water 
arising  within  the  project,  in  the  irrigation  of  lands  within  the  Uncompahgre  Valley. 
To  distribute  the  waters  of  the  Uncompahgre  and  Gunnison  Rivers  thus  combined, 
7  other  canal  systems  were  constructed,  all  of  which  take  water  from  the  Uncompahgre 
River,  except  the  West  Canal,  which  can  divert  water  from  the  South  Cajaal  by  a  flume 
over  the  Uncompahgre  River  or  can  divert  from  the  Uncompahcre  River  by  a  feeder 
canal.  The  construction  of  the  various  canal  s^rstems  included  Ukfi  purchase,  enLuge- 
ment,  and  extension  of  the  more  important  private  ditches  acquired  by  the  United 
States. 

Surveys  and  diamond-drill  investigations  for  Taylor  Park  Reservoir  have  been 
completed,  but  no  construction  work  nas  been  undertaken.  The  Gunnison  Tunnel 
is  complete.  The  South,  West,  Montrose  &  Delta,  Loutsenhizer,  Selig,  Ironstone, 
East,  and  Garnet  canal  systems  are  complete  except  for  the  excavation,  enlargement, 
and  extension  of  a  few  small  laterals  and  the  installation  of  minor  structures.  Purchase 
has  been  made  of  over  85  per  cent  of  the  Loutsenhizer  water  rights  and  of  shares 
pertahiing  to  the  Ironstone  and  Ironstone  extension  canals. 

SUXICABY  OF  aENEBAL  DATA  FOB  TTNCOXPAHaBB  PBOJBOT  TO 

BND  OF  FISCAL  YEAB. 

Areas: 

Irrigable  acreage  when  project  is  completed 100, 000 

Public  land  entered  to  June  30, 1919 20, 080 

Public  land  open  to  entry  on  June  30, 1919 2, 705 

Public  land  withdrawn  on  June  30,  1919 1, 445 

Private  land  June  30,  1919 75, 770 

Acreage  service  could  have  supplied  in  season  of  1918 100, 000 

Estimated  acreage  service  can  supply  in  season  1919 100, 000 

Estimated  acreag^e  service  can  supply  in  season  1920 100, 000 

Acreage  irrigated  season  of  1918 58, 270 

Acreage  cropped  under  irrigation  season  of  1918 .' 57, 310 

Crops: 

Value  of  irrigated  crops  season  of  1918 $3, 302, 460. 00 

Value  of  irrigated  crops  per  acre  cropped 57. 62 

Finances : 

Net  construction  cost  to  June  30,  1919 $6,574,514.25 

Per  cent  completed  on  June  30,  1919 98.  7 

Appropriated  for  fiscal  year  1920 1206, 000. 00 

Estimated  per  cent  complete  by  June  30,  1920 99. 0 

Proposed  appropriation  tor  fiscid  year  1921 1174, 000. 00 

Estimated  per  cent  complete  by  June  30, 1921 99. 3 

Appropriation  fiscal  year  1919 1185, 000. 00 

Increased  compensation 10, 938.  89 

Increased  miscellaneous  collections 174, 278. 02 

1370. 216. 91 

Expenditures  chargeable  to  1919  appropriation: 

Disbursements ..,,'168,440. 04 

Transfers 12,891.52 

Current  liabilities 15, 253.  45 

Contingent  liabilities 25. 00 

191, 610. 01 

Unencumbered  balance  on  July  1,  1919 178, 606. 90 

Repayments — ^Water-rental  charges: 

Accrued  to  June  30,  1919 1741,376.38 

CoUected  to  June  30,  1919 741,166.38 

Uncellected  on  June  30, 1919 210.00 
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Drainage: 

Estimated  acreage  damaged  by  seepage  to  June  30, 1919 

Cost  of  drainage  works  to  June  30, 1919 

No  drainage  work  undertaken  except  for  minor  investigations. 

CONSTBTTOnON  DUBINa  FISCAL  YEA&. 


16,000 
$3,940.63 


Taylor  Park  Reservoir. — ^Hydrographic  inviBstigations  were  con- 
tinued. 

Gunnison  Tunnel. — Two  gatehouses  were  constructed  at  River 
Portal — one  over  the  Gunnison  Tunnel  headworks  and  the  other  over 
the  sluice  ^ates.  Gasoline  enmie-driven  lifting  devices  were  installed 
for  operating  the  Gunnison  'ninnel  gates  and  sluice-way  gates. 

South  Canal  system. — ^Two  concrete  headgates,  having  4  bv  5  foot 
cast-iron  gates,  located  on  the  South  Canal  to  feed  the  Highline 
lateral,  were  completed;  also  a  concrete  headgate,  having  a  2  bv  2 
foot  dast-iron  gate,  to  deliver  water  to  the  A  C  lateral.  One  bridge, 
4  drops,  1  flume,  1  canal  turnout,  6  farm  turnouts,  and  2  weirs,  all 
timber  structures,  were  completed. 

West  Oanal  system. — ^Four  farm  turnouts  and  2  weirs,  all  timber 
structures,  were  completed. 

Montrose  db  Delta  Canal  system. — ^A  sluice  gate  was  installed  in 
the  Montrose  &  Delta  headworks,  involving  the  placing  of  4,400  feet 
board  measure  of  lumber  and  692  pounds  of  castings.  Two  bridges, 
1  check,  2  culverts,  1  drop,  1  flume,  1  canal  turnout,  25  farm  turn- 
outs, and  11  weirs,  all  timber  structures,  were  completed. 

Loutsenhizer  Canal  system. — Two  small  flumes,  3  farm  turnouts, 
and  2  weirs,  all  timber  structures,  were  completed.  The  acquisition 
of  outstanding  water  rights  was  continued. 

Sdig  Canal  system.— One  bridge^  11  checks,  3  drops,  1  flume,  22 
farm  turnouts,  and  1  wasteway,  all  timber  structures,  were  com- 
pleted. 

Ironstone  Canal  system. — ^The  construction  of  the  Ironstone  exten- 
sion lateral  was  completed.  The  excavation  was  completed  under 
the  following  field  contracts : 


Schedule. 


1,2. 
4... 
6... 
6... 
7... 
8,9. 


Cubic 
TBrds. 


8,576 
6,725 
5,878 
4,384 
5,313 
7,661 


Contractor. 


JohnJ.HalUdfty 

.....do 

B.  E.  Wear 

John  J.  HalUday 

E.T.  Berry 

do 


nateofooD- 
trtMSt. 


Oct.  25,1018 
Apr.  ^,1018 
uSj  7,1918 
May  18,1918 
May  16,1018 
May  27,1018 


Date  of 
completion. 


Mar.  23,1010 
June  1,1018 
June  21,1018 
June  12,1018 
July  22,1018 
Jan.     5,1010 


The  principal  structures  installed  on  the  Ironstone  Extension  latr 
eral  consisted  of  a  timber  flume  10  feet  wide,  4  feet  deep,  and  84  feet 
long,  containing  10,600  feet  board  measure  of  lumber,  and  5  semi- 
circular No.  84  metal  flumes,  having  a  total  length  of  938  feet;  14,500 
feet  board  measure  of  lumber,  and  71  cubic  yards  of  rock  masonry 
were  used  in  the  construction  of  the  flumes.  Ten  bridges,  2  checks, 
7  culverts,  6  drops,  8  flumes,  36  farm  turnouts,  2  wasteways,  and  11 
weirs,  all  timber  structures,  were  completed.  The  acquisition  of 
outstanding  shares  of  Ironstone  and  Ironstone  Extension  stock  was 
continued. 
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Ea8t  Ganal  system, — One  bridge,  2  checks.  1  drop,  1  flume,  1  canal 
turnout,  11  farm  turnouts,  and  4  weirs,  all  timber  structures,  were 
completed. 

Oamet  CaruiL  system. — Six  farm  turnouts,  all  timber  structures, 
were  completed. 

Drainaqe  system. — One  observation  of  the  fluctuation  of  the  water 
level  in  the  drainage  test  wells  was  made. 

SBBPAaE  AND  DBAINAaE. 

Considerable  areas  in  the  Uncompahgre  Valley  are  sufiFering  from 
an  excess  of  ^ound  water,  largely  caused  by  excessive  and  careless 
use  of  irrigation  water.  This  condition  is  no  doubt  aggravated  by 
the  system  in  use  of  furnishing  water  on  a  continuous-flow  basis. 
Seeped  areas  contain  excessive  quantities  of  alkali,  and  are  not  con- 
fined to  the  river  bottoms  or  other  low  areas.  About  7,600  acres 
have  been  drained  in  the  valley.  Some  of  this  work  was  done  by 
individual  farmers,  but  all  the  larger  undertakings  were  carried 
through  by  drainage  contractors. 

Preliminary  dramage  surveys  were  begun  during  the  spring  of 
1915,  but  no  drainage  construction  has  been  undertaken  by  the 
Sf  rvifl^^ 

OPBBATION  AND  XAINTBHANCE. 

During  the  season  of  1918  the  service  supplied  and  distributed 
water  for  the  irrigation  of  58,270  acres  of  land — 4,632  acres  of  which 
were  supplied  from  the  South  Canal  system,  4,794  acres  from  the 
West  Canal  system,  19,466  acres  from  the  Montrose  &  Delta  Canal 
system,  4,450  acres  from  the  Loutsenhizer  Canal  system,  5,319  acres 
from  the  Selig  Canal  system,  12,613  acres  from  the  Ironstone  Canal 
system,  5,378  acres  from  the  East  Canal  system,  and  1,618  acres 
from  the  Garnet  Canal  svstem.  The  Logan  and  the  North  Mesa 
Canals,  the  owners  of  wnich  have  entered  into  an  agreement  to. 
transfer  them  to  the  United  States,  were  supplied  wiui  Gunnison 
water.    Gunnison  water  was  also  rented  to  the  Ouray  Ditch  Co. 

During  the  season  423,050  acre-feet  of  water  were  diverted  into 
the  cands  operated  by  the  service,  of  which  367,144  acre-feet  were 
delivered  to  the  land.  All  water  was  furnished  on  a  continuous  flow 
rental  basis.  The  charge  was  $100  per  second-foot  for  the  season 
for  all  consumers  under  all  canal  systems,  except  as  noted  below: 
The  consumers  under  the  Loutsenhizer,  Selig,  and  East  Canal  sys- 
tems possessing  water  rights  in  the  old  Loutsenhizer  Canal  were  fur- 
nishea  at  the  rate  of  $20  per  second-foot  for  Uncompahgre  priority 
water  and  $80  additional  per  second -foot  for  supplemental  water. 
A  few  consumers  under  the  Montrose  &  Delta  Canal  system  were 
furnished  Uncompahgre  priority  water  at  rates  varying  from  $36  to 
$40  per  second-foot,  depending  upon  the  terms  of  the  contracts  they 
held  with  the  Montrose  &  Delta  Canal  Co.  at  the  time  of  its  purchase 
by  the  Government.  Water  appurtenant  to  the  stock  of  tlie  Iron- 
stone Canal  system  was  carried  for  $5  per  share;  Ironstone  Extension 
stock  for  $3  per  share;  Delta  Chief  stock  for  $2  per  share;  Home  Run 
stock  for  $1.50  per  share,  and  Chipeta  stock  for  25  cents  per  share. 
Private  canals  were  furnished  Gunnison  water  at  the  South  Canal 
outlet  at  the  rate  of  $80  per  second-foot  for  the  season.  Water  was 
diverted  into  the  Chipeta-Beaudry  ditch  from  the  Garnet  Canal, 
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under  informal  contract,  for  $100  for  the  season.  All  water  rentals 
were  paid  in  advance. 

Except  for  the  heavy  maintenance  work  on  the  South  Canal  and 
the  Montrose  &  Delta  slides,  the  season  was  good  for  the  operation 
and  maintenance  of  the  canal  systems;  there  was  no  serious  inter- 
ference with  the  delivery  of  water.  However,  the  season  was  most 
e!xpensive,  on  account  oi  the  amount  of  work  done,  as  the  high  cost 
of  materials  and  the  high  cost  and  scarcity  of  labor  made  it  necessary 
to  do  a  considerable  portion  of  the  work  at  a  time  when  there  was 
no  competition  with  the  farmers  for  labor.  The  routine  maintenance 
work  consisted  of  cutting  brush  from  canal  banks,  spading  laterals, 
removing  weeds  after  wind  storms,  protecting  the  head  gates  during 
high  water,  removing  gravel  near  tne  head  works  of  canals,  raising 
banks,  and  replacing  structures. 

Water  was  turned  out  of  the  South  Canal  on  July  10  and  11,  August 
14  and  15,  September  9  to  11,  and  June  13  to  16,  in  order  to  make 
minor  repairs  to  concrete  lining. 

A  flood  in  the  Loutsenhizer  Arroyo  in  July  and  another  one  in 
September  made  it  necessary  to  reconstruct  the  flume  where  the 
Garnet  Canal  crosses  the  arroyo.  On  September  9  flood  water 
entered  the  South  Canal  from  a  small  ^Ich  at  the  foot  of  the  incline 
above  tunnel  No.  1  and  caused  the  bulgmg  of  about  50  feet  of  sidewall. 
Temporary  repairs  were  made  so  that  the  water  service  could  be 
contmued.    Permanent  repairs  were  completed  in  December. 

During  November  and  December  the  floor  of  the  Montrose  & 
Delta  weir  was  covered  with  concrete,  repair  work  was  commenced 
on  the  South  Canal  concrete  lining,  the  overflow  weir  at  the  Garnet 
dam  was  concreted,  and  gravel  was  cleaned  from  the  Montrose 
&  Delta,  Loutsenhizer,  Selig,  Ironstone,  and  East  Canal  headworks. 
The  West  Canal  and  the  King  lateral  extension  were  thoroughly 
cleaned  in  places  wh«re  the  canals  were  gradually  filling  up  witn 
gravel  through  gravel  cuts.  Practically  all  of  the  metal  flumes  were 
cleaned,  repaired,  and  tarred.  A  portion  of  the  metal  flumes  at  each 
end  of  the  High  Mesa  siphon  was  replaced  with  wood.  During 
February  about  50  feet  of  sidewall  lining  on  the  South  Canal  near 
mile  post  4  bulged  on  account  of  water  from  melting  snow  finding  its 
way  Dehind  the  concrete.  This  work  was  repaired  in  April.  Im- 
provements were  instaUed  at  the  Montrose  &  Delta  and  Selig  head- 
worl^  in  order  to  better  control  the  gravel.  Steel  rails  were  driven 
above  the  South  Canal  outlet  to  control  the  Uncompahgre  River  and 
prevent  it  undermining  the  outlet  structure. 

Hutorical  review,  Uncompahgre  project. 


Item. 


Acreage  for  which  service  vbs  prepared  to 

supply  water 

Acreage  irrigated 

Miles  of  canal  operated 

Water  diverted,  acre-feet 

Water  delivered  to  land,  acre-feet 

Per  acre  of  land  irrigated,  acre-feet 


1914 

1915 

1916 

1917 

1918 

52,338 

33,873 

279.5 

183,342 

171.268 

5.06 

62,147 

41.403 

355.8 

264,060 

231,271 

5.56 

77,713 

49,273 

406.45 

329,564 

m432 

6.06 

90,000 

53,108 

415 

368,148 

316,365 

5.96 

100,000 

58,270 

413 

423,050 

367.144 

6.30 

1919> 


100,000 

61,000 

425 

430,000 

366,000 

6.00 


1  Estimated. 
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Departmental  order  of  March  26,  1919,  opened  to  entry  8  farm 
units  on  April  25,  1919,  by  a  drawing  at  the  local  land  office.  Six 
of  these  farm  units  had  been  previously  farmed  under  leases  during 
the  seasons  of  1917  and  1918.  There  were  30  contestants  for  three 
entries  and  two  entries  have  been  made  since  that  date.  Depart- 
mental order  of  April  9,  1919,  opened  to  entry  3  farm  imits  on  May  2, 
1919.  As  there  was  only  one  applicant  for  each  unit,  there  was  no 
drawing  at  the  land  office.  Fair  progress  has  been  made  by  entry- 
men  in  developing  the  lands  above  mentioned  and  lands  opened  to 
entry  by  departmental  order  of  February  21,  1918. 

The  agreement  between  the  United  States  and  the  water  users' 
association,  executed  on  May  7,  1918,  provides  for  the  operation  and 
maintenance  of  the  project  at  cost  to  the  water  users,  and  also  that 
the  first  payment  of  the  construction  charge  will  become  due  Decem- 
ber 1,  1922^ 

Mr.  H.  A.  Lindgren,  project  agricultural  advisor,  continued  his 
successful  work  in  connection  with  the  promotion  of  feeding  and 
nuUdng  tests  and  in  the  importation  of  nigh  grade  and  registered 
stock.  He  was  also  instrumental  in  the  organization  of  a  bull 
association  on  the  project.  There  is  no  experimental  farm  on  the 
project  but  considerable  interest  is  manifested  in  the  experimental 
work  of  the  Colorado  Agricultural  Collie.  Specialists  nave  been 
sent  out  by  the  Department  of  Agriculture,  the  Colorado  State  Agri- 
cultural Collie,  and  the  a^icultural  department  of  the  Denver  & 
Rio  Grande  Railroad  Co.  in  Uie  interests  of  better  farming.  Domestic 
science,  com,  potato,  pig,  and  other  clubs  have  been  organized  in  the 
district  schools.  Cooperativ'e  shipping  associations  have  been  formed 
among  the  farmers,  and  a  live  stock  protective  health  association, 
which  employs  a  competent  veterinarian  to  attend  to  the  health  of 
the  live  stock  of  the  200  members  of  the  association.  Both  Montrose 
and  Delta  counties  had  the  services  of  competent  county  agents, 
who  have  helped  materially  in  promoting  the  agricultural  and  live- 
stock industnes. 

SeUUmerU  data,  Uncompahgre  project. 


Item. 


Total  number  of  farms  on  project 

Population 

Number  of  Irrigated  farms 

Operated  by  owners  or  managers 

Operated  by  tenants 

Population 

Number  of  towns 

Population 

Total  iwpulatlon  in  towns  and  farms 

Number  of  public  schools 

Number  of  churches 

Number  of  banks 

Total  capital  stock 

Amount  of  deposits 

Number  of  deixKitors 


1016 

1916 

1917 

1,107 

1,320 

1,402 

z,m 

4,403 

4,613 

1,107 

1,320 

1,402 

615 

713 

809 

492 

607 

593 

3,561 

4,403 

4,613 

3 

3 

3 

6,500 

6,700 

6,950 

10,061 

11,103 

11,563 

24 

26 

26 

26 

27 

27 

8 

8 

8 

1360,000 

1360,000 

$515,700 

$1,556,963 

$2,750,000 

•*'^'!S 

5,975 

8,100 

9,500 

1918 


1,514 

5,279 

1,514 

949 

566 

5,279 

3 

6,950 

12,229 

26 

27 

8 

$588,800 

$4,484,626 

10,000 
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C&OPS. 

The  season  of  1918  was  excellent  for  alfalfa,  beans,  sugar  beets, 
oatS;  onions,  and  wheat.     It  was  fair  for  apples  and  potatoes.     In 

f general  the  prices  received  for  all  crops  were  good.    There  was  a 
arge  increase  in  the  acreage  of  wheat  due  to  the  national  demand  for 
more  wheat  and   the  guaranteed  price.     The  prices  received  for 

Eroducts  averaged  about  the  same  as  in  1917,  or  about  100  per  cent 
igher  than  in  previous  years.  Labor  was  scarce  and  high  priced  • 
This  condition  did  not  seriously  aflFect  the  production  of  crops.  A 
heavy  freeze  on  June  1  and  2,  1919,  practically  ruined  the  fruit  crop 
on  the  south  half  of  the  project  and  did  some  damage  to  the  fruit  on 
the  north  half  of  the  project.  Considerable  damage  was  also  done 
to  potatoes,  alfalfa,  and  early  vegetables. 

Crop  report,  Uncompdhgre  project,  Colorado,  year  of  1918, 


Crop. 


Alalia  hay 

Alfalfa  seed 

Apple? 

Barley 

Beans 

Beets,  sugar 

Clover  hay 

Clover  seed 

Cfxn,  Indian 

Com  fodder 

Com  ensilage 

Fruits,  small 

Oardon 

Hay 

Oats 

Onions 

Pasture 

Peaches 

Pears 

Peas 

Prunes 

Potatoes,  white 

Rye 

Wheat 

Miscellaneous 

Less  duplicated  areas 

Total  cropped  acre- 
age  


Inieated,  no  crop: 

NonbearinE  orchard . . 

Young  alfalfa 

Oround  fall  plowed. . . 
Less  duplicated  areas. 

Total  irrigated  acre- 
age  


Area  i 

(acres). 


Unit  of 
yield. 


Yields. 


Values. 


21,800 

115 

2,183 

348 

1,299 

1,083 

53 

25 

1,817 

228 

555 

56 

127 

306 

5,461 

304 

2,264 

59 

9 

1 

1 

6,514 

24 

13,176 

148 

685 


57,310 


Ton. . . . 

Bushel. 

Pound. 

Bushel. 

...do.... 

Ton.... 

...do.... 

Bushel. 

...do.... 

Ton 

...do.... 
Pound. 


Ton.... 

Bushel. 

...do.... 


Pound. 
...do.... 
Bushel. 
Pound. 
Bushel. 
...do.... 
...do.... 


Total,     i  j^riS? 


per  acre. 


72,036 

352 

10,673,488 

10,997 

19,211 

11,143 

80 

70 

55,923 

1,179 

4,060 

112,180 


3.3 

31 

4,891 

31.6 

14.8 

10.3 

1.5 

2.8 

30.8 

5.2 

7.3 

2,003 


Per  unit 
of  yUAA. 


537 

191,994 

89,254 


1.8 

35.2 

283.6 


35,560 

27,360 

20 

1,500 

1, 170, 174 

266 

342,562 


603 
8,040 
20 
1,500 
179.6 
11.1 
26.0 


$11.07 

12.44 

.018 

1.64 

4.21 

10.04 

10.70 

15. 19 

1.55 

2.79 

9.67 

.06 


11.60 

1.01 

.55 


.064 
.042 
3.00 
.033 
.82 
1.55 
1.95 


Total  and  average . 


Total. 


1797,409 

4,380 

191,740 

18.077 

80,797 

111,882 

856 

1,063 

86,976 

3,289 

39,279 

8,898 

11,997 

6,230 

194.844 

49,046 

27,171 

1,985 

1,142 

60 

50 

959,222 

413 

667,562 

38,208 


3,302,460 


Per  acre. 


836. 4g 
88.09 
88. 6» 

51. 05 
62. 3(^ 

103. 2» 
16.15 
42.82 
47.87 
14.43 
70.77 

158.89 
94. 4» 
20.36 
35.68 

161. 3» 
12.00 
32.8(K 

126.89 

60. 06 
50.00 

147.26 
17.31 
60.66. 

258.  la 


57.62 


Areas. 


Total  irrigable  area  of  farms  reported, 
Total  Irrigated  area  of  farms  reported 

Under  rental  contracts 

Total  cropped  area  of  farms  reported . 


58,270 


Num- 

Acres. 

ber  of 

farms. 

76,222 

1,514 

58,270 

1,514 

58,270 

1,514 

57,310 

1,514 

Per 

cent  of 
project. 


76 
58 
58 
67 
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FUBUC  NOnCBS  AND  OBDEBS. 

OBDEB,  MABCH  2$,  1919. 

1.  Order  of  Febrnary  21,  1918,  amended.— Notice  is  hereby  given 
that  the  order  of  February  21,  1918,  opening  lands  on  the  Uncom- 
pahgre  Valley  project,  Colorado,  is  modified  in  respect  to  the  apj)lica- 
tion  of  the  initial  payment  of  $3  per  acre  required  to  be  paid  in 
pursuance  of  said  order,  as  a  minimum  charge  for  water  of  $1  per 
irrigable  acre  for  each  of  the  years  1918,  1919,  and  1920,  so  as  to 

Srovide  that  when  lands  have  been,  or  hereafter  are,  entered  after 
une  15  of  any  year,  and  therefore  do  not  secure  the  benefits  of  water 
for  irrigation  purposes  in  that  year,  the  payment  of  the  S3  per  acre 
made  at  the  time  of  entry  will  be  applied  as  a  credit  to  the  minimum 
water-rental  charges,  or  the  ininimum  operation  and  maintenance 
charges,  for  the  three-year  period  beginning  with  the  year  following 
that  in  which  entry  was  made,  in  accordance  with  the  minimum 
charges  which  have  been,  or  hereafter  may  be,  estabUshed  by  the 
Secretary  of  the  Interior  for  similar  lands  on  the  project.  For  lands 
which  have  been,  or  hereafter  are,  entered  on  or  before  June  15  of  any 
year  the  said  payment  of  S3  per  acre  will  be  applied  as  a  credit  to  the 
minimum  water-rental  charges,  or  the  minimum  operation  and 
maintenance  charges,  beginning  with  the  year  in  whicn  the  entry  is 
made. 

S.  G.  Hopkins, 
Assistant  Secretary  of  the  Interior, 

OBDER,  MABOH  26,  1919. 

1 .  Public  laads  for  wUch  eatry  may  be  made  and  water  is  available. — 
In  pursuance  of  the  reclamation  act  of  June  17,  1902  (32 
Stat.,  388),  and  acts  amendatory  thereof  or  supplementary  thereto, 
particularly  sections  1,  10,  and  11  of  the  reclamation  extension  act  of 
Axmist  13, 1914  (38  Stat.,  686),  it  ia  announced  that  water  is  available 
and  entry  may  be  made  in  accordance  with  this  order  on  the  foUo wing- 
described  farm  imits  on  the  Uncompahgre  Valley  project,  Colorado, 
to  wit: 


Farm 
unit. 

Description. 

Acres 
inl^ble. 

C 

£ 

c 
c 

N 
A 
H 

SW.  i  NE.  i  sec.  4,  T.  49  N.,  R.  10  W..  N.  M.  P.  M 

E.iNE.iNE-i.SE.isec.  20,T.  SON.,  R.  9W.,N.  M.  P.  M 

N.lsW.Vsec.20,T.50N.,  R.9W.,N.M.  P.M 

E.J8W^NW.iSW.i8ec.32;  NE.i  SE-Jaec.  31,T.50N„R.9  W.,N.M.P.M..-. 

SE.iNW.i,  N.  i8W.isec.9,T.  SON.,  R.  11W.,N.  M.  P.  M 

8W.  i  NE.  isec.  25,  T.  60  N.,  R.  11  W.,  N.  M.  P.  M 

Lots  3  and  4.  NE.  1  SW.  i  sec.  31.  T.  15  8..  R.  94  W..  sixth  P.  M 

30 
29 

36 

85 

62 

8 

78 

E 

Sw74  8E.  i  sec.  20.  T.  16  8..  R.  95  W..  sixth  P.  M 

83 

Diagrams  showing  the  above-described  farm  units  were  approved 
by  the  department  on  the  date  of  this  order,  and  are  on  file  in  the 
office  of  tne  project  manager.  United  States  Reclamation  Service, 
Montrose,  Colo.,  and  at  the  local  land  office,  Montrose,  Colo.  . 

^.  When  and  how  to  make  entry  for  public  land. — Homestead 
entries  for  the  farm  units  shown  on  said  plats  may  be  made  b^in- 
ning  April  25,  1919,  at  9  o'clock  a.  m.,  at  the  said  local  land  office. 
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Every  person  desiring  to  acquire  any  of  said  public  lands  must  exe- 
cute a  homestead  application  subject  to  the  provisions  of  the  reclama- 
tion law  in  manner  required  by  law,  which,  with  the  required  fees 
and  commissions,  accompanied  by  certificate  of  the  project  manager 
as  to  the  filing  of  application  for  rental  of  water  and  payment  of 
water-rental  cnarges  as  hereinafter  provided,  may  be  presented  to 
said  local  land  office,  in  person,  by  mail,  or  otherwise,  within  a  period 
of  six  days  prior  to  the  opening,  to  wit:  On  and  from  April  19,  1919, 
to  and  including  9  o'clock  a.  m.  April  25,  1919.  Applications  pre- 
sented after  said  period  of  six  days  will  be  filed  and  noted  in  the 
order  of  their  receipt.  Any  applications  not  based  on  a  prior  settle- 
ment right  will  be  subject  to  valid  settlement  claims  asserted  in  the 
manner  required  by  law. 

3.  Simultaneous  filings  for  public  lands. — ^Applications  reaching 
said  local  land  office  during  said  period  of  six  days  will  be  held  ana 
treated  as  simultaneously  med,  and  the  register  and  receiver  will  dis- 
pose of  them  as  follows: 

(a)  Where  there  is  no  confiict,  the  application  will  be  allowed. 

(b)  Where  there  are  conflicting  homestead  applications,  the  regis- 
ter and  receiver  will  write  on  cards  the  names  of  the  several  appli- 
cants, and  each  of  these  cards  will  be  placed  in  an  envelope  upon 
which  there  is  no  distinctive  or  identifying  mark,  and  at  2  o'clock 

E.  m.,  on  the  date  of  opening  to  entry,  if  practicable  (if  not,  at  the  same 
our  one  day  later),  after  all  the  envelopes  containing  the  names  of 
the  several  applicants  shall  have  been  thoroughly  mixed  in  the  pres- 
ence of  such  persons  as  may  desire  to  be  present,  they  will  be  drawn 
and  numbered  in  order.  The  cards  as  drawn  and  numbered  will 
be  securely  fastened  to  the  applications  of  the  respective  persons,  and 
the  applications  will  be  allowed  in  such  order.'  Applications  con- 
flicting in  whole  with  those  previously  allowed  will  be  rejected  in  the 
usual  manner. 

4.  Failnre  of  applicant  to  obtain  public  land  a|>plied  for. — Where 
any  applicant  fails  to  obtain  land  applied  for  by  him,  he  will  be  per- 
mittea  to  elect  whether  he  will  amend  his  application  to  embrace 
other  lands  not  affected  by  pending  applications  and  otherwise  sub- 
ject thereto  when  such  amended  application  is  presented,  or  with- 
draw his  original  application  without  prejudice.  In  the  event  of 
such  withdrawal  the  fees  and  commissions  will  be  returned  by  the 
receiver,  and  the  water-rental  chaiges  deposited  will  be  returned  by 
the  project  manager,  upon  surrender  of  tne  certificate  of  filing  issuea 
by  tne  project  manager. 

5.  Warning  against  nnlawfnl  settlement  npon  public  land. — No 
person  will  be  permitted  to  gain  or  exercise  any  right  whatever  under 
any  settlement  or  occupation  of  any  of  said  public  lands,  b^^un  at 
or  prior  to  9  a.  m.  April  25,  1919;  provided,  however,  that  this  shall 
not  affect  any  valid  existing  right  obtained  by  settlement  or  entry 
while  the  land  was  subject  tnereto. 

6.  Limit  of  area  for  which  entry  ma^  be  made. — ^The  limit  of  area 
per  entry  representing  the  acreage  which,  in  the  opinion  of  the  Sec- 
retarv  of  the  Interior,  may  be  reasonably  required  for  the  support 
of  a  lamily  upon  such  lands,  is  fixed  as  shown  upon  the  plats  for  the 
several  farm  units. 

7.  Application  for  water  rental. — All  water-rental  applications 
must  be  made  to  the  project  manager.  United  States  Reclamation 
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Service;  Montrose,  Colo.  Applications  may  be  made  on  or  after  the 
date  hereof  upon  forms  provided  for  that  piirpose  and  must  be  ac^ 
panied  by  a  payment  of  $3  per  acre  for  eacn  irrigable  acre  contained 
m  the  farm  imit.  Each  water-rental  application  must  be  for  a  speci- 
fied farm  unit,  and  more  than  one  person  mav  make  such  applica- 
tion for  the  same  farm  unit.  A  certificate  oi  filing  will  be  issued 
each  applicant  by  the  project  manaj^er.  Filing  of  water-rental  applici^ 
tion  and  issuance  of  ceertificate  give  no  preference  r^ht  to  entry  on 

f>ublic  lands.  Only  when  the  project  manager  is  notmed  by  the  local 
and  office  that  an  entry  has  been  allowed  wiU  acceptance  of  the  water- 
rental  application  be  indorsed  thereon.  Whereupon  all  other  water- 
rental  appUcations  affecting  the  farm  imit  in  (question  with  payments 
made  will  be  returned  to  tne  respective  applicants,  upon  surrender 
by  them  of  the  certificate  of  filing  issued  by  the  project  manager. 

8.  Water-rental  cliarge. — ^The  initial  payment  of  $3  per  irrigable 
acre  will  be  credited  as  payment  of  a  minimum  chaise  oi  $1  per  acre 
for  each  of  three  successive  years  beginning  with  the  year  in  which 
entry  is  made,  payment  of  which  amount  will  entitle  the  entryman 
to  $1  w^orth  of  water  each  of  said  years,  at  the  rates  fixed  in  the 
regulations  of  the  Secretary  of  the  interior  for  similar  lands  on  the 
project;  provided  that  when  lands  have  been,  or  hereafter  are  entered 
after  June  15  of  any  year,  and  therefore  do  not  secure  the  benefits  of 
water  for  irrigation  purposes  in  that  year,  the  payment  of  the  $3, 
made  at  the  time  of  entry,  ^ill  be  applied  as  a  credit  to  the  minimum 
water-rental  charges,  or  the  minimum  operation  and  maintenance 
charges  for  the  tfiee-year  period  beginning  with  the  year  following 
that  m  which  entry  is  made,  in  accordance  with  the  minimum  charges 
which  have  been  or  hereafter  may  be  established  by  the  Secretary 
of  the  Interior  for  similar  lands  on  the  proiect.  Additional  water 
will  be  furnished  at  the  same  rate  as  estaolisned  for  water  deliveries 
to  other  lands  in  the  project.  The  chaises  herein  provided  will  be 
made  against  each  acre  of  irrigable  land  in  the  farm  unit  whether 
water  is  used  thereon  or  not,  and  no  part  of  the  initial  payment  of 
$3  per  irrigable  acre  will  be  refunded  at  the  termination  of  the  three- 
year  period.  Future  charges  will  be  annoimced  by  further  order  or 
by  public  notice.  Said  nunimnm  water-rental  charge  of  $3  per  irri- 
gable acre  will  be  required  to  be  deposited  in  advance  by  tne  pros- 
pective entryman  upon  executing  water-rental  application  before 
making  apphcation  lor  entry  in  accordance  with  the  terms  of  this 
order. 

9.  Water  users'  association. — The  successful  applicant  after  mak- 
ing homestead  application  will  be  required  to  subscribe  the  land  em- 
braced in  his  farm  unit  to  the  Uncompahgre  Valley  Water  Users' 
Association. 

10.  Water-right  application  nnder  public  notice. — Within  three 
months  after  date  of  public  notice,  hereafter  to  be  issued  for  the  lands 
described  in  said  farm-unit  plats,  each  entryman  must  make  a  formal 
water-right  application  covering  his  farm  unit,  in  accordance  with 
the  terms  of  such  notice  and  wie  last  proviso  of  section  1  of  said 
reclamation  extension  act.  Upon  failure  so  to  do,  the  Secretary  of 
the  Interior  may,  at  his  option,  cancel  the  entry  in  question  with  all 
rights  acquired  thereunder. 

S.  G.  Hopkins, 
Assistant  Secretary  of  the  Interior. 
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ORDER,  AFRH.  9,  1919. 

1 .  Public  lands  for  which  entry  may  be  made  and  water  is  available. — 
la  pursuance  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388), 
and  acts  amendatory  thereof  or  supplementary  thereto,  particularly 
sections  1,  10  and  11  of  the  reclamation  extension  act  of  August 
13,  1914  (38  Stat.,  686),  it  is  annoimced  that  water  is  available,  as 
hereinafter  specified,  ana  entry  may  be  made  in  accordance  with  the 
terms  and  conditions  imposed  by  this  notice  on  the  following  described 
farm  units : 


Farm 
unit. 

Description. 

Acres 

irrigable. 

N 

P 

Q 

W.4NW.i,8E.JNW.l.W.iW.4BW.JNE.J,B.JNB.SW.i,E.iW.*NE. 
_J  8W.  i  sec,  29,  T.  15  8^  B.  96  W.,  sixth  P.  M. 
W.JSE.l,E.i8W.lNE.i,E.iW.iSW.JNE.Jsec29,T.16S.,R.96W.,sixth 

E.  J  SE.  i  sec.  29;  8 W.  i  S W.  1  sec.  28.  T.  15  8.,  R.  96  W.,  sixth  P.  M 

M 

49 
48 

A  diagram  showing  the  above  described  farm  units,  which  is 
amendatory  of  a  township  plat  approved  February  20,  1918,  was 
approved  by  the  department  on  the  date  of  this  order,  and  is  on  file 
in  the  office  of  the  project  manager.  United  States  Reclamation 
Service,  Montrose,  Colo.,  and  at  the  local  land  office,  Montrose,  Colo. 

2.  Special  conditions  of  opening  and  allowance  of  entry. — The 
opening  of  the  farm  imits  and  the  allowance  of  entry  thereon  under 
this  notice  is  upon  the  express  condition  that  the  entryman  shall 
take  the  water  available  for  the  farm  unit  entered  by  him  at  a  point 
known  as  station  244  +  55  on  the  Buttermilk  lateral,  located  in  the 
NE.  J  NW.  }  sec.  33,  T.  15  S.,  R.  96  W.,  sixth  principal  meridian, 
approximatelv  470  feet  west  and  125  feet  south  oi  the  north  quarter 
corner  of  said  section  33,  and  at  his  own  sole  cost  and  expense  con- 
struct, operate  and  maintain  a  siphon  and  other  irrigation  works 
necessary  for  carrying  the  water  from  said  point  of  delivery  to  his 
entry.  A  further  condition  of  the  allowance  of  entry  is  that  the 
applicant  shall  within  one  year  from  the  date  of  his  entry  construct 
the  siphon  and  other  irrigation  works  necessarv  for  carrying  the  water 
from  said  point  of  delivery  to  his  entry  ana  upon  failure  so  to  do 
within  said  year,  the  Secretary  of  the  Interior  may  at  his  option 
cancel  his  entry  with  all  rights  acquired  thereunder.  Nothing 
herein  is  to  be  construed,  however,  as  preventing  an  entryman  from 
joining  with  other  en  try  men  for  the  purpose  of  jointly  constructing 
the  necessary  irrigation  works  for  carrying  the  water  from  said 
point  at  which  it  is  delivered  by  the  United  States  to  the  lands  of 
the  entrymen. 

3.  When  and  how  to  make  entry  for  pnblio  land. — Homestead 
entries  for  the  farm  units  shown  on  said  plats  may  be  made  beginning 
May  2,  1919,  at  9  o'clock  a.  m.,  at  the  said  local  land  office.     Every 

Eerson  desiring  to  acquire  any  of  said  public  lands  must  execute  a 
omestead  application  subject  to  the  provisions  of  the  reclamation 
law  in  manner  required  by  law,  which,  with  the  required  fees  and 
commissions,  accompanied  by  certificate  of  the  project  manager  as 
to  the  filing  of  application  for  rental  of  water  and  payment  of  water- 
rental  charges  as  hereinafter  provided,  may  be  presented  to  said 
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local  land  office,  in  person,  by  mail,  or  otherwise,  within  a  period  of 
six  days  prior  to  the  opening,  to  wit:  On  and  from  April  26,  1919,  to 
and  including  9  o'clock  a.  m.,  May  2,  1919.  Applications  presented 
after  said  period  of  six  days  wiU  De  filed  and  noted  in  the  order  of 
their  receipt.  Any  applications  not  based  on  a  prior  settlement 
right  wiU  be  subject  to  valid  settlement  clainds  asserted  in  the  manner 
required  by  law. 

4.  Simultaneous  filings  for  public  lands. — ^Applications  reaching 
said  local  land  office  during  said  period  of  six  days  will  be  held  and 
treated  as  simultaneously  filed,  and  the  register  and  receiver  will 
dispose  of  them  as  follows: 

(a)  Where  there  is  no  conflict  the  application  will  be  allowed. 

(h)  Where  there  are  conflicting  homestead  applications  the  register 
and  receiver  will  write  on  cards  the  names  of  the  several  applicants, 
and  each  of  these  cards  will  be  placed  in  an  envelope  upon  which 
there  is  no  distinctive  or  identifying  mark,  and  at  2  o'clock  p.  m.,  on 
the  date  of  opening  to  entry,  if  practicable  (if  not,  at  the  same  hour 
one  day  later),  after  all  the  envelopes  containing  the  names  of  the 
several  applicants  shall  have  been  tnoroughly  mixed,  in  the  presence 
of  such  persons  as  may  desire  to  be  present,  they  will  be  drawn  and 
numbered  in  order.  The  cards  as  drawn  and  numbered  will  be 
securely  fastened  to  the  appUcations  of  the  respective  persons,  and 
the  applications  will  be  allowed  in  such  order.  Apphcations  con- 
flicting in  whole  with  those  previously  allowed  will  be  rejected  in  the 
usual  manner. 

5.  Failure  of  applicant  to  obtain  public  land  applied  for. — Where 
any  appUcant  fails  to  obtain  land  appUed  for  by  mm  he  will  be  per- 
mitted to  withdraw  his  oiiginal  appUcation  without  prejudice.  In 
the  event  of  such  withdrawal  the  fees  and  commissions  will  be  re- 
turned by  the  receiver,  and  the  water-rental  charges  deposited  will 
be  returned  by  the  project  manager,  upon  surrender  of  the  certificates 
of  filing  issued  by  the  project  manager. 

6.  Warning  against  unlawful  settlement  upon  public  land. — No 
person  wiU  be  permitted  to  gain  or  exercise  any  right  whatever  under 
any  settlement  or  occupation  of  any  of  said  pubUc  lands,  begun  at  or 
prior  to  9  a  m.  May  2,  1919:  Promded^  Tiowever,  That  this  shall  not 
affect  any  valid  existing  right  obtained  by  settlement  or  entry  while 
the  land  was  subject  thereto. 

7.  Limit  of  area  for  whicli  entry  may  be  made. — ^The  limit  of  area 

Ser  entry  representing  the  acreage  which,  in  the  opinion  of  the 
ecretary  of  the  Interior,  may  be  reasonably  required  for  the  support 
of  a  family  upon  such  lands,  is  fixed  as  shown  upon  the  plats  for  the 
several  farm  xmits. 

8.  Application  for  water  rental. — ^AU  water-rental  applications 
must  be  made  to  the  project  manager,  United  States  Reclamation 
Service,  Montrose,  Colo.  Apphcations  may  be  made  on  or  after  the 
date  hereof  upon  forms  provided  for  that  purpose  and  must  be  accom- 
panied by  a  payment  of  $3  per  acre  for  each  irrigable  acre  contained 
m  the  farm  imit.  Each  water-rental  appUcation  must  be  for  a 
specified  farm  imit,  and  more  than  one  person  may  make  such  appU- 
cation for  the  same  farm  unit.  A  certificate  of  filing  will  be  issued 
each  appUcant  by  the  project  manager.  Filing  of  water-rental 
appUcation  and  issuance  of  certificate  give  no  preference  right  to 
entry  on  public  lands.     Only  when  the  project  manager  is  notified 
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by  the  local  land  office  that  an  entry  has  been  allowed  will  acceptance 
01  the  water-rental  application  be  mdorsed  thereon.  Whereupon  all 
other  water-rental  applications  affecting  the  farm  unit  in  question 
with  payments  made,  will  be  returned  to  the  respective  applicants, 
upon  surrender  by  them  of  the  certificates  of  filing  issued  by  the 
project  manager. 

9.  Water-reatal  charge. — ^The  initial  payment  of  $3  per  irrigable 
acre  will  be  credited  as  payment  of  a  minimum  charge  oi  $1  per  acre 
for  each  of  three  successive  years  beginning  with  the  year  in  which 
entry  is  made,  payment  of  which  amount  will  entitle  the  entryman 
to  one  dollar's  worth  of  wator  each  of  said  years,  at  the  rates  fixed  in 
the  regulations  of  the  Secretary  of  the  Interior  for  similar  lands  on 
the  project:  Provided j  That  wnen  lands  have  been  or  hereafter  are 
entered  i^ter  June  15  of  any  year,  and  therefore  do  not  secure  the 
benefits  of  water  for  irrigation  purposes  in  that  jear,  the  payment  of 
the  $3,  made  at  the  time  of  entry,  will  be  apphed  as  a  credit  to  the 
TpiniTT>iiTT>  water-rental  charges,  or  the  minimum  operation  and  main- 
tenance charges  for  the  three-year  period  beginning  with  the  year 
following  that  in  which  entry  was  made,  in  accordance  with  the 
minimum  charges  which  have  been  or  hereafter  may  be  established 
by  the  Secretary  of  the  Interior  for  similar  lands  on  the  project. 
Additional  water  will  be  furnished  at  the  same  rate  as  established 
for  water  deliveries  to  other  lands  in  the  project.  The  charges 
herein  provided  will  be  made  against  each  acre  of  irrifi;able  land  in  Uie 
farm  xmit  whether  water  is  used  thereon  or  not  ana  no  part  of  the 
initial  payment  of  $3  per  irr^able  acre  will  be  refimdedat  the  termi- 
nation of  the  three-year  period.  Future  charges  will  be  announced 
by  further  order  or  by  public  notice.  Said  minimum  water-rental 
charge  of  $3  per  irrigable  acre  will  be  required  to  be  deposited  in 
advance  by  the  prospective  entryman  upon  executing  water-rental 
application  before  making  application  for  entry  in  accordance  with 
the  terms  of  this  order. 

10.  Water  users'  associatioa. — The  successful  applicant  after 
making  homestead  appUcation  will  be  required  to  subscribe  the  land 
embraced  in  his  farm  unit  to  the  Uncompahgre  Valley  Water  Users' 
Association. 

11.  Water-right  application  under  public  notice.— Within  three 
months  after  date  of  public  notice  hereafter  to  be  issued,  for  the 
lands  described  in  said  farm  unit  plat,  each  entryman  must  make  a 
formal  water-right  application  covering  his  farm  imit  in  accordance 
with  the  terms  of  this  order  and  such  notice  and  the  last  proviso  of 
section  1  of  said  reclamation  extension  act.  Upon  failure  so  to  do, 
the  Secretary  of  the  Interior  may  at  his  option  cancel  the  entry  in 
question  with  all  rights  acquired  thereunder. 

John  W.  Hallowell, 

Assistant  to  the  Secretary  of  the  Interior. 
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FINANCIAL  STATBXENT. 

Condensed  balance  sheet,  Uneompahgre  project^  June  SO,  1919. 

Cash 94,250.08 

Inventory  of  material  and  supplies  on  hand 33^  600. 72 

Aooounts  recel  vabltt 2ia  00 

Omstraction  work  contracted  (value  of  outstanding  ditch  systems) 68, 562. 68 

€oDstnieti<m  work:  ... 

Oross  construction  cost S6, 357, 305. 81 

Gross  operation  and  maintenance  during  eonstruction 072, 405. 31 

Plantaooounts 11,850.62 

$7,341,651.64 

Lessoonstructlon  revenue  earnings 767,137.30 

Net  ooDStruotlon  cost 6,574,514.26 

Accounts  payable 48, 836. 00 

Contingent  obU^tions 721^892.66 

Capital  bivestment: 

Disbursement  and  transfer  vouchers  received 7,500,573.60 

Less  ooUection  and  transfer  vouchers  issued 041,185.43 


Net  investment 6,559,388.07 


Feature  costs  of  Uncompahgre  project,  June  SOy  1^19. 


Examination  and  surveya 
Storage  invest 

Canal  system: 


Storage  investigations  (Taylor  Park  Dam) 


HFS... 

Taylc 


Gunnison  River  weir  and  headworks. 

Gunnison  Tmmd 

SontfaOanal 


Lateral  ajvstem: 

Soutn 

West 

Montrose  &  Delta 

Loutsenhiser 

8eUff 

Ironstone 

East 

Garnet 

Preliminary  estimates  sublaterals . 


Drainage  investigations 

Power  system — ^preliminary  work. 
Farm  units 


Permanent  improvements: 
Lands  and  buildings .. . 
Roads 


Telephone  system 

Operation  and  maintenance  during  construction  (water  rental  basis). 


Subtotal. 
Plant  accounts. 


Oross  construction  cost. 


Less  revenues  eimed  during  canstruction  period: 

Rentals  of  buildings 

Rentals  of  ^rasing  and  firming  lands 

Rentals  of  Irrigation  water 

Ccnitractor's  freight  reftmds 

Other  revenues,  unclassified 

Profits  on  hospital  operations 


Net  construction  cost  to  June  30, 1010 


.  .  .       ^Deduct;  transferred  to  Gunnison  Tunnel  costs. 
138554—19 ^0 


Fiscal  year 
1010. 


Total  to  June 
30, 1910. 


6e6,54L76 
12,606.02 


$6,308.67 

35,174.05 

662.73 


41,235.45 


121,233.37 

3,064,820.68 

871,306.20 


4,077,371.25 


5,455.27 

264.08 

4,406.66 

27fr.78  * 

2i053  14  1 

24.715.82 

1.281.66 

172. 27 

152.28 


38,780.86 


60,088.88 
271,811.11 
561,638.00 
137,703.25 
351,312.05 
445,651.32 
264,026.54 
5,554.20 
152. 28 


2,008,724.52 


108.80 
'285.03' 


3,040.63 

273.85 

36,003.20 


2,785.80 
»  37;  736. 00 


« 34,040. 11 


133,45L02 


178,863.04 


178.863.04 


675.63 

25.00 

155,510.07 

7.81 


M,806.45 


154,412.06 


24,450.08 


24,873.20 


24,873.20 


6,788.48 
072,406.31 


7,320,80L12 
11,850.52 


7,341,65L64 


20,157.21 

32.00 

741,376.38 

2,670.47 

24.00 

2,868.33 


767,137.30 


6,574,514.26 


*  Deduct. 
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Cost  statement  by  calendar  yearSj  Uncompahgre  project. 


1904  (iDCludes  1902  to  1904). 
Year  ending  Dec.  31— 

1905 

1906 

1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917.;, 

1918 

Jan.  1  to  June  30, 1910 


SabtotHL 

Plant  aooounts  on  Jane  30, 1919. 


Total. 


Operation 
;  and  mnin- 
Constniction.|    teuAnce 
!  durine  con- 
struction. 


166,068.02 

623,904.17 
1,199,879.82 
904.910.39 
541,230.15 
594,384.50 
414,994.51 
274,704.21 
279,060.25 
267,755.55 
295,409.72 
801,819.68 
283,855.19 
160,204.77 
134,4A8.09 
14,546.79 


6,357,305.81 


6,857,305.81 


$7,723.63 

21,331.50 

45,621.97 

47,156.30 

71,197.61 

104,523  62 

71,089.73 

89,560.33 

80,997.26 

165,083.88 

195,293.84 

63,906.64 


972,496.31 
11,850.52 


084,345.88 


Total  cost. 


866,068.02 

623,904.17 
1,19P,879.82 
904,9ia39 
54«l,953.78 
615,716.00 
460,616.48 
321,880.51 
350.257.86 
372,270.17 
366,589.46 
391,389.01 
373,852.46 
325,288.66 
329,761.03 
78,453.43 


7,320,>V1.12 
11,850.63 


7,341,66L64 


Cost  Statement  by  fiscal  years,  Uncompahgre  project. 


1905  (includes  1902  to  1905). 
Tear  ending  June  30— 

1906 

1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 


Subtotal . 


Plant  aooounts  to  Juno  30, 1919. 
Total 


Con.strucUon. 


$131,804.58 

1,130,248.77 
1.1  IS  883. 07 
610,901.02 
664,A53  48 
567,272.09 
253,221.37 
307,552.80 
197,088.86 
29<t,  \Vi.  54 
383,917.56 
810,332.20 
190,996.06 
147,393.37 
45,412.02 


6,357,305.81 


Operatlno 
and  main- 
tenanoe 
during  con- 
struction. 


$1,740.71 

17,504.38 

21,148.27 

59,804.71 

62,066.19 

83,920.94 

87,665.42 

72,820.40 

98,886.07 

118.099.66 

220,39fS.64 

133,451.92 


Total  cost. 


$131,304.58 

1,180,24A.77 
1,118.888.07 
612,641.78 
683,157.86 
588,420.36 
813,026.08 
860,608.99 
281.009.80 
385,793.96 
456,737.96 
400.218.37 
804,006.74 
367,790.01 
178,863.94 


972,495.31  |    7,329,801.12 


11,850.52 


11,850.52 


6,357,805.81 


984,345.83  I    7,341,651.64 


Estimated  cost  of  contemplated  work,  Uncompahgre  project,  during  fiscal  year  19t0, 


Principal  features. 


;  Estimated 
,   cost  dur- 
'   ing  fiscal 
year  1920. 


Lateral  Systran:  Excavation  and  minor  structures 

Dral  nage  system:  Surveys 

Farm  units 

Permanent  improvementa 

Op<«ntlon  and  mnintenanoe,  water  rentals 

Reimbursable  accounts 

TotaT... 7... :..'... 


$13,000 

400 

100 

l.QOO 

135,000 
500 


150.000 


IBAHO,  BOISE  PB07ECT. 

J.  B.  Bond,  project  manager,  Boise,  Idaho. 
LOCATION. 

Counties:  Ada,  Boise,  Canyon,  Elmore,  and  Malheur. 

Townships:  1  S.  to  5  N.,  Rs.  6  W.  to  6  £.,  Boise  meridian,  and  Tpe.  21  and  22  S., 
R.  46  £.,  Willamette  meridian. 

Railroads:  Oregon  Short  Line;  Boise,  Nampa  &  Owyhee  and  Idaho  Northern  (now 
branches  of  Oregon  Short  Line);  Boise  Valley  Traction;  Caldwell  Traction;  and  Inter- 
mountain. 

Railroad  stations  and  estimated  population  June  30,  1919:  Boise,  26,500;  Nampa. 
6,760;  Caldwell,  5,500;  Meridian,  1,000:  Kuna,  400;  Wilder,  600;  Bowmont,  50:  and 
Melba,  200. 

WATEB  8UPPLT. 

Source  of  water  supply:  Boise  River. 
Area  of  drainage  basin:  2,610  square  miles. 

Annual  run-on  in  acre-feet  of  Boise  River  near  Highland  (2,610  square  miles), 
1895  to  1918:  Maximum,  3,829,800;  minimum,  1,119,530;  mean,  2,650,650. 

AQBIOTJLTTT&AL  AND  CLOCATIC  OONDITION8. 

Area  for  which  the  service  is  prepared  to  supply  water,  season  of  1919:  274,021 
acres,  including  130,440  acres  of  vested  water-rignt  lands. 

Area  under  water-rig^t  applications  and  rental  contracts  season  of  1919:  142,758 
acres.. 

Area  under  special  contracts:  130,440  acres. 

Length  of  irrigation  season:  April  5  to  October  5, 181  days. 

Average  elevation  of  irrigable  area:  2,500  feet  above  sea  level. 

Rainfall  on  irrigable  area:  At  Boise  station  for  50  years,  average  13.81  inches; 
1918,  12.73  inches. 

Range  of  temperature  on  irrigable  area:  28^  to  111^  F. 

Character  of  soil  of  irrigable  area:  Clayey  loam,  light  sandy  loam,  and  sandy  loam. 

Principal  products:  Aludfa,  wheat,  oats,  clover,  potatoes,  apples,  prunes,  and  small 
fruits. 

Principal  markets:  Boise,  Nampa,  Caldwell,  and  Meridian,  Idaho;  Portland,  Oreg. ; 
and  eastern  cities. 

LANDS  OPENED  FOB  ntBIGATION. 

Dates  of  public  notices:  July  2, 1917;  April  1,  1918;  March  7, 1919;  March  8,  1919. 
Limit  of  area  of  farm  units:  Public,  80  acres;  private,  160  acres. 

OHBONOLOaiCAL  SUHHABY. 

Reconnoissance  made  and  preliminary  surveys  begun  in  1902. 
Construction  recommended  by  board  of  ennneers  February  15, 1905. 
Construction  authorized  by  Secretary  Marcn  27,  1905. 

Main  canals  of  New  York  Canal  Co.  and  Idaho-Iowa  Lateral  &  Reservoir  Cb^ 
acquired  March  3,  1906. 
First  irrigation  by  Reclamation  Service,  season  of  1906. 
Boise  Ri^  er  Dam  completed  September,  1908. 
Upper  Deer  Flat  embankment  completed  March,  1911. 
Deer  Flat  forest  embankment  completed  June,  1911. 
Lower  Deer  Flat  embankment  completed  January,  1912. 
Boise  River  power  plant  completed  May,  1912. 
Arrowrock  Dam  completed  No^  ember,  1915. 
Pioneer  district  drainage  completed  June,  1916. 
Nampa  and  Meridian  district  drainage  completed  August,  1917. 
Project  99  per  cent  completed  June  30,  1919  (not  including  extensions). 
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ntBIQATION  PLAN. 

The  irrigation  plan  of  the  Boise  project  provides  for  storage  of  water  in  the  Arrow- 
rock  Reservoir  on  Boise  River,  about  22  miles  above  Boise,  and  in  the  Deer  Flat 
Reservoir  near  Caldwell  and  Nampa,  Idaho;  the  diversion  of  water  from  Boise  River 
by  the  Boise  River  Dam,  about  8  miles  above  Boise;  the  distribution  of  water  on  the 
south  side  of  Boise  River,  through  the  Main  Canal,  leading  from  the  dam  to  the 
Deer  Flat  Reservoir;  distributinglaterals  heading  in  the  min  Canal;  distributing 
canals  heading  in  the  Deer  Flat  lleservoir;  and  distributing  canal  systems  heading 
in  the  Boise  Kiver  below  the  Boise  River  Dam;  and  the  distribution  of  water  on  the 
north  side  of  the  Boise  River  to  a  small  area  of  land  east  of  Boise  through  a  canal 
system  heading  in  the  Boise  River  Dam.  The  tTnited  States  claims  all  waste,  seepage, 
spring,  and  percolating  water  arising  within  the  project,  and  proposes  to  use  such 
water  in  connection  therewith. 

8X710CABT  OF  QENEBAL  DATA  FOB  BOI8B   PBOJBCT  TO  END  OF 

FISCAL  YEAB  1919. 

Areas: 

.  Irrinble  acreage  when  completed,  including  possible  extensions.  327,  ^2 

Public  land  entered  to  end  of  fiscal  year.' 67, 452 

Public  land  withdrawn  at  end  of  fisoil  year 3, 160 

State  land  unsold  June  30,  1918 1, 859 

Private  land 255, 7  91 

Acreage  service  could  have  supplied  season  of  1918 274, 339 

Estimated  acreage  service  can  supply  July  1,  1920 274, 021 

Acreage  irrigated,  season  of  1918  exclusive  of  vested  right  lands . .  110, 000 

Acreage  irrigated,  1918,  covered  by  crop  census 95, 074 

Acreage  cropped,  season  of  1918,  coverea  by  crop  census 90, 720 

Crops: 

Value  of  irrigated  crops,  season  of  1918,  covered  by  crop  census  . .  $5, 154, 646. 00 
Value  of  irrigated  crops,  per  acre  cropped,  covered  by  crop  census.  56. 80 

Finances: 

Net  construction  cost  to  end  of  fiscal  year 111,973,276. 17 

Per  cent  complete  at  end  of  fiscal  year  (except  extensions) 99. 0 

Appropriation  for  fiscal  year  1920,  total $664, 000. 00 

Allotment  for  construction,  fiscal  year  1920 $214, 000. 00 

Estimated  per  cent  complete,  June  30,  1920  (except  extensions)! .  100. 0 

Proposed  appropriation,  fiscal  year  1921 $774, 000. 00 

Estimated  per  cent  complete,  June  30, 1921  (except  extensions). .  100. 0 

Announced  construction  chaiges  per  acre $70  and  $80 

Appropriation,  fiscal  ^ear  1919  (direct) $732,000.00 

mscellaneous  collections  and  transfers 62, 004. 03 

Increased  compensation 24, 089. 24 

81§,  093. 27 
Expenditures  during  fiscal  year,  chargeable  to  1919  appropriation: 

Disbursements $464, 553. 28 

Transfers 40, 041. 14 

Registered  liabilities  chaigeable  to  1919  appro- 
priation        42,263.54 

Contract  obligations  wholly  covered  by  1919  ap- 
propriation        11, 822. 08 

558,  680. 04 

Unencumbered  balance,  July  1,  1919 259,413.23 
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Repayments: 

Value  of  cojiBtruction  water-right  contracts $11,760,427. 46 

Construction  charges: 

Accrued  to  end  of  fiscal  year 502, 848. 6^ 

Collected  at  end  of  fiscal  year 465, 730. 51 

Uncollected  at  end  of  fiscal  year 47, 118. 12 

Operation  and  maintenance  chaiges: 

Accrued  to  end  of  fiscal  year 208, 827. 54 

Col  lected  to  end  of  fiscal  year 171, 669.  2S 

Uncollected  at  end  of  fiscal  year 37, 158. 26 

Water  rental  charges: 

Accrued  to  end  of  fiscal  year 677, 654. 88 

Collected  to  end  of  fiscal  year 671, 427. 10 

Uncollected  at  end  of  fiscal  year 6, 227. 73 

Power  earnings: 

Accrued  to  end  of  fiscal  year 82, 794. 56 

Collected  to  end  of  fiscal  year 82,  794.56 

Draxnage: 

Estimated  acreage  damaged  by  seepage  at  end  of  fiscal  year 6, 650 

Miles  of  drains  built  to  end  of  fiscal  year  — 

Open 149. 5 

Closed .4 

Total 149.9 

Estimated  acreage  protected  by  drains  built  to  end  of  fiscal  year 88, 000 

Estimated  acreage  to  be  protected  by  authorized  system .93, 500 

Cost  of  drainage  works  to  end  of  fiscal  year $776, 754. 44 

CONSTRUCTION  DURING  FISCAL  YEAR. 

Distribution  unit — Considerable  construction  work  was  completed 
in  connection  with  this  feature  during  the  fiscal  year  1919.  Seven 
hundred  and  ten  structures  were  installed  which  required  the  placing 
of  1,835  cubic  yards  of  concrete,  574  cubic  yards  of  masonry,  and 
133,700  feet  of  lumber.  The  lining  work  on  the  Main  South  Side 
Canal  was  of  the  most  importance  and  comprised  the  placing  of  1,600 
cubic  yards  of  concrete.     No  work  of  consequence  is  now  in  progress. 

Notus  Canal  unit, — Construction  of  this  unit  commenced  m  March 
and  at  the  present  date  44  structures  have  been  completed.  One  of 
the  most  important  structm^es  constructed  was  a  5i-foot  diameter 
siphon,  272  feet  in  length.  The  pipe  was  built  in  place.  Materials 
placed  in  the  construction  of  the  completed  structiu^e  amounted  to 
280  cubic  yards  of  concrete  and  110,000  feet  of  lumber.  The  earth- 
work on  the  portion  of  the  Notus  Canal  above  the  Boise  River  was 
contracted  for,  and  on  June  30,  1919,  was  practically  complete.  The 
yardage  moved  amounted  to  140,881  yards  of  class  1,  16,649  yards  of 
class  2,  and  8,606  yards  of  class  3.  Work  in  prc^ess  consists  of 
clearing  of  right  of  way  for  the  construction  of  the  Boise  River 
siphon  and  several  other  miscellaneous  structures. 

Riverside  drainage, — ^This  feature  was  commenced  during  the  early 
part  of  the  fiscal  year  1919.  Satisfactory  progress  has  been  made  and 
includes  the  complete  installation  of  241  structures  and  the  excavar 
tion  of  approximately  700,000  cubic  yards  of  material.     In  the  con- 
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struction  of  the  structures  280  cubic  yards  of  concrete  and  250,000 
feet  of  lumber  were  placed.  Bucyrus  electric  dri^ines  were  used 
on  the  excavation  of  all  drains,  work  in  progress  is  along  the  same 
lines  as  reported  above. 

BOISE  POWEB  PLANT. 

As  the  hydroelectric  plant  at  Boise  diversion  dam  had  served  its 

{>rincipal  purpose  for  tne  construction  of  Arrowrock  Dam,  it  was 
eased  to  the  Idaho  Power  Co.  for  a  period  of  five  years,  beginning 
Julv  1,  1916,  for  an  annual  rental  of  $11,000.  All  costs  of  operation 
ana  maintenance  are  borne  by  the  lessee,  and  reservation  of  electric 
power  is  held  at  cost  of  production  for  use  in  drainage  and  other  work 
on  the  project. 

8EEPAQB  AND  DBAINAQB. 

The  approximate  area  of  seeped  land  is  given  in  the  accompanying 
table,  based  on  a  water  plane  from  zero  to  6  feet  below  the  ground 
surface.  These  areas  are  not  wholly  unproductive,  but  the  tendency 
is  for  conditions  to  gradually  grow  worse.  There  is  one  area  in  the 
Nampa  and  Meridian  irrigation  district  which  is  quite  bad  and  grow- 
ing worse  each  year. 


Name  of  area. 


PionMr  inieation  district 

Nampa  and  Meridian  irrigation  district « . 

Fargo  Basin , 

Arena  Basin , 

Ten  Mile 

Greenleaf 

Frohman 

Riverside  and  Bix  Bend  irrli^tion  district 

Miscellaneous , 


Acreage 
reclaimed. 


10,300 

5,8M) 

700 


2,500 


Total. 


19,250 


Estl- 
matod 
acreage 

stllT 
seeped. 


300 
350 
000 
500 
500 
350 
160 
3,000 
TOO 


6,660 


Pursuant  to  the  contract  with  the  Riverside  irrigation  district, 
construction  of  the  drainage  system  in  that  district  has  been  imder 

f)rocess  for  the  past  fiscal  year.  Two  hundred  and  forty-one  miscel- 
aneous  structures  have  been  installed,  involving  the  use  of  249,779 
b.  m.  feet  of  limiber  and  72  barrels  of  cement.  Excavation  amounted 
to  700,211  cubic  yards,  by  two  Bucyrus  electric  dredges. 

OPBBATION  AND  MAINTENANCE. 

During  1918  water  was  delivered  on  the  basis  set  forth  in  paragraph 
10  of  the  public  notice  issued  July  2,  1917,  i.  e.,  at  the  rate  of  75 
cents  for  the  first  acre-foot,  20  cents  per  acre-foot  for  additional  water 
during  the  flood  season  ending  June  30,  and  40  cents  per  acre-foot 
during  the  storage  season  beginning  July  1.  The  revenues  from  this 
source  amounted  to  approximately  $230,000  and  resulted  in  a 
deliverv  of  492,816  acre-feet  of  water  to  2,207  farms,  containing  an 
irrigable  area  of  117,024  acres.    The  average  amount  of  water  used 
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was  3.75  aore-feet,  at  an  average  cost  of  $2.67  per  acre  for  operation 
and  maintenance.  On  April  1,  1918,  public  notice  No.  2  was  issued. 
This  notice  announced  the  beginning  oi  construction  charge  on  507.59 
acres  of  {>riyate  land  contiguous  to  the  Nampa  and  Meridian  irriga^ 
tion  district. 

The  reservoirs  of  the  Idaho-Iowa  Lateral  &  Reservoir  Co.  were 
partly  filled,  under  contract,  through  the  Government  canal  system* 

Under  permanent  contracts  water  was  released  from  Arrowrock 
Reservoir  to  supplement  the  vested  rights  of  the  following  irrigation 
districts:  Nainpa  and  Meridian,  Pioneer,  Farmer's  Cooperative  Ditch 
Co.,  Settler's  Canal  Co.,  the  Farmer's  Union  Ditch  Co.,  and  the  New 
York  Canal  Co. 

The  rights  of  the  United  States  to  divert  water  from  the  natural 
flow  of  the  Boise  River  terminated  for  the  season  of  1918  on  July  13, 
after  which  it  was  necessary  to  draw  from  Arrowrock  Reservoir  to 
maintain  the  necessary  discharge  in  the  Main  Canal. 

The  full  storage  capacity  of  Arrowrock  Reservoir  was  available  for 
the  season;  the  maximum  storage  was  reached  on  Jane  14,  1918.  On 
October  4  the  water  had  all  been  drawn  out  except  21,252  acre-feet. 
The  maximum  storage  for  Deer  Flat  Reservoir  was  162,585  acre-feet, 
which  was  reached  on  April  18,  1918.  On  October  12  there  remained 
23,146  acre-feet  in  this  reservoir. 

The  total  diversion  for  the  project  during  1918  was  824,458  acre- 
feet,  or  6.27  acre-feet  per  acre,  which  included  canal  and  reservoir 
losses.  The  total  waste  from  the  project  was  5.17  per  cent  of  the 
total  diverted  at  the  head  of  the  Mam  Canal.  The  loss  from  the  Deer 
Flat  Reservoir  was  16  per  cent,  as  compared  with  12.6  per  cent  for 
1917.. 

MainteTiance. — ^The  fall  of  1918  was  even  more  favorable  than  that 
of  1917  for  maintenance  work,  as  freezing  weather  did  not  interfere 
with  construction  repairs  until  the  latter  part  of  December.  The 
canal  and  lateral  systems  of  the  project  were  put  in  good  condition. 
The  winter  of  1918  and  1919  was  exceptionally  mild,  resulting  in 
little  damage  to  canals  and  structures.  The  spring  of  1919  was 
exceptionally  dry  and  most  of  the  canals  and  lateriQs  were  run  at 
capacity  shortly  after  the  opening  of  the  irrigation  season,  or  April  5. 
Notwithstanding  this  very  few  breaks  occxirred,  and  these  few  were 
on  the  lower  end  of  the  project. 

Sistorical  review^  Boise  'project,  Idaho. 


Item. 


Acnan  to  which  service  was  prepared  to 
furnish  water 

Acreage  irrigated 

Mllee  of  canals  operated 

Water  diverted  (acre-feet) 

Water  delivered  to  land  per  acre  of  land 
frrigated  (acre-feet) 


1914 

1915 

1916 

1917 

1918 

207,000 

83,500 

971 

495,005 

207,000 

97,127 

973 

542,102 

1223,886 

U01,315 

980 

656,854 

1223,866 

195,524 

982 

618,272 

1274.339 

110,000 

988 

824,462 

2.02 

2.81 

3.56 

3.07 

3.75 

1919 


1274,021 


(») 
(») 


1  Including  partial  service  to  vested  water-right  lands, 
s  Acreage  served  with  full  water  supply. 
>  Not  yet  determined. 
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SBTTIiEMENT. 

Throughout  the  past  fiscal  year  there  has  been  a  great  influx  of 
people  into  the  Boise  Valley.    All  hotels  in  the  various  towns  on  the 

Sroject  have  been  crowded  to  capacity.  Farm  lands  have  been  in 
emand  at  prices  ranging  from  $100  to  $350  per  acre.  Hundreds  of 
farms  have  changed  hands  several  times.  This  movement  of  farm 
property  has  been  accompanied  by  an  era  of  building  both  in  the 
surrounding  towns  and  on  the  farms.  The  excellent  prices  received 
from  the  sde  of  farm  products  assure  the  continuation  of  the  present 
good  times  and  the  future  settlement  of  the  Boise  project. 

Settlement  data^  Boise  project. 


Item. 


Total  munber  of  famis  on  project 

Population '. 

Number  of  irrigatod  ianns 

Operated  by  owners  or  managers 

Operated  by  tenants 

Population 

Number  of  towns 

Population 

Total  population  in  towns  and  on  forms 

Number  of  public  schools 

Number  of  churches 

Number  of  banVs 

Total  of  capital  stock 

Amount  of  deposits 

Number  of  depositors 

Total  number  of  relinquishments 


1915 
2,090 

1916 

1917 

1918 

3,926 

3,932 

3,992 

8,eoo 

12,5e0 

12,5S0 

13,200 

1,906 

2,450 

2,780 

3,060 

1,358 

1,590 

1,900 

2,000 

550 

860 

880 

970 

6,143 

7,520 

8,340 

9,170 

10 

10 

10 

10 

30,500 

34,350 

34,750 

36,000 

39,100 

46,910 

47,330 

49,200 

22 

22 

22 

24 

52 

52 

52 

52 

13 

15 

15 

15 

$1,545,900 

S'lS'^ 

$1,800,000 

$1,800,000 

$8,424,300 

$9,000,000 

$11,500,000 

$11,500,000 

» ai,/7Y 

1  24,850 

125,000 

125,000 

6 

18 

32 

1919 


3,992 

15,000 

3,207 

2,51& 

662 

10,000 

10 

40,000 

55,000 

24 

54 

15 

$2,000,000 

$13,500,000 

128,000 

3> 


1  Estimated;  some  banks  refuse  to  give  number  of  depositors. 
PBINOIPAL  0BOP8. 

The  principal  crops  grown  on  the  project  during  1918,  according 
to  value,  were  as  follows:  Alfalfa,  wheat,  potatoes,  clover  hay,  and 
clover  seed.  Alfalfa  covered  the  largest  area,  amounting  to  37,507 
acres,  showing  an  increase  over  the  previous  year  of  3,420  acres. 
The  fruit  crop  on  the  project  was  small  owing  to  the  late  frost. 
Market  conditions  were  excellent,  but  some  losses  occurred  on 
account  of  shipping  facilities.  The  average  crop  return  was  increased 
from  $49.77  in  1917  to  $56.80  in  1918.  aS  these  figures  are  restricted 
to  the  areas  covered  bv  the  usual  crop  census  of  the  Reclamation 
Service  and  do  not  include  lands  in  the  New  York  Canal  tract  nor 
in  the  Nampa  and  Meridian  and  Pioneer  irrigation  districts,  to  which 
the  Government  furnished  water  to  supplement  partial  vested  rights. 
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Crop  report,  Boise  project,  Idaho,  year  of  1918, 


Crop. 


Al&llahay 

AlbllasefMl 

Alsikehay 

Alsllceseed 

Apples., 

Barley 

Beans 

Beets 

Cane 

Clover  hay 

Clover  seed 

Com,  Indian 

Com,  sonthum 

Com,  ensilage 

Com,  fodder 

Com,  pop 

Fruits,  small 

Garden 

flay,  miaoeUaneous 

MUletseed 

Oats 

Onions 

Pasture 

Peaches 

Pears 

Pranes 

Potatoes,  white 

Potatoes,  sweet 

Rye 

meat 

Less  dapllcated  areas . . . 

Total  cropped  acreage 


Ininted,  no  crop: 

rfonbearing  orchard . 
-      YoungaUalfa 

Youne  clover 

Miscellaneous 

Ground  fall  plowed. . 

Less  duplicated  areas 

Total  Irrigated  area 


Area 

(acres) 


37,507 
429 

ae 

233 

1,570 

2,358 

812 

2 

6 

5,709 

4,509 

2,491 

17 

146 

477 

96 

109 

572 

209 

35 

2,110 

21 

5,345 

149 

12 

302 

1,843 

22 

127 

30,071 

6,654 


90,720 


507 

7,014 

584 

616 

2,281 

6,648 


95,074 


Unit  of 
yield. 


Ton 

Bushel. 
Ton — 
Bushel. 
Pound. 
Bushel. 
...do — 

Ton 

..♦.do 

..do — 
Bushel. 

...do 

...do 

Ton 

...do — 
Bushel. 
Pound . 


Yields. 


Total. 


Ton 

Bushel. 
..do.... 
..do — 


Pound. 
..do.... 

..do 

Bushel. 

..do 

..do 

..do.... 


163,460 

1,590 

40 

463 

1,413,404* 

57,496 

20,595 

20 

16 

10,807 

17,652 

98,482 

317 

1,345 

2,906 

4,180 

137,050 


374 

472 

56,567 

2,228 


Average 
per  acre. 


4.4 
3.7 
1.52 


900 

24.4 

26.4 

10 
2.9 
1.9 
3.9 

39 

17 
0 
6 

43 
1,257 


1.8 
13 
27 
106 


127,768 

3,042 

92,296 

331,663 

301 

904 

722,450 


857 
262 
3a') 
180 

14 
7 

34 


Values. 


Per  unit 
of  yield. 


$14.00 

12.79 

10.00 

17.67 

.03 

L52 

3.23 

10.00 

12.75 

12.11 

17.13 

2.28 

1.65 

9.82 

6.11 

1.81 

.06 


Total. 


11.46 
4.84 
1.03 
1.26 


.04 
.10 
.05 
1.10 
3.58 
1.87 
1.86 


Total  and  average. 


S2, 287, 857 

20,337 

400 

8,180 

40,9^17 

87,489 

66,520 

200 

204 

130,821 

302,507 

224,245 

524 

13,214 

17,703 

7,585 

7,853 

44,350 

4,282 

2,286 

58,136 

2,824 

103,503 

5,587 

312 

4,565 

363,298 

1,087 

1,691 

1,346,070 


5,154,646 


Areas. 


Total  Irri^rable  area  farms  reported . 

Total  irrigated  area  farms  reported . 
Under  water-right  applications 
Under  rental  contracts 

Total  cropped  area  farms  reported. 


Per  acre. 


161.00 
47.41 
1&38 

a&ii 

26.08 
37. 1& 
81. 9S 

100.00 
37.09 
22.91 
66.21 
90.02 
30.82 
90.51 
37.24 
79.01 
72.05 
77.53 
20.49 
65.31 
27.55 

134.48 
19.36 
37.50 
27.13 
15.12 

197.12 
49.41 
13.32 
44.76 


56.80 


Acres.    ,  Farms. 


Per 
cent  of 
project. 


115,480 

95,074 

89,774 

5,300 

90,720 


80.3 
66.1 
62.4 
3.T 
63.0- 


PUBLIC  NOTIOBS  AND  OBDIBB8. 


PUBLIC  NOTICE,   MARCH  7,   1919. 

1.  In  pursuance  of  section  4  of  the  reclamation  act  of  June  17^ 
1902  (32  Stat.,  388),  and  of  acts  amendatory  thereof  or  supplementary 
thereto,  particularly  the  reclamation  extension  act  of  August  13,. 
1914  (38  Stat.,  686),  public  notice  for  the  Boise  project,  Idaho- 
Qregon,  is  hereby  issued  as  follows: 

2.  Lands  for  whicli  water  will  be  fnrnished. — Upon  proper  water- 
right  application  being  made  therefor,  water  wiU  be  furnisned  under 
said  project  in  the  irrigation  season  of  1919  and  thereafter  for  the 
irrigable  lands  of  said  project,  shown  on  the  farm-unit  plats  of  the 
following  townships,  to  wit: 
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BOISE  MERIDIAN. 


}NW.  j 
sec.  3i 


T.  4  N.,  R.  5  W.:  Sec.  4,  E.  i  SW.  };  sec.  5,  NE.  i;  sec.  9,  NE.  } 
T.  5  N.,  R.  5  W.:  Sec.  29,  W.  i;  sec.  30,  S.  i  NE.  }  and  N.  J  SE.  }; 
E.  i  NW.  J. 

WILLAaCBTTE  MERIDIAN. 

T.  21  8.,  R.  46  E. 
T.  21  S.,  R.  47  E. 
T.  22  S.,  R.  46  E. 

Said  plats  were  approved  by  the  Secretary  of  the  Interior  on  January 
26,  1917,  and  are  on  file  at 'the  local  land  office  at  Boise,  Idaho, 
and  at  tne  office  of  the  project  manager,  United  States  Reclamation 
Service,  Boise,  Idaho. 

3.  Public  notice  of  July  2,  1917,  applicable. — ^All  of  the  terms  and 
conditions  of  the  public  notice  for  the  Boise  project,  dated  July  2, 
1917,  so  far  as  the  same  may  be  applicable,  shall  apply  to  the  lands 
covered  by  this  public  notice  and  shown  on  the  farm-unit  plats 
above  described. 

4.  Operation  and  maintenance  charge. — ^The  operation  and  mainte- 
nance charge  for  the  irrigation  season  of  1919  and  thereafter  until 
further  notice  shall  be  the  same  as  that  for  other  lands  of  the  Boise 
project  under  public  notice. 

5.  limitation  as  to  reduced  construction  cliarge. — The  time  within 
which  a  reduced  construction  charge  may  be  secured  under  para- 
graph 9  and  subdivision  (c)  of  paragraph  11  of  said  public  notice, 
dated  July  2, 1917,  is  not  extended  as  to  any  land  beyona  July  2, 1918. 

S.  G.  Hopkins, 
AssistarU  Secretary  of  the  Irderior, 

FUBLIO   notice,   HABCH  8,   1919. 

1.  Annual  operation  and  maintenance  cliarges. — ^In  pursuance  of 
section  4  of  the  reclamation  act  of  Jime  17,  1902  (32  Stat.,  388), 
and  of  acts  amendatory  thereof  or  supplementary  thereto,  particu- 
larly the  reclamation  extension  act  of  August  13,  1914  (38  Stat.. 
686),  announcement  is  hereby  made  that  the  annual  operation  ana 
maintenance  charge  for  the  irrigation  season  of  1919,  and  thereafter 
until  further  notice,  against  all  lands  of  the  Boise  project,  Idaho- 
Oregon,  under  public  notice,  shall  be  a  minimum  charge  of  $1.25  per 
irrigable  acre,  whether  water  is  used  thereon  or  not,  which  will 
entitle  the  water  user  to  2  acre-feet  of  water,  measured  on  the  land ; 
further  water  will  be  furnished  at  the  rate  of  30  cents  per  acre-foot 
<luring  the  flood  season  ending  June  30  and  60  cents  per  acre-foot 
<luring  the  storage  season  beginning  July  1:  Provided^  That  the 
owners  of  New  York  water-right  lantfe  who  are  imder  contract  with 
the  United  States  for  storage  water  shall  pay  65  cents  per  irrigable 
acre,  whether  water  is  used  thereon  or  not,  which  will  entitle  the 
user  to  1  acre-foot  of  water  per  irrigable  acre  after  July  1,  and  addi- 
tional water  will  be  delivered  at  the  rate  of  60  cents  per  acre-foot: 
Provided  furOter,  That  in  case  stock  and  domestic  water  is  delivered 
outside  of  the  irrigation  season  a  charge  of  $2  per  acre-foot  will  be 
made  for  the  same,  with  a  minimum  charge  of  $2  to  each  applicant 
for  such  service.  All  operation  and  mamtenance  charges  will  be 
due  and  payable  on  March  1,  following  the  irrigation  season;  but 
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where  water-right  implication  is  made  for  land  in  private  owner- 
ship after  August  1  no  operation  and  maintenance  charge  will  be 
made  for  water  deliverea  during  the  remainder  of  the  irrigation 
season  in  which  the  water-right  application  is  made. 

S.  G.  Hopkins, 
Assistant  Secretary  of  the  Interior, 

FINANCIAL  STATEXBNT. 

Condensed  hdlanee  sheet,  Bciee  project,  June  SO,  1919* 

Caih 117,006.42 

in  ventory  of  materials  and  supplfos  on  hand 85, 743. 06 

Acooonts  receivable: 

Current  accounts  due 191,012.77 

CoDstructioo  water-right  charges  unaccrued 11, 282, 610. 83 

11,373,623.60 

Constructian  work  contracted 11, 822. 06 

Gross  oonstructloQ  cost ^ |12,758,21S.87 

Less  construction  revenue  earnings 784,930.70 

Net  construction  cost 11,973,276.17 

Gross  operation  and  maintenance  cost 428,282.46 

Less  operation  and  maintenance  revenue  eamincs 30, 507. 71 

388.684.75 

Accounts  payable 57,361.06 

Contingent  obligations 28,827.50 

Cotlectiotts  and  contracts  o(  si^ciflc  amounts  for  repayments  to  reclamation  fund 12, Oil, 334. 50 

Capital  investment: 

Disbursement,  transfer,  and  Joint  construction  vouchors  received $13,847,942. 19 

Collection,  transfer,  refund,  and  Joint  construction  vouchers  issued 2, 005, 310. 26 

Net  investment -. 11,752,631.93 

Feature  eoets  of  Boise  project  to  June  SO,  1919, 


Feature. 


EzaminatloQ  and  surveys: 

Distribution  unit , 

Storage  unit 


Stoorage  system: 

I)eer  Flat  Reservoli^- 

Location  and  surveys 

Right  of  way 

Upper  embankment 

Lower  embankment 

Forest  embonkment 

Equalizing  chanaels 

Clearing  site,  etc 

ArrowTock  Reservoir- 
Preliminary  and  general  work. 

Right  of  way 

Water  rights 

ArrowrockDam 

Log  con  veyor 

Crane 

Power  preparatory 

Spillway 

Bridge  over  spillway 


Ceual  system: 

Mam  South  Side  Canal.. . 
Notus  Canal  (north  side). 


Lateral  system: 

From  Main  Canal 

Prom  Deer  Flat  Reservoir. 
Penitentiajy  lateral 


Fiscal  year 
1919. 


186.69 


85.09 


13,358.40 


480.40 


2,878.00 


28,009.30 
121,523.44 


149,532.74 


20,176.18 
503.40 


20,769.58 


To  June  30, 
1919. 


$124,245.63 
8,720.61 


132,966.24 


4,88L13 

234,523.74 

343,802.07 

354,645.82 

6,206.06 

5,729.32 

7,686.16 

177.172.37 

70,570.85 

20.041.78 

3,611,048.51 

54,215.66 

9,344.98 

19,451.36 

531, 1.36.51 

3,749.04 


5,454,345.37 


2,063,839.31 
121,523.44 


2,185,362.75 


1,441,79145 

1,174,206.99 

24,355.93 


2,640,357.37 


t  Deduct;  Credit  to  "Arrowrock  Dam,"  due  to  transfer  of  value  of  camp  buildings  to  <' Permanent  im». 
proveme&ts." 
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Feature  costs  of  Boise  projeel  to  June  SO,  1919 — Continued. 


Feature. 


Draiaage  system: 

FkMieer  district 

Nampa- Meridian  district 

Coc^Mrative  district 

FarKO  Basin 

From  Deer  Flat 

Rlvenide  district 

Mifloellaneous— 

Oibbons  drain 

West  End  drain 

General  investigations  and  surveys. 


Power  system:  Boise  River  power  plant: 

Orif!inal  cost 

I^icss  items  transferred  to  cost  of  Arrowrock  Dam. 


Farm  units. 


Permanent  improvements: 
Distribution  unit— 

I'roject  ofTicc  building  and  grounds. 
Watermister's  headquarters- 
Lower  embankment 

Wfldcr 

Upper  embankment 

Kuna 

Rock  spur 

Camp  Three 

Ditchriders'  headquarters— 

Golden  Gate  drop 


Fargo  drop. 

Robinson  Hill  pipe  lino . 
Eight  Mile. 


Barber  wasteway. 

Drop  into  Deer  Flat  Reservoir 


Oatetender's  house- 
Indian  Creek  drop 

Indian  Crook  diversion  works 

Development  Government  farms 

Roads 

Miscellaneous  small  improvements 

Storage  unit— 

Gatetender's  house,  Arrowrock  Dam 

Camp  buildings  at  Arrowrock  (permanent). 
Camp  buildings  at  diversion  dam  (permanent) . 
Roads 


Tolephone  system: 
Distribution  unit , 
Storage  unit 


Fiscal  year 
1919. 


31,«72.22 

31,599.30 

163,344.44 


89,236.59 


89,163.67 


To  June  30, 
1919. 


296.397.63 
309,345.04 


37,771.46 
31,796.96 
91,821.44 

1,036.31 
2,342.54 
4,242.12 


776,754.44 


254,795.25 


195,305.27 


46,953.50 


Operation  and  maintenance  during  construction  (water-rental  liasis) , 


1.380.93 


3.400.00 
1,880.00 


6,660.93 


21,749.07 

4,217.64 
3,993.32 
2.581.91 
3,375.49 
917.18 
3,495.11 

795.83 
2,177.95 
222.84 
375.32 
178.01 
326.39 

383.  W 
306.83 

6,235.24 
272.41 

3,383.13 

4,004.01 

3,683.85 

1,882.36 

76,486.72 


141.026.10 


3t,377.50 
9,675.20 


1,079,208,13 


Total  cost  of  construction  leatures 263.3.3.'>.61     12,696.3.^1.87 


Unadjusted  clearimr  accounts. 
Balance  in  plant  accounts 


•1,201.42 
«3,0R.V42 


Gross  construction  cost 263,335. 61      12, 758,215. 87 


Less  revenues  earned  during  construction  period  — 

Rentals  of  buildings 

Rental  of  grazing  and  farming  landn 

Nev  power  earnings  (prior  to  public  notice) 

Rentals  of  irrigation  water 

( 'Ontractors'  freignt  refunds 

Other  revenues,  unclassified 

I<oss  on  hospital  operations 

Other  proAts  on  operations,  unclasslfled 


2,M7,63 
'  "36.'6«" 
"  142.58" 


27,267.31 
14,830.50 
59.515.11 
657;  006. 18 
I3,0<t2.53 
17,141.06 
>  4,067.23 
164.25 


3,020.89 


Net  construction  cost 260,314. 72 


784,939.70 


11,973.276.17 


1  Oedtict:  Credit  to  "Cooperative  district"  due  to  equal  division  of  cost  of  district  between  the  Pioneer 
district  and  the  Nampa-Mendian  diMrict. 
»  Deduct 
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Cast  staUment  by  calendar  yearSy  Boue  project. 


Year  endixig  Dec.  31- 

1903 

i«B 

1904 

1906 

1906 

1907 

190S 

1900 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918: 

January  to  June  30, 1919. 


Plant  aooounts,  June  80, 1919. 
Unadjusted  cloaring  accounts. 


Operation  and  matntenanoe. 


Constru<c^tion. 


t2,27451 

2,965.58 

20,809.47 

19,354. 12 

602,924.72 

731,141.73 

823,987.25 

836,509.76 

793,274.36 

2,025,053.46 

1,487, 29a  76 

1,126,916.73 

1,821,317.19 

769,368.08 

447,236.14 

1167,612.76 

67,179.85 

197,082.80 


11,617,123.74 
63,085.42 
U,  201. 42 


Totol 11,679,007.74 


DurinircoD- 
structicn. 


<0,455.80 

4,973.78 

41,388.80 

64,406.52 

51,841.70 

84,226.36 

137, 33a  56 

131,607.44 

170,723.36 

135,231.51 

248,022.21 


1,079,20&13 


1,079,208.13 


Under  pub- 
lic notice. 


1294,216.48 
139,723.61 


433, 94a  09 


.5,657.63 


428,282.46 


Total. 


99,455.80 

4,973.78 

41,388.80 

64,406.52 

51,841.70 

84,226.36 

137,33a  56 

131,607.44 

170.723.36 

135,231.51 

248,022.21 

294,216.48 

139,723.61 


1,613,148.22 


16,657.63 


1,607,490.50 


Total  cost. 


92,274^51 

2,965.58 

20.809.47 

19,354.12 

602,924.72 

740,597.53 

828,961.03 

877,808.65 

857,680.88 

2,076,896.16 

1,571,617.11 

1,264,247.29 

1,052,924.63 

940,091.44 

6R2,467.66 

90,509.46 

361,39a  38 

336, 75a  41 


13,130,271.96 
63,065.42 
16,850.06 


13,186,496.33 


1  Deduct. 

Cost  statement  by  fiscal  years,  Boise  project. 


Year  ending  June  30— 


Period  1902  to  1906,  inclusive 

1907 

1906 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 

Plant  accounts  June  30, 1919. 
Unadjusted  clearing  accounts 

Total 


Operation  and  maintenance. 


Construc- 
tion. 


•177.614.16 

825,797.94 

861,209.53 

775,939.73 

673,232.59 

1,226,236.26 

2,100,108.94 

1,161,361.85 

1,560,385.86 

1,521,283.87 

395,631.08 

219,848.90 

1153,862.58 

263,335.61 


During 
construc- 
tion. 


11,617,123.74 
63,085.42 
11,201.42 


11,679,007.74 


$4,606.26 

9,529.25 

29,898.01 

46,499.71 

49,059.84 

65,027.15 

117,709.90 

144,422.58 

147,643.91 

133,520.11 

173,08a  26 

158,261.15 


Under 
public 
notice. 


1,079,208.13 


$130,333.66 
303,606.43 


433, 94a  09 


15,657.63 


1,070,208.13     428,282.46 


Total. 


$4,606.26 

9,529.25 

29,898.01 

46, 409.  n 

49,  Qj9.  84 

65,027.15 

117,709.90 

144,422.58 

147,643.91 

133,520.11 

173,Q8a26 

288,594.81 

308,606.43 


1,513,148.22 
'"*i"5;657.'63' 


1,507,490.59 


Total  coet. 


$177,614.16 

830,404.20 

870,738.78 

805,837.74 

719,732.30 

1,276,296.10 

2, 174, 13a  00 

1,279,071.76 

1,704,808.44 

1,668,927.78 

539,161.19 

392,879.16 

134,732.23 

566,942.04 


13,130,286.42 
63,086.42 
16,859.06 


13,186,498.33 


1  Deduct. 

Estimatsd  cost  of  contemplated  work,  Boise  project,  dunng  fiscal  year  1920. 


Principal  features. 


Canal  system.  North  Side  subunlt 

Drainage  system.  Riverside  District 

Operation  and  maintenance,  water  rental. 
Operation  and  maintenance,  public  notice 
Itdmbursable  accounts 

Total 


Estimated 
cost  dur- 
ing fiscal 
year  1920. 


$76.00 
100.000 

14.000 

234,000 

4,000 


428.000 
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Operating  cost  and  revenues ^  Boise  project  ^  to  Dec,  31  ^  1918. 


m 

Calendar  year  1918. 

To  Deo.  31, 1918. 

Operation. 

Mainte- 
nance. 

Total. 

$16,739.80 
5,332.96 

Operation. 

Mainte- 
nance. 

Total. 

COOT. 

Storage  worlrs: 

Deer  Flat  Reservoir. 

816,349.83 
5.331.  n 

$389.97 
1.25 

$16,349.83 
5,331.71 

$389.97 
1.25 

$16,739.80' 
5.332.96 

21.681.54            391.22      22. 072. 76   ,    21.681. M 

391.22 

22,072.76. 

Canal  system: 

Headworks 

819.57 

9, 03a  26 
1,929.68 

1,654.01 

21,677.08 
2,237.57 

2,473.58 

80,707.20 
4,167.25 

819.57 

9,030.26 
1,920.68 

1,654.0! 

21,677.03 
2,237.57 

2.473.58 

ICaLn  Canal- 
First  section 

30.707.2^ 

Second  section 

4.167.25 

11,779.51 

25,568.61 

37.348.12 

11,779.51 

2-5.568.61 

37,848.12 

Lateral  system: 

From  Main  Canal— 

First  section 

8,346.64 
40,374.30 

2,434.51 

21.213.92 
773.08 

41,882.17 
65,843.14 

4,366.12 

41,256.29 
1,752.81 

50.228.81 
106,217.44 

0,800l63 

62. 47a  21 
2,525.89 

8,346.64 
40,374.80 

2,434.51 

21,213.02 
773.08 

41,882.17 
65,843.14 

4,366.12 

41,256.29 
1,752.81 

50. 238.  Pi 

Second  section 

From   Upper   Deer   flat 
embanlrment 

106. 217.44 

6,80a63 

62, 47a  21 
2.525.8» 

From   Lower  Deer   flat 
embanlrment 

Penitentiary  lateral 

73.142.45 

155,100.53 

22S,242.96 

73.14245 

155, 100.  f3 

228,24^96 

Drainage  system 

5,129.88 

5,129.88 

5,129.88 

5.129.88 

*■**■■***"■• 

Undistributed  expenses: 

Hydrometry 

604.15 

604.15 
702.75 
115.84 

» 132. 97 
20).  85 

1926.56 
16.60 

1,294.83 
» 457. 75 

604.15 

604.15 

Buildings... 

702.75 
115.84 

U32.97 
108.43 

1589.73 
16.60 

817.20 
» 277. 49 

702.75 
115.84 

>  132. 97 
108.43 

1589.73 
16.60 

817.20 
•277.49 

702.75 

Roads..7 

115.84 

Camp  miiintenanoe 

1132.07 

Telephone  expense 

Oeneral  expense 

Engineering  and  inspection 

97.42 
1336.83 

97.42 
>336.83 

20).  85 

1936.56 

16.66 

Superintendence  and  ao> 
counts 

477.63 
U80.26 

477.63 
M80.26 

1,294.83 
1  457  75 

l{i,<KWllAnf)oi1S.  .a 

662.11 

76a63 

1,422.74 

662.11 

76a  63 

1.422.74 

Subtotal  (operation  and 
maintenance  cost) 

107,265.61 

I86,9ia87 

294.216.48 

107,26.5.61 

186,950.87 

294,216.48 

Rentals  of  buildings  during 
operation  period 

1,237.35 
19,434.18 

207,023.48 
16.926.90 

1,237.35 
19,434.18 

207,023.48 
16,926.99 

Rentals  of  irrigation  water 

Operation  and  maintenance 
charges  accrued 

Other  revenues,  unclassified, 
earned  during  operating  pe- 
riod  

1 

244.622.00 

244.622.00 

Difference,  deficit 

49,594.48 

• 

49,504.48 

1 

1  Deduct:  credits  shown  are  result  of  overdistribution  of  clearing  accounts. 

*  Items  as  shown  on  June  30, 1919.  balance  sheet  minus  accnialsand  adjustments  made  in  1919,  as  follows: 

Rentals  of  buildings $3i7.65 

Rentals  of  irrigation  water I!"  !*.!!.'  i  214.47 

Operation  and  maintenance  charge  accrued l'804.Q6 

Miscellaneous 467.07 

3,803.25 

This  arrangement  made  necessary  on  account  of  aooruals  for  1018  not  being  taken  into  books  prior 
to  Jan.  1,  1919. 


IDAHO,  KIVO  HILL  PEOTSOT. 

Walter  Ward,  project  manager,  King  Hill,  Idaho. 

LOCATION. 

Counties:  Elmore,  Gooding,  Owyhee,  and  Twin  Falls. 
Townshipe:  5  and  6  S.,  Rs.  8  to  13  £.,  Boise  meridian. 
Railroads:  Oregon  Short  Line. 

Railroad  stations  and  estimated  population,  June  30,  1919:  Glenns  Ferry,  1,200. 
King  Hill,  150;  Hannett,  50. 

WATEB  SUPPLY. 

Source  of  water  supply:  Malad  River,  fed  by  numerous  latgfi  springs. 
Area  of  drainage  basin:  Underground  source,  area  indeterminate. 
Annual  run-on  in  acre-feet:  Approximately  1,000,000. 

AGBICULTUBAL  AKD  CUMATIO  CONDITIONS. 

Area  for  which  the  service  is  prepared  to  supply  water  for  season  1919:  Canals  and 
laterals  are  constructed  so  that  a  partial  supply  can  be  delivered  to  about  14,500  acres. 

Len^^  of  irrigation  season:  April  1  to  October  10 — 193  days. 

Average  elevation  of  irrigable  area:  2.750  feet  above  sea  level. 

Rainfall  on  irrigable  area:  Seven-year  average,  9.4  inches. 

Range  of  temperature  on  irrigable  area:  —17°  to  111°  F. 

Character  of  soil  on  irrigable  area:  Ranges  from  light  to  heavy  sandy  loam;  heavy 
day. 

Principal  products:  Alfalfa,  early  vegetables,  grains,  iruit,  and  stock. 

Principal  markets:  Portland,  Boise,  and  smalltowns  in  southern  Idahol 

■ 

CHBONOLOGICAL  8XJMMABY. 

First  ini^tion  by  King  Hill  Irrigation  Co. ,  season  of  1909. 

Reconnoissance  made  and  preliminary  surveys  begun  by  the  United  States  in  1916. 

Construction  recommendea  by  board  of  engineers  August  17, 1916. 

Construction  authorized  by  Secretary  July  2, 1917. 

Reconstruction  work  begun  by  Reclamation  Service  in  February,  1918. 

Project  59.4  per  cent  completed  June  30, 1919. 

ntBIQATION  PLAN. 

The  irrigation  plan  of  the  King  Hill  project  provides  for  the  diversion  of  water  from 
the  Malad  River,  about  1  mile  above  its  confluence  with  the  Snake  River,  the  con- 
veyance of  the  water  through  a  flume  for  about  4,000  feet,  and  the  delivery  of  300 
second-feet  to  the  canal  system  of  the  project  by  the  Idaho  Power  Co. 

The  project  main  canal  is  approximately  52  miles  long  and  crosses  the  Snake  River 
at  two  points  by  means  of  sipnons  on  steel  bridges.  About  half  the  irrigable  acreage 
lies  on  each  side  of  the  Snake  River.  The  acreage  to  be  supplied  by  cavity  as  now 
shown  by  the  irrigable  acreage  plats  is  15,811  with  574  acres  to  be  supplied  by  pumps. 

The  present  plans  for  the  reconstruction  of  the  project  call  for  the  building  of  several 
concrete  flumes,  concrete  and  wood  stave  siphons,  wood  stave  flumes,  gunite  flumes, 
and  gunite  lining. 
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SX7H3CABY  OF  QBNEBAL  DATA  FOB  KING  HILL  PBOJBCT  TO  END 

OF  FISCAL  7BAB  1919. 

Areas: 

Irrigable  acreage  when  project  is  complete 16, 386 

Public  land  entered  to  June  30, 1919 9, 034 

Public  land  open  to  entry  on  June  30, 1919 372 

State  land  June  30, 1919 1, 071 

Railroad  land  June  30, 1919 459 

Private  land  June  30, 1919 5, 449 

Acreage  service  could  have  supplied  in  season  of  1918  ' 14, 500 

Estimated  acreage  service  can  supply  in  season  1919  * 14, 500 

Estimated  acreaee  service  can  supply  in  season  1920  ^ 14, 500 

Acreage  irrigated  season  of  1918  ' 1, 849 

Acreage  cropped  under  irrigation  season  of  1918  ^ 1, 677 

Crops: 

Value  of  irrigated  crops  season  of  1918  ' $45, 588 

Value  of  irrigated  crops  per  acre  cropped  * $27. 18 

Finances: 

Net  construction  cost  to  June  30,  1919 $594.  439. 80 

Per  cent  completed  on  June  30, 1919 59.  4 

Appropriated  for  fiscal  year  1920 $332, 000. 00 

Estimated  per  cent  complete  by  June  30,  1920 79.  5 

Proposed  appropriation  for  fiscal  year  1921 $320. 00 

Estimated  per  cent  complete  by  June  30, 1921 100. 0 

Appropriation  fiscal  year  1919 $423, 000. 00 

Increase  under  10  per  cent  provision 42, 300. 00 

Increase  miscellaneous  collections 7, 680.  30 

Increased  compensation 15, 921. 16 

$488, 901.  46 

Expenditures  chai^geable  to  1919  appropriation: 

Disbursements ; $377, 350. 04 

Transfers 44, 881.  59 

Current  liabilities 16, 765. 84 

Contingent  liabilities 11, 292. 28 

$460, 289.  75 

Unencumbered  balance  on  July  1,  1919 38, 611.  71 

Drainaee: 

Mileage  of  open  drains  built  to  June  30, 1919 0.  30 

Estimated  acreage  protected  by  drains  to  June  30,  1919 600 

OONSTBUCTION  DUBINQ  FISCAL  YEAB. 

Canal  system, — (a)  Work  completed:  Three  rather  important 
structures  were  begun  and  completed  during  the  fiscal  year.  TTiey 
are  as  follows:  Little  Pilgrim  siphon,  One  Mile  siphon,  and  a  com- 
bination flume  and  lining  structure.  Little  Pilgrim  siphon  is  a  con- 
crete structure  with  a  7-foot  diameter  barrel.  One  Mile  siphon  is 
similar,  but  the  concrete  barrel  is  7i  feet  in  diameter.  The  combina- 
tion structure  is  a  lined  section,  the  outer  wall  being  vertical  and 
having  warped  transitions  at  each  end. 

(6)  Work  in  progress :  Little  reconstruction  work  can  be  carried 
on  during  the  irrigation  season  on  this  project,  and  the  only  work 
in  progress  at  the  end  of  the  fiscal  year  was  in  connection  with  the 
Four  Mile  flume.  During  the  year  2,580  linear  feet  of  the  flume 
were  placed,  making  a  total  to  date  of  3,860  linear  feet,  with  about 

1  Only  partial  delivery,  capacity  insaflScieiit. 
*  Basod  on  crop  report  for  3,073  acres. 
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9.400  linear  feet  yet  to  be  constructed.  The  portion  of  this  flume 
tnat  is  now  installed  has  expansion  and  contraction  joints  at  24 
feet  intervals.  Two  different  types  of  flumes  will  be  used  in  the 
construction  of  the  remainder  of  this  flume.  One  type  will  be  semi- 
precast  and  the  other  combination  concrete  and  gunite.  The  side 
walls  of  one  type  will  be  of  precast  slabs  and  the  other  of  gunite.* 
The  floors  of  both  will  be  concrete  poured  in  place.  Work  is  now 
being  done  preparatory  to  casting  the  side  slabs  for  the  semi-precast 
flume. 

(c)  Work  begun:  Work  was  begun  on  the  Head  End  and  One  Mile 
flumes.  These  flimx^  are  both  concrete,  12  feet  6  inches  wide  and  5 
feet  2i  inches  deep;  4,488  linear  feet  of  flume  Were  placed  during 
the  year.  Work  was  also  be^un  on  Big  Pilgrim  siphon.  This  is  a 
6-foot  diameter  wood-stave  siphon  and  was  all  completed  on  June 
30  except  the  concrete  end  structures. 

Telephone  system. — ^About  25  miles  of  metalUc  circuit  telephone 
line  were  constructed. 

Permanent  improvements. — Six  new  employees*  cottages  were  com- 
pleted during  the  year,  making  10  now  at  King  Hill. 

SBEPAQB   AKB  DBiAINAGB. 

At  the  time  the  Grovernment  took  over  the  reconstruction  of  the 
project  one  open  drain  about  0.3  mile  lon§  had  been  constructed. 
This  drain  protected  about  600  acres  of  land  m  Pasadena  Valley.  No 
more  drains  are  contemplated. 


BOABD  MBBTmaS. 


Date. 


Subject. 


Persoonel. 


Aug.  17,1010 
Sept.  12,1917 
Oct.  29,1917 
Apr.  17.1918 
Apr.  18,1918 
Mtky  27,1918 
ICay  17,1919 
Do 


Report  OB  King  Hill 
Kine  Hfl]  reoonstFuotlon. 

Estimate  to  complete ^.•. . . 

CoDstnictlon  program • 

Equipment  for  King  Hill  project .-« . . 

Changes  in  construction 

Reconstruction  plronam,  fiscal  year  1930 ^ 

Additional  construction  needed  in  excess  ot  pres- 
ent contract. 


A.  J.  Wiley,  D.  W.  Cde,  E.J.  Hopson. 
D.  G.  Henny,  J.  L.  Savage^  J.  H.  Miner. 
D.  C.  Henny,  Jas.  Munn,  J.  H. JCiner. 
Jas.  Munn,  Walter  Ward,  J.  H.  Miner. 
DjO^  

J.  H.  Miner,  Walter  Ward,  J.  L.  Savage. 

Jas.  Munn,  Walter  Ward,  J.  L.  Savage. 

Do.  ^ 


TT** 


OPBBATION  AND  MAINTBNANOB. 

.Operation  aiid  maintenance  of  the  project  is  handled  by  tlieKiirg 
Hill  irrigation  district.  During  the  suffliraer  of  1918  poor.  deUyened 
were  made,  but  nearly  a  continuous  flow  has  been  had  during  the 
season  of  1919. 

'  Few  new  settlers  have  moved  onto  the  project,  jas  reconstruction 
work  has  not  progressed  to  a  point  such  as  to  insur^  larger  and  more 
^^taifi  deliveries.  ^  , ,. 


138554—19 ^10 


i     '4>     " 
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Settlement  data,  Ktng  HUl  project. 
[Based  largely  on  estimates.] . 


Item. 


Total  number  of  farms  on  project 

Population 

Number  of  irrigated  Tarms 

Operated  by  owners  or  managers. . 

Operated  by  tenants 

Number  of  towns 

Population 

Total  population  in  towns  and  farms. . , 

Number  of  public  schools , 

Number  of  churches 

Number  of  banks 

Total  capital  stock 

Amount  of  deposits 

Number  of  depositors 


1917 


225 

350 

125 

110 

15 

3 

1,350 

1,700 

4 

1 
120,000 


1918 


225 

350 

125 

110 

15 

3 

1,425 

1,775 

4 

4 

1 

$20,000 

1183,436 

758 


1919 


350 

125 

110 

15 

3 

1,500 

1.850 

4 

b 

1 

8^0,000 

1245,545 

738 


PRINCIPAL  CBOPS. 

The  principal  crops  grown  on  the  project  during  1918  were  alfalfa, 
wheat,  potatoes,  iruit;  melons,  cantaloupes,  and  garden  stuffs. 
Fruit  was  hit  very  hard  last  year  with  the  frost,  and  poor  delivery  of 
water  caused  the  crops  in  general  to  be  very  poor.  Early  potatoes, 
of  which  there  is  now  a  good  crop,  sold  in  the  early  part  ol  June  at 
12}  cents  per  pound. 

Crop  report^  King  HUl  project,  Idaho,  year  1918, 
[DaU  fiimished  by  the  King  Hill  Irrigation  District.] 


Crop. 


Alfalfa  hay 

Alfalfft  seed 

Apples 

Barley 

Beans 

Cane 

Clover  hav 

Com,  Indian 

Com,  fodder 

Fruits,  small 

Qarden 

Hay 

Oats 

Pasture 

Peaches 

Peas. 

Potatoes 

Bye 

Wheat 

duplicated 

Total  eraiii... 


Irrigated,  no  crop: 

Nonbearinc  orchard. . 

Young  aUaifa 

Fall  plowed 

Miscellaneous 

Total  irrigated 


Area 
(acres). 


Yields. 


Unit  of 
yield. 


1,106 

2 

206 

e 

6 

1 

25 

38 

13 

6 

6 

15 

22 

72 

7 

1 

43 

8 

125 

24 


1,677 


84 

2i 

55 

9 


1,849 


Ton 

Bushel.... 

Pound 

Bushel — 

...do 

Tan 

...do 

Bushel — 

Ton 

Pound.... 


Ton 

Buahel... 


Pound. 
Bushel. 
...do.... 
...do..., 
...do.... 


Total. 


3,112 


94,560 

8 

1 

2 

45 

547 

10 


30 
100 


None. 
None. 

097 
None. 

504 


Average 
per  acre. 


2.81 


450 
U 

2* 
1.8 
14.4 
.77 


2 
4.5 


16.2 
'4'" 


Values. 


Per  unit 
of  yield. 


$11.71 


.0325 

1.50 

6.00 
10.00 
15.00 

1.56 

9.00 


10.00 
.97 


1.96 
L855 


Total  and  average . 


Total. 


836,432 

60 

3,068 

12 

6 

20 

675 

852 

90 

195 

50 

300 

97 

1,440 


1,366 
"036 


45,588 


Per  acre. 


$32.94 
26.00 
14.89 

2.00 

1.00 
20.00 
27.00 
22.43 

7.00 
89.00 
10.00 
20.00 

4.40 
20.00 


31.70 
"7.'48 


27.18 


Areas. 


Total  irrigable  area  farms  reported 
Total  Irrigated  area  farms  reported 
Total  cropped  area  farms  reported. 


Acres. 

Farms. 

8,073 

56 

1,849 

56 

1,677 

56 

Per 
cent  of 
project. 


18.8 
11.3 
10.2 


Note.— Low  yields  due  to  irregular  flow  caused  by  breaks  In  canal.  The  project  was  built  under  private 
auspices,  and  the  Government  is  undertaking  its  reoanstraction.  Operation  and  maintenance  are  handled 
by  the  settlers  through  an  irrigation  district. 
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FINANCIAL  STATBXBNT. 

Candemed  balance  sheet.  King  Hill  project,  June  SO,  1919. 

Invientory  of  materials  and  supplies  on  hand 166,  fiOJ.  90 

Aoooimts  reoelTable *i  *86«  31 

Gross  construction  cost S591,  .^82. 37 

Net  loss  on  incidental  operations 3, 077. 43 

Net  oonstinction  cost 504,439.80 

Aoooonts  payable 28, 142. 78 

Capital  investment: 

Bisbanement,  transfer,  and  Jobit  construction  vouchers  received 9653, 827. 78 

Collection,  transfer,  refund,  and  Joint  construction  vouchers  issued 17, 837. 55 

Net  investment 635,990.23 

Feature  costs  of  King  Mil  project,  King  Hill,  Idaho,  to  June  SO,  1919, 


Examinations  and  surveys 

Canal  system: 

Four  Mile  Home 

Waste  wav  at  station  923 

Roads— Hillstone's  to  Little  Pilgrim 

Woo  1-stave  flume 

GunlteOume 

Wasteway  at  station  1394 

Canal  enlvgement 

Canal  surveys 

Road,  Little  Pilgrim  to  head  works 

One  Mile  flume 

Little  PiUnm  siphon 

Big  Pilgrim  siphon. 

■   Deer  Quiohsiphon 

SiohonNo.  1,  Detterments 

Flume,  station  71+84  contract 

Flume,  station  71+M,  Oovdrnment  forces. 

Ounite  Uning,  stationl70 

Oimite  repairs,  station  170  to  235 

Wasteway  No.3 

Siohon,  stationm 

Wasteway  No.  7 

Wasteway  No.  8.  

Trestle  No.  8 

Concrete  Ihime,  trestle  section 

Bridge  at  station  181. 


Big  Pilgriman  bridge. 

Snake  River  oridge.  King  Hill 

Snake  River  bridge  at  Oienns  Ferry. 
Combination  lining  and  flume 


Total  canal  system . 


Farm  units:  Irrigable  lands. 
Permanent  improvements: 

Lands  purchased. 

Buildings 


Total  permanent  inprovements. 


Telenhone  system: 
Telephone  system. 
Glenns  Ferry  line. 


Total  ca)t  of  construction  features. 

Balance  in  pUnt  accounts 

Unadjusted  clearing  accounts 

Gross  con  to  June  30, 1919 


i^eas  revenues  earned  during  construction  period: 

Rental  of  buUding^ , 

Contractor's  freight  refunds 

Miscellaneous  revenues 

Ix>38  on  hospital  operations 


Total  revenues 

Net  construction  cost  to  June  30, 1919. 


Fiscal 
year 
1919. 


11320.19 

63,103.67 

942.44 

10,25L25 


2,627.29 

68.92 

20.81 

4,405.37 

17,204.96 

79, 733. 51 

29,822.89 

52,688.39 

585.10 

15.49 

33,284.15 

30,312.46 

258.88 

960.04 

83.36 

10,401.73 

4L90 

20.  £2 

69.90 

56.00 

491.94 

1,518.87 

84.76 

65.28 

5,992.13 


345,202.01 


205.40 
19,113.59 


19,31899 


7,872.00 
38&.80 


8,257.80 


372,458.61 


372,458.61 


1,575.38 

440.41 

96.54 

16,086.16 


13,973.83 


376,432.44 


Total 
to  June 
30, 1919. 


$20,092.80 

88,074.39 

3,472.20 

22,732.36 

3,573.90 

14,734.81 

934. 3S 

3,220.9» 

12,994.56 

17,294.96 

79,733.51 

29,822.89 

52,688.39 

585.10 

15.49 

33,284.15 

30,312.46 

258.88 

960.04 

83.36 

10,40t.7S 

4L90 

20.52 

69.90 

56.00 

491.94 

1,518.87 

84.76 

65.28 

5,992.13 


'413,519.84 


2,9ia7» 

1,117.60 
29,058.40 


30,176.00 


7,872.00 
385.80 


8,257.80 


474,957.23 


110, 009. 4S 
6,395.67 


591,362.37 


1,835.08 

440.41 

06.54 

15,449.41 


13,077.43 


604,439.80 


I  Deduct. 
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Statement  of  cost  by  calendar  years,  King  Hdl  project. 


Year  ending  Dec.  31-< 

1916 , 

1917 

1918 

Jan.  1  to  June  30, 1919 

Subtotal 

Plant  accounts  to  June  30, 1919 , 

Unadjusted  clearing  accounts  to  June  30, 1919 

Total , 


Conatruo* 
tion. 


$1,687.94 

21,530.80 

254,305.47 

197,433.01 


474,957.22 

110,009.48 

6,395.67 


591,362.37 


Statement  of  cost  by  fiscal  years,  King  Hill  project. 


Yoar  ending  June  30: 

1916 

1917 

1918 

1919 

Subtotal 

Plant  accounts  to  June  30, 1919 , 

Unadjusted  clearing  accounts  to  June  30, 1919 

Total , 


Construc- 
tion. 


S738.39 

1,262.41 

100,507.81 

372,458.61 


474,957.22 

110,009.48 

6,395.67 


501,302.37 


Estimated  cost  of  contemplated  work,  King  Hill  project,  during  fiscal  year  1920. 


Feature. 


Canal  system: 

Concrete  bench  flumes 

I>eer  Gulch  siphon 

■  fiead  Fnd  flume  (including  drainage  protection) . 
Wftsteway  or  regulating  device  (near  headworks) , 


K^  .1 


Wasteway  No 

Wasteway  No.  9 

Wasteway  No.  8  and  trestle 

Big  FiljRim  siphon  (inlet  and  outlet) 

King  Hill  briage  repairs , 

fCoacls  .......4.t4..,>>............... 

Surveys,  testing,  etc 

Tuanna.  flume  and  wasteway 

Iteimbursable  acooukits 


Total. 


Subfeatuie. 


1246,000 

40,000 

10,000 

4,000 

2,700 

2,800 

3,000 

2,S00 

2,500 

3,000 

l-,000 

13,000 


Principal 
feature. 


I330,60a00 

i,5oaoo 

332,000.00 


I 


IDAHO,  MIiriDOKA  PBOJECT. 

Babbt  Dibblb,  project  maDager,  Burley,  Idaho. 

LOCATION. 

Counties:  Minidoka  and  Caaaia,  Idaho;  Jackson  Lake  Reservoir,  Lincoln.  Wyo. 

Townships:  8  to  11  S.,  Rs.  21  to  25  E.^.Boise^  meridian;  Jackson  Lake  Reservoir, 
Tps.  44  to  46  N.,  Rs.  114  to  116  west,  sixth  principal  meridian,  Wyoming. 

Railroads:  Ore^n  Short  Line. 

Railroad  stations  and  estimated  population  June  30, 1919:  Rupert,  2,000;  Heybum, 
300;  Burley,  3,500;  Paul,  500;  Declo,  250;  and  Acequia,  50.' 

WATEB  SX7PPLY. 

Source  of  water  supply:  Snake  River,  supplemented  by  storage. 

Area  of  drainage  basin:  22,600  square  miles  above  diversion  dam. 

Annual  run-K)ff  in  acre-feet  of  Snake  River  at  Montgomery's  ferry  and  Neeley 
(16,000  square  miles),  1896  to  1918:  Maximum  8,600,000;  minimum  4,146,000;  mean 
6,800,000.  South  Fork  of  Snake  River  at  Moran,  Wyo.  (820  square  miles),  1904  to 
1918;  maximum  1,480,000;  minimum  779,500;  mean  1,180,000. .  The  above  record  is 
based  on  the  year  October  1  to  September  30. 

AOBICTJLTTJBAIi  AND  CLIMATIO  OON3>XTZONS. 

Area  for  which  the  service 'is  prepared  to  supply .  water,  season  of  1919:  12.1,?9? 
acres. 

Area  tinder  water-right  applications  and  rental  contracts,  season  of  1919;  120,048 
acres. 

Length  of  irrigation  season:  From  April  1  to  October  20  ^203  days). 

Average  elevation  of  irrigable  area:  4,225  feet  above  sea  level. 

Rainfsdl  on  irrigable  area:  13}  years;  average,  12.10  inches;  1918,  7.80  inchcis. 

Range  of  temperature  on  irrigable  area:  —24°  to  104°  F. 

Character  of  soil  of  irrigable  area:  On  north  side  of  riv^,  sand  and  sandy  loamrpre- 
dominate;  about  one- third  of  the  area  is  clay  loam;  on  south  side  of  river  the  soil  is 
a  disintegrated  ash. 

Principal  products:  Alfalfa,  grasses,  wheat,  oats,  beet  seed,  clover  seed,  sugar  beets, 
and  potatoes.     .  ... 

Principal  markets:  Pocatello,  Idaho;  Salt  Lake,  Utah;  Butte  and  Helena,  Mont.; 
.Portland,  Oreg. 

LANDS  OPENED  FOB  IRBIOAl^ION, 

Dates  of  public  notices  and  orders  relatinoj  thereto  (gravity  unit):  Public  notices— 
March  9,  1907;  November  23,  1908;  February  11,  March  30,-1909;  February  7,  MtocL 
'%,  June  10,  October  13,  November  3  and  25,  1950;  January  23,  December  30,  1911; 
March  21,  1912;  June  23,  1913;  September  24,  1914;  February  27,  March  20^,  191^>;. 
March  4,  May  4  and  27,  June  10,  22,  and  26,  October  2,  November  22,  1910;. 
March  26,  1917.  Orders-July  19,  December  10,  1907;  Julv  9,  1908;  December  27,. 
1910;  March  18  and  31,  Mav  4,  June  8,  1911;  February  26,  March  19  and  25,  July  21,. 
1913;  January  19,  March  26  and  31,  1914;  March  8  and  July  13, 1915;  April  7,  June  26- 
1916;  March  23,  1917. 

South  side  pumping  unit:  Public  notices — November  3,  1915;  May  25,  1916;  April 
10,  1917;  Apnl  2,  1918.  Orders— March  24,  1911;  March  19,  May  13,  October  10, 
1912;  March  25,  1913;  March  23,  1914;  March  1,  1915;  March  23,  1917. 

Location  of  lands  opened:  Tps.  8  to  11  S.,  Rs.  21  to  25  E.,  Boise  meridian. 

The  annual  operation  and  maintenance  charge  is  based  on  the  amount  of  water 
used.  For  1919  the  gravity  unit,  which  is  being  operated  bv  the  Minidoka  irrigation 
district,  with  headquarters  at  Rupert,  Idaho,  has  been  divided  into  seven  zones, 
based  on  soil  condition,  in  which  2  to  8  ac  re-feet  of  water  are  allowed  for  the  minimum 
annual  charge,  this  minimum  chaige  to  be  determined  at  the  end  of  the  irrigation 
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season.  The  1918  charge  for  operation  and  maintenance  was  fixed  at  11.50  per  acre 
with  a  graduated  chaige  for  excess  water.  On  the  pumping  unit  the  rate  for  1919  and 
thereafter  until  further  notice  as  set  by  public  notice  diEitea  April  2,  1918,  is  50  cents 
per  acre-foot  used  up  to  and  including  June  5  and  $1  per  acre-foot  for  water  used  after 
June  5  and  on  or  before  October  20,  with  a  minimum  ot  $L50  per  acre  for  each  irrigable 
acre,  whether  water  is  used  or  not.  Provisions  are  made  for  the  use  of  water  after 
October  20,  which  is  optional  with  the  water  users,  at  the  rate  of  $2  per  day  for  each 
farm  unit  of  80  acres  or  fraction  thereof,  provided  the  charges  for  this  service  are  de- 
posited with  the  special  fiscal  agent  before  receiving  the  water.  No  service  will  be 
commenced,  however,  unless  deposits  aggregating  $200  per  day  for  a  reasonable  period 
shall  be  made  before  October  20.    No  lands  are  operated  on  a  rental  basis. 

CHBONOLOOICAL  SX7MMABY. 

First  surveys  with  reference  to  storage  possibilities  in  1902. 

Reconnaissance  and  preliminary  surveys  for  main  project  begun  March,  1903. 

Construction  recommended  by  board  of  engineers  March  21,  1904. 

Construction  authorized  by  Secretary  April  23,  1904. 

Minidoka  dam  completed  September,  1906. 

Temporary  dam  on  the  Moran  site,  Jackson  Lake,  completed  in  1907. 

First  irrigation  by  Reclamation  Service  season  of  1907. 

Jackson  Lake  Dam  completed  November  25,  1911. 

Contract  for  enlargement  of  Jackson  Lake  Reservoir  entered  February  25,  1913. 

Enlargement  of  Jackson  Lake  Reservoir  completed,  December,  1916. 

Gravity  unit  99.7  per  cent  completed  Jime  30,  1919,  including  drainage. 

South  side  pumping  unit  95.9  per  cent  completed  June  30,  1919. 

Jackson  Lake  storage  99.4  per  cent  completed  June  30, 1919. 

Commercial  unit  24.9  per  cent  completed  June  30,  1919. 

Entire  project  (except  extensions)  91.1  per  cent  completed  June  30, 1919.  * 

IBBIGATION  PLAN. 

The  irrigation  plan  of  the  Minidoka  project  provides  for  the  diversion  of  the  waters 
of  the  Snake  River  by  a  combined  storage,  diversion,  and  power  dam  about  6  miles 
south  of  Minidoka.  Idaho,  into  two  canal  systems,  one  on  either  side  of  the  river, 
watering  lands  in  tne  vicinity  of  Acequia,  Rupert,  Heybum,  Paul,  Declo,  and  Burley , 
Idaho.  Power  developed  at  the  dam  is  utilized  primarily  for  pumping  water  from 
the  canals  to  irrigate  nigh  lands,  but  also  for  pumping  for  drainage  purposes  and  for 
furnishing  heat,  light,  and  current  for  commercial  use  to  the  towns  on  the  project  and 
the  farms  adjacent  to  them.  The  United  States  claims  all  waste,  seepage,  spring,  and 
percolating  water  arising  within  the  project,  and  proposes  to  use  this  water  in  connec- 
tion therewith.  Storage  for  the  project  is  provided  mainly  by  a  reservoir  constructed 
in  the  upper  drainage  basin  of  Snake  River,  at  Jackson  Lake,  Wyo.  This  is  supple- 
mented by  the  reservoir  formed  by  the  Minidoka  dam  and  known  as  Lake  Walcott. 
Jackson  Lake  Dam  and  Minidoka  Dam  are  completed.  Jackson  Lake  Dam  has  been 
raised  17  feet,  making  the  capaci^  of  the  reservoir  789,000  acre-feet.  During  the 
1919  fiscal  year  the  river  channel  below  Jackson  Lake  Dam  was  deepened,  miilri>g 
available  approximately  57,000  acre-feet  additional  storage  which  brings  the  available 
capacity  of  the  reservoir  to  846,000  acre-feet.  .  The  irrigation  system  for  the  gravity 
unit  and  the  south  side  pumping  unit,  and  the  drainage  system  for  the  gravity  umt 
have  been  completed. 
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SXnaCABY  OF  aENBBAL  DATA  FOB  MINIDOKA  PROJECT  TO  END 

OF  FISCAL  YEAJt  1919. 


Gravity. 

South  Side 
pumping. 

Jackson 
Lake. 

Commer- 
cial 
power. 

New  units. 

Total. 

Areas: 
Irri^ble  acreage  when 

proiectis  complete.. 
Public  land  entered  to 

June  30, 1919 

72,428 

65,922 

•     377 

13 

6,116 

48,964 
30,264 

1 

121,993 
96,186 
377 

i 

Public  land  open  to 
entry  on  June  30,1919. 

State  land  unsold  June 
b0,1919 

1 

13 

Private  land  June  30, 
1919 

18,700 

34,816 

Acreage  service  could 
have  su  ppHed  in  sea- 
son of  1918 

72,428 

72,428 

72,428 
60,296 

56,670 

$3,044,760.00 
53.70 

48,964 

48,904 

48,904 
44,765 

41.512 

121,392 
121.392 

Estimated  acreage  ser- 
vice can  supply  in 
season  1919 



Estimated  acreage  sei^ 
vice  can  supply  in 
season  1920 

1 

1 

121.292 

Acreage  irrigated,  sea- 
son of  1918 

105,061 
98.182 

Acreage  cropped  under 
irrigation  season  of 
1918. 

' 

.  ~ 

Crops: 
Value  of  irrigated 
crops,  season  of  1918. 

32,123,318.00 
51.20 

35,168,078.00 
52.64 

Value  of  irrigated 
crops  peracrecropped 

3115,348.97 
24.9 

337,^12.25 

Finances: 
Net  construction  cost 

to  June  :0, 1919 

Per  cent  completed  on 
June  30, 1919 

$2,828,901.90 
99.7 

32,719,518.52 
95.0 

3103,762.04 
99.4 

35,805,043.68 
tl.l 

Appropriated  for  fis- 
cal year  1920 

3-'63.Q00.00 

Estimated  percent 
complete  by  June  30, 
1920 

99.7 

95.0 

100.0 

Proposed    appropria- 
tion fiscal  year  1921. 

317,  OCO 

3480,000.00 

42,3CO.0O 

133,729.16 

Announced  construc- 
tion charges  per  acre: 
S22,    SU,    S42,    $S2, 
156.50,  S57.50, 165. 

Appropriation     fiscal 
year  1919 

1 

Decrease  under  10  per 
cent  Drovlsion 

Increase  .miscellaneous 
collections 

1 
I 

Special  appropriation 
Increased    compensa- 
tion   

15,550.90 
13,347.63 

Total 

600.327.68 

Expenditures  charge- 
able to  1919  appro- 
priaticn: 
Disbursements 

244,553.32 

Transfers 

21,220.07 

Current  liabilities.. . 

28,060.18 
4,711.97 

Contingent  liabilities. 

Total 

298,645.54 

Unencumbered  balance 
•en  July  1.  1919 

810,783.14 

■ 
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SUHMABY  OF  GENEBAIi  DATA  FOB  MtNIBOKA  PROJECT  TO  Eim 

OF  FISCAL  YEAE  1919— Concluded. 


Gravity. 

South  Side 
pumping. 

Jackson 
Lake. 

¥429,412.50 

102,675.28 
102,675.28 

Commer- 
cial 
power. 

New  units. 

Total. 

Repayments: 
V  alue  of  construction 
'Water  right  contracts. 

12,862,531.45 

$2,753,308.97 

164,2Ki.58 
157,484.51 

16,046,252.92 

Comtruction  charges— 
Accrued  to  June  iO, 
1919,  (including  sup- 
plemental construc- 
tion)   

769,405.93 
752,714.79 

* 

1,036,  .364. 79 
1,012,874.58 

Collected  to  June '  0, 
1919,(including  sup- 
plemental constnic- 
tion) 

lAWU/  ............... 

Uncollected  on  June 
:i0,  1919  (Including 
supplemental  con- 
struction)   

16,691.14 

6,799.07 

• 

23,490.21 

46, 137. 12 
46,137.12 

Operation  and  mainte- 
nance''haiges  (pub- 
lic notloe): 
Accrued  to  June  30, 
1919 

456,168.59 
377,146.13 

264,324.40 
248,079.19 

• 

766,630.11 

Collected. to  June  30, 
1919 

671,362.44 

UncoUected  on  June 
30, 1919 

79,022.46 

16,245.21 

• 

95,267.67 

Water-rental  charges— 
Aocn  ed  to  June  30. 
1919 

=^-  —  ==^= 

63,388.30 
63,?88.C0 

109,899.36 
109,899.36 

60,844.86 
60,844.86 

234,132.52 

Collected  to  June 30, 
1919 

234,132.52 

Power  charges— 
Accrued  to  June  cO, 
1919  

253,890.26 
215,072.48 

• 

253.890.26 

('ollected  to  June  SO, 
1919 

235,072.48 

1  ncollectod  on  June 
:iO,  1919      

18,817.78 

18,817.78 

Drainaee: 
Estimated     acreaee 
damaged  by  seepage 
to  June  .-,0. 1919 

■ 

560 

Miies  of  ojien  drains 
built  to  June  30. 1919. 

109 

109 

Estimated  acreape  pro- 
tected by  drains  to 
June  30. 1919 

30,000 

Estimated  acreage  to 
be  protected  by  au- 
thorized sV"-tem 

i 
1 
\                     < 

30,000 

Cost  of  drainage  works 
to  June  bO.  1919 

1 
1 

1749^  429. 74 

' 

■  ■■■* 

CONSTBtrCTION  DUBINQ  FISCAL  YEAR. 

Gravity  system, — Under  the  terms  of  the  contract  entered  into 
between  the  Reclamation  Service  and  the  Minidoka  irrigation  dis- 
trict, dated  December  2,  1916,  the  district  assumed  the  operation 
and  maintenance  of  the  gravity  unit.  All  work  on  this  unit  was 
bandied  by^  the  Minidoka  irrigation  district  and  paid  for  by  them 
out  of  their  operation  and  maintenance  collections. 

South  Side  pumping  unit. — ^All  construction  on  the  irrigation  sys- 
tem of  this  unit  was  completed  on  June  30,  1918.     Replacements 
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and  other  work  were  handled  by  the  United  States  Reclamation 
Service,  and  paid  for  out  of  the  operation  and  maintenance  funds. 
Practically  all  the  new  work  on  minor  structures  was  done  under 
field-work  orders,  and  paid  for  by  the  landowner  benefited.  New 
lateral  construction  amounted  to  0.23  of  a  mile.  An  extension  of 
the  powerhouse  was  planned  to  be  started  in  the  fall  of  1918.  The 
crew  was  being  organized  in  September  when  it  was  found  that  the 
money  available  in  the  reclamation  fund  was  not  sufiicient  to  com- 
plete the  work;  construction  was  therefore  discontinued. 

Permanent  improvements. — During  the  fiscal  year  11  cottages  were 
constructed  for  the  use  of  project  employees  who  are  being  charged 
a  reasonable  rental  for  their  use. 

Norffi  Side  pumping  unit, — Surveys  on  this  tract  continued  through- 
out the  year.  Sixty-nine  thousand  acres  of  topography,  on  a  scale 
of  400  feet  to  the  inch,  were  mapped.  The  topography  is  63.5  per 
cent  complete.  Three  htmdred  and  forty  miles  of  section  lines  were 
retraced,  making  the  retracement  94  per  cent  complete.  Three  hun- 
dred miles  of  level  control  were  completed,  making  this  feature  72 
per  cent  complete. 

COICMEBCIAL  POWEB. 

One  of  the  most  interesting  developments  on  the  Minidoka  project 
has  been  the  use  of  electricity  in  the  towns  and  on  the  farms  for 
domestic  and  commercial  purposes.  The  power-pjlant  capacity  that 
is  required  for  irrigation  pumping  in  the  summer  tiine  is  now  entirely 
used  in  the  winter  time.  I'he  bulk  of  this  power  is  used  for  electn- 
cally  heating  buildings  in  the  towns.  This  electricity  is  sold  at  a  very 
low  rate.  The  Reclamation  Service  has  installed  substations  in  each 
of  the  towns  and  these  now  are  all  operating  imder  full  load  in  the 
winter.  During  the  past  year  an  extremely  rapid  growth  has  oc- 
curred in  the  demand  for  electricity  on  the  part  of  the  farmers.  This 
demand  has  been  supplied  by  installing  substations  at  convenient 
points  on  30,000-volt  transmission  lines  of  the  project.  From  these 
substations  the  farmers,  through  their  mutual  organizations,  build 
distribution  systems  to  reach  the  members.  The  companies  handle 
all  details  of  the  distribution  and  accounting  with  the  membership, 
while  the  Reclamation  Service  delivers  the  power  at  wholesale  to  the 
company  at  the  substation.  This  method  of  handling  this  business 
has-w^orked  out  very  satisfactorily  and  with  economy  both  for  the 
Reclamation  Service  and  for  the  farmers.  On  June  30  nearly  700 
farms  were  being  supplied  with  electric  power.  A  large  additional 
number  were  reached  by  the  lines,  but  for  one  reason  or  another  have 
iuot  been  connected. 

Three  substations  were  built  during  the  year  to  supply  these  lural 
companies.  These  were  designated  as  Riverside,  Central,  and  East 
End.  These  are  of  the  outdoor  type,  transformers  and  switching 
apparatus  being  mounted  on  steel  towers.  Each  of  them  has  a  pres- 
ent capacity  of  30  kilowatts.  The  substation  at  Paul  was  completed 
during  the  year.  This  substation  supplies  the  rapidly  growing  town 
of  Paul  as  well  as  a  large  number  of  rural  consumers. 

Several  new  power  companies  were  organized  during  the  year,  the 
principal  among  these  being  the  Empire  Electric  Co.,  the  vValcott   • 
Electric  Co.,  the  Ferry  Light  &  Power  Co.,  and  the  West  Budge  Power 
&  Light  Co.,  all  of  them  mutual  companies. 
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The  revenue  obtained  from  the  sale  of  electricity  during  the  fiscal 
yeai'  amounted  to  $69,300  as  compared  with  $56,500  during  the  pre- 
ceding year.     This  represents  an  increase  of  $12,800,  or  22.7  per  cent. 

A  canvass  of  the  consumers'  load  conditions  was  made  on  January 
1,  1919,  from  which  the  information  presented  in  the  following  tables 
was  obtained.  The  first  table  shows  the  connected  load  and  the 
second  the  amount  of  equipment  that  has  been  installed.  This  is  in 
addition  to  the  lines  and  pumping  stations  belonging  to  the  Reclama- 
tion Service. 

Connected  load  for  Jan.  1,  1919,  %n  hilowaUs, 


Contractor. 


Con- 
sumers 

con- 
nected. 


E.6.  Skinner 

Rupert  Electric  Co 

CityofBurlev 

AmBlgamated  Sugar  Co 

Minidoka  North  Side  Power  Co 

Paul  Electric  Co 

Farmers'  FlectricCo 

Schodde  Flectric  Co 

Burley  Hilling  &  Elevator  Co 

VllUge  of  Albion 

Acequia  Dairy  &  Produce  Co 

Rural  Mectrlc  Co 

Unity  Light  &  Power  Co 

West  End  Power  Co 

Melcher  Mining  &  Milling  Co 

Fruitland  Drive  Power  &  Light  Co.. 

North  Heybum  Electric  Co 

Riverside  Electric  Go 

East  End  P:ioctrlc  Co 

Declo  Light  &  Power  Co 

Central  Electric  Co 

Small  contracts 


I 


Total 


52 

550 

1,135 

14 

150 

5 

10 

39 

135 

14 

15 

100 

6 

1 

3 

5 

53 

25 

20 

19 

41 


2,304 


Lights. 

AppU- 
anoes, 
including 
motors  up 
to  2  horse- 
power. 

Motors, 
2  horse- 
power and 
larger. 

Heaters. 

Kilowattt. 

24.815 

200.145 

433. 8S5 

6.270 

6.410 

73.995 

1.970 

KilowaUt. 

24.605 

342.615 

1,183.805 

12.520 

11.310 

183.690 

3.215 

7.860 

28.420 

261.190 

3.865 

14.400 

01.340 

7.180 

2.915 

1.365 

3.030 

27.800 

6.245 

33.585 

10.405 

68.615 

KilowaUt. 
146.625 
261.375 
387.375 
200.625 
3.750 
125.625 

KUowatU. 

136.000 

1,666.000 

2,686.000 

12.000 

12.000 

264.000 

5.520 

18.750 

12.375 

19.875 

1.500 

20.300 

M.530 

6.050 

.000 
2n.750 

9.745 

35.090 

22.875 

2.445 

9.000 
2.800 

233.250 
3.750 

14.000 

1.655 

25.565 

10.090 

1.500 
7.500 

9.425 

8.870 

33.530 

316.875 

5L00O 

1,073.105 

2,329.965 

1,763.625 

5,119.350 

Total 


KOowaUi. 

333.045 

2,660.135 

4,69L066 

230.415 

33.470 

647.310 

5.185 

32.120 

61.605 

625.346 

11.415 

24.145 

149.305 

0.625 

3S0.165 

7.915 

4.685 

53.365 

17.835 

60.510 

19.276 

460.030 


10,286.045 


Equipment  installed. 


Contractor. 


E.B.Skinner 

Rupert  Electric  Co 

CityofBurlev 

Amalgamated  Sugar  Co 

Minidoka  North  Bide  Power  Co ... . 

Paul  Electric  Co 

Farmers'  Electric  Co 

Schodde  Electric  Co 

Burley  Milling  &  Elevator  Co 

ViUage  of  Albion 

Acequia  Dairv  A  Produce  Co 

Rural  Electric  Co 

Unity  Light  &  Power  Go 

West  End  Power  Co 

Meldier  Mining  AMilltaig  Co 

Fruitland  Drive  Power  &  Light  Co. 

North  Heybum  Electric  Co 

Riverside  Electric  Co 

East  End  Electric  Co 

Declo  Lights  Power  Co 

Central  Electric  Co 

Small  contracts 


Miles  of  line. 


Single- 
phase. 


3.0 

12.6 

5.0 


3.3 

14.2 

L8 

.3 

L3 

8.0 

0.8 

2.8 

2L0 

1.5 

.5 

.5 

L5 

13.2 

3.5 

1.0 

2.5 

4.5 


ToUl. 


102.8 


Three- 
phase. 


1.2 

1.6 

10.0 

.3 

.8 

6.5 


3.0 

.2 

1.2 


8.2 


L2 
.4 


3.2 
2.8 
10.0 
5.0 
7.2 


62.8 


Distri- 
bution, 
trans- 
formers. 


KOowattt. 

153 

2,448 

3,500 

90 

34 

430 

6 

35 

62 

506 

30 

23 

142 

12 

160 

8 

7 

90 

46 

52 

22 

194 


Maxi- 
mum 
demand. 


KOowaUt, 
182.0 
1,960.0 
3,050.0 
170.0 
18.4 
296.0 
5.6 
10.8 
16.0 
310.0 
3.2 
4.6 
32.0 
2.4 
105.0 
4.4 
2.0 
12.8 
10.0 
7.6 
4.8 
455.0 


8,008        6,662.6 
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8BBPAOB  AND  DKAINAGS. 

The  drainage  system  on  the  gravity  unit  was  operated  effectively 
during  the  season  of  1918.  The  system  discharged  94,825  acre-feet 
of  water,  of  which  7,540  acre-feet  were  pumped  into  one  of  the 
canals  and  used  for  irrigation.  The  total  discharge  shows  an  increase 
of  21,837  acre-feet  over  that  of  1917.  There  is,  however,  a  con- 
siderable element  of  error  in  these  figures  because  of  difficulty  in  the 
establishment  of  gauging  stations  which  are  not  affected  by  outside 
conditions.  There  has  been  more  or  less  controversy  during  the  past 
year  over  the  advisabilitv  of  putting  checks  in  some  of  tne  drains. 
The  checks  are  proposed  by  some  of  the  farmers'  with  a  view  to 
reflating  the  height  of  the  ground-water  plane  and  using  it  to  sub- 
imgate  the  farms.  The  general  idea  is  that  if  this  were  done  it 
would  reduce  the  amount  of  water  that  it  is  necessary  to  apply  to 
the  surface,  particularly  in  the  latter  portion  of  the  irrigation  season. 
The  farmers  who  oppose  this  view  are  usually  those  whose  ground  is 
so  located  that  the  water  plane  would  come  unduly  near  the  surface 
if  these  checks  were  installed.  On  November  1,  1917,  the  directors 
of  the  Minidoka  irrigation  district  applied  to  the  Reclamation  Serv- 
ice for  permission  to  install  checks  m  some  of  the  drains,  but  after 
careful  consideration  the  directors  were  informed  that  this  was  not 
regarded  as  advisable. 

OPBBATION  AND  KAINTBNANCB. 

Gravity  unit, — ^The  operation  and  maintenance  of  this  unit  was 
handled  by  the  Minidoka  irrigation  district  under  contract  made 
with  the  Secretary  of  the  Interior  dated  December  2,  1916.  The 
district  was  handicapped  during  the  year  by  shortage  of  labor  and, 
consequently,  less  than  the  usual  amount  of  canal  cleaning  was  done 
in  the  fall  of  1918  and  the  spring  of  1919.  However,  the  system 
had  been  well  cleaned  during  the  preceding  winter  and  the  lack  of 
cleaning  at  this  time  was  not  a  serious  matter.  The  irrigation  dis- 
trict installed  a  scoop-wheel  pumping:  plant  to  pump  out  of  the  C-2 
canal,  which  results  in  giving  considerably  better  service  to  the 
1710-2,  1751,  and  1752  laterals. 

South  Side  pumping  unit. — ^The  operation  and  maintenance  of  this 
unit  has  been  handled  directly  by  the  Reclamation  Service.  The 
winter  was  mild  and  work  was  carried  on  almost  continuously, 
although  with  small  crews.  Labor  was  inefficient  and  difficult  to 
secure,  particularly  in  the  fall  of  1918.  On  July  26,  1918,  a  break 
occurred  in  the  main  South  Side  Canal  and  did  some  damage  to 
adjacent  land.  The  break  was  repaired  and  service  resumed  within 
two  days.  The  South  Side  pumpmg  stations  shut  down  on  October 
20,  1918,  and  started  again  on  April  28,  1919. 

By  a  vote  of  the  farmers  at  tne  election  held  on  March  5,  1918, 
on  the  South  Side  pumping  unit,  the  Burley  irrigation  district  was 
organized;  with  the  organization  of  the  district,  the  old  South  Side 
Minidoka  Water  Users*  Association  (Ltd.),  went  out  of  existence. 

General, — The  precipitation  during  the  winter  of  1918-19  was  light 
and  although  Jackson  Lake  Reservoir  finished  the  irrigation  season 
of  1918  with  approximately  97,000  acre-feet  of  water  in  the  reservoir, 
and  although  the  gates  were  closed  and  all  water  stored  after  Septem- 
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ber  15,  1918,  yet  the  reservoir  did  not  fill,  and  in  fact  the  maximum 
in  the  res?rvoir  reached  only  571,000  acre-feet  on  June  3,  whea  it 
became  necessary  to  let  the  natural  flow  past  the  dam  in  order  to 
supply  prior  rights.  Drawing  on  water  stored  in  Jaokson  Lake  Datii 
began  on  Jime  6, 1919.  Lake  Walcott  was  also  drawn  upon  to  supply 
the  canals  at  Minidoka  on  June  6.  At  that  time  Lake  Walcott  was 
full,  containing  60,000  acre-feet.  Before  June  30  it  became  very 
apparent  that  the  irrigation  season  of  1919  was  to  be  one  of  extremely 
short  water  supply. 

Bxstorical  review,  Minidoka  project. 


Acreage  for  which  service  was  prepared  to 

supply  water , 

Acreage  Irrigated 

Miles  of  canal  operated 

Water dWorted  (acre-feet) ,.. 

Water  delivered  to  land 

Per  acre  of  land  Irrigated  (acre-feet) 


1915 

191<l 

1917 

1918 

120.000 

83^562 

590 

120,300 

89,900 

615 

120.852 
99,020 
633.19 

121,392 

105,061 

634.37 

-609,434 

323,479 

3.9 

640,432 

334,049 

8.7 

616,228 

305,278 

3.1 

745,821 

390,903 

3.7 

1919 


121,392 

110,000 

634.60 


SETTLEMENT. 

Prosperous  conditions  continued  during  the  1919  fiscal  yeaA 
Good  prices  were  obtained  for  all  farm  protiucts,  and  the  yield  of  all 
the  principal  crops  was  heavy.  Many  farms  changed  hands,  at  high 
prices.  The  population  continued  to  increase.  The  number  of 
people  on  the  farms  was  estimated  at  8,490  and  those  in  towns  at 
6,600.  All  towns  have  made  a  substantial  growth  during  the  year. 
In  Burley  a  potato  flour  mill  and  starch  factory,  a  dancing  pavilion, 
several  business  blocks,  and  many  new  residences  were  constructed. 
The  paving  in  the  business  section  of  the  town  was  completed.  At 
the  election  in  November,  1918,  the  coxmty  seat  of  Cassia  County 
was  moved  from  the  old  town  of  Albion  to  Burley.  In  Rupert 
several  new  business  blocks,  a  new  school  (the  Pershing),  and  many 
new  residences  were  constructed,  and  the  sewer  system  completed. 
Paul  voted  $42,000  bonds  for  water  works  system  and  other  municipal 
improvements.  Considerable  concrete  walk  was  laid  in  the  various 
towns.  An  additional  $100,000  of  highway  bonds  has  been  voted 
by  the  Burley  higliway  district  in  Cassia  County.  In  addition  to 
the  expenditures  by  the  highway  district  the  farmers  have  cooperated 
to  gravel  long  stretches  of  lateral  roads.  The  general  condition  of 
the  roads  on  the  pumping  unit  is  now  excellent.  In  the  spring  of 
1918,  the  Paul-Heyburn  highway  district  and  the  Rupert  highway 
district  each  voted  $200,000  bond  issues  for  improving  roads.  Thi^, 
in  addition  to  the  State  and  Federal  aid  whicn  will  be  given  these 
highway  districts,  will  put  the  roads  on  the  gravity  imit  in  much 
better  shape  than  they  have  been  in  the  past.  The  construction 
of  good  roads  and  the  very  general  extension  of  electric  power  lines 
through  the  country  have  had  a  material  effect  in  raising  the  prices 
of  outlying  farms  until  these  bring  almost  as  much  per  acre  as  the 
farms  close  to  town. 
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SeUUmerU  data,  Minidola  project. 


Item. 


Total  number  of  ftums  on  project.. 

PopuUktion. 

Nomber  of  irrigated  fEurme 

Operated  by  owners  or  man- 
agers  

Operated  by  tenants 

Population 

Number  o  f  towns 

Population 

Total  population  towns  and  farms. 

Number  of  public  schools 

Number  of  churches 

Number  of  banks 

Total  capital  stock 

Amount  of  deposits 

Number  of  depositors 


1914 


2,113 
5,200 
1,741 

1,525 

216 

5,200 

5 

3,000 

8,200 

21 

13 

6 

$137,500 

$577,007 

4,119 


1915 

1916 

2,164 

2,822 

5,800 

6,468 

1,713 

1,760 

1,402 

1,352 

811 

406 

5,800 

5,800 

5 

5 

3,500 

4,100 

9,300 

10,568 

21 

21 

21 

21 

6 

6 

$140,000 

$140,000 

$821,909 

$1,311,641 

4,721 

6,370 

1917 


1918 


2,327 
7,467 
2,193 

*1,725 

470 

7,467 

6 

5,300 

12,767 

20 

25 

6 

$165,000 

$2,522,764 

7,350 


2,340 
8,490 
2,206 

1,556 

652 

8,490 

6 

6,600 

15,090 

21 

25 

8 

$240,000 

$2,543,343 

10,663 


1919 


2,340 
9,000 


9,000 

8,000 

17,000 

28 

25 

8 

$260,000 

$3,725,691 

11,066 


PBINCIPAL  CBOPS. 

The  total  production  and  crop  value  for  the  year  1918  were  slightly 
larger  than  previous  years.  The  area  in  cultivation  on  the  project 
is  now  such  a  large  percentage  of  the  possible  total  that  it  is  improb- 
able that  any  great  increase  will  be  shown  in  the  future.  The  average 
crop  value  per  acre  on  the  gravity  unit  was  S53.70;  on  the  south  side 
piunping  unit,  $51.20;  and  for  the  whole  project,  $52.64.  Of  the 
pFmeiptJ  crops  potatoes  had  the  highest  value,  avera^g  $121.71 
per  acre.  Sugar  beets  stood  second  in  value,  averaging  $107.50 
per  acre.  Alf df  a  continued  to  be  the  principal  crop  with  an  increase 
of  2,957  acres  or  6.9  per  cent  over  1917,  and  had  the  highest  total 
value  of  $3,203,000.  The  wheat  acreage  increased  6,021  acres  or 
nearly  40  per  cent  over  1917,  and  is  second  in  total  value  of  $1,028,- 
.000.  Potatoes,  sugar  beets,  clover  seed,  and  oats  follow  in  the 
4)rder  named. 
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Crop  report  J  gravity  unUj  Minidoka  project,  Idaho]  year  of  1918, 
(Data  fornbbed  by  the  Minldoloi  Infgatian  dtstrtct.) 


Crop. 


Area 
(acres), 


Alfalfa 

Alfalfa  seed 

Barley 

Beans 

Beets,  sugar 

Beet  seed 

Clover  hay 

Clover  seed 

Cora 

Com  fodder 

Small  fruits 

Garden 

Hay  mlJKd 

Mangles 

Millet 

Oats 

Onions 

Pasture 

Peas 

Potatoes 

Rye 

Wheat 

Flaxseed 

Sweet  clover  seed 

Onion  seed 

Miscellaneous 

T.<ess  duplicated  acreage. . . 

Total  cropped  acre- 
age. 


Irrigated,  no  crop: 

Nonbearing  orchard . . 

Young  alfalfa 

Less  dupUcated  areas. 

Total  Inigated  acre- 
age. 


28,503 
284 


562 

2,448 

130 

796 

1,228 

338 

55 

29 

540 

216 

13 

6 

2,996 

26 

4,523 

100 

2,318 

151 

9,013 


1 

1,8P8 

291 


56,670 


624 

8,481 

479 


00,296 


Unit  of 
yield. 


Ton 

Bushel., 

...do 

...do 

Ton 

Pound., 

Ton 

Bushel.. 
...do.... 

Ton 

Pound., 


Ton 

...do,.. 
Bushel. 
...do... 
...do... 


Bushel. 
...do... 
..do... 
,..do... 
..do... 
...do... 
...do... 


Yields. 


Total. 


112,764 
1,093 

22,288 
6,733 

26,795 

65,304 
1,999 
6,062 

11,668 
218 

26,490 


218 

185 

32 

92,629 

610 


1,895 

440,625 

2,142 

241,063 

2 

15 

16 


Average 
per  acre. 


3.95 
3.8 

31.9 

12 

11 
502 
2.5 
4.9 

34 

4 

908 


1 
18.7 

O 

31 
24 


19 
190 
14.2 
26.8 
20 
30 
16.66 


Per  unit 
of  yield. 


Value:*. 


Total. 


813.00 

9.60 

1.40 

4.20 

10 

.35 
13 
22 
1.60 
10 
.05 


10 
7 

9.60 
1.00 
2.40 


2.40 
.75 
1.90 
1.85 
2.80 
9.00 
27.00 


Total  and  average. 


81,465 

10, 

31 

28 

267 

22 

25 

133 

18 

2 

1 

49 

2 

1 

92 
1 

103 
4 

330 
4 

445 


,942 
,498 
,208 
,279 
,957 
,856 
,987 
,365 
,509 
,184 
,325 
,756 
,188 
,295 
307 
,629 
,4«4 
,374 
,549 
,469 
,070 
,967 
7 
135 
460 


3,044,760 


Per  acre. 


$51.03 
37.  OC 
44.70 
50.40^ 

109.40 

176.90 
32.60 

108.40 
54.70 
40.00 
45.40 
92.10 
10.10 
96.00 
49.00 
31.00 
57.40 
22.85 
45.70 

142.56 
27.00 
49.50* 
56.00' 

270. 0» 

450.00 


53.70 


Areas. 


Total  irrigable  area  farms  reported . 

Total  irrigated  area  farms  reported 

Under  water-right  applications 

Total  cropped  area  farms  reported. 


Acres. 

Farms. 

71,166 

1,420 

60,296 

1,420 

60,296 

1,420 

56,670 

1,420 

Per 
cent  Ojf 
project. 


96.3 
84.0 
98.3 
78. 1^ 


None.— Of  the  above,  56,670  acres  counted  as  total  cropped,  981.5  acres  yielded  nothing  due  to  destnus 
tton  by  predatory  animals. 
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Crop  report.  South  Side  pumping  unit,  Minidoka  project,  Idaho,  year  1918. 


Crop. 


Area 

(acn^). 


Alfalfa 

Alfalfa  seed 

Barley 

Beans 

Beets 

Clover 

Clover  seed 

Com 

Com  fodder 

Fruits,  small 

Oarden 

Hay 

Oats 

Onions 

Pasture 

Peas 

Potatoes 

Eve 

Wheat -. 

Maniples 

Without  yieldi 

Less  duplicated  areas. 

Total  cropped 
a«e. 


Irrigated,  no  crop: 

>  onbearing  orchard . 

Young  clover 

Young  alfalfa 

Ground  fall  plowed.. 

Miscellaneous 

Less  duplicated  areas 

Total  irrigated  acre- 
age. 


Unit  of 
vield. 


Yields. 


Total. 


Average  >  Per  unit 
per  acre.  <  of  yield. 


17,124 

71 

676 

97 

2,284 

344 

1,849 

68 

4 

9 

361 

12 

1,478 

3 

1,936 

106 

2,447 

22 

12,085 

20 

430  I 

4  , 


Ton 

Bushel. 
..do... 
..do... 

Ton 

..do... 
Bushel. 
..do... 

T^n 

Pound. 


Bushel. 
?ack... 
Bushel . 
...do... 
Ton 


56,684 

219 

19,249 

2,106 

24,076 

817 

6,615 

484 

10 

36,330 


48 

60,645 

260 


2,813 

332,598 

95 

314,590 

160 


41,512 


Total  and  average 


Areas. 


Values. 


Total. 


9736,892 

2,102 

26,949 

8,845 

240,760 

10,621 

145,530 

774 

100 

727 

25,711 

720 

50,645 

390 

33,381 

6,751 

249,449 

180 

581,991 

800 


Per  acre. 


143.08 
29.61 
39.86 
91.49 

105.41 
30.87 
78.70 
11.38 
25.00 
80.73 
71.22 
60.00 
34.26 

130.00 
17.24 
34.44 

101.04 

8. 2D 

48.15 

40.00 


2,123,318 


51.20 


200 

89 

1,500 

727 
2,000 
1,263 


44,765 


Total  irrigable  area  farms  reported 

Total  irrigated  area  tairoB  reported 

Under  water-nght  application 

Total  cropped  area  farms  reported 


1 

Per 

'    Acres. 

Farms. 

cent  of 

788 

project. 

48,664 

99 

44,765 

788 

91 

44,765 

788 

91 

41,512 

788 

85 

*  Crops  destroyed  by  predatory  animals. 
FINANCIAL  STATEMENT. 


Project  haHancB  sheet,  Mtnidoka  project,  June  SO,  1919, 

Ctah 

IhTentory  of  materials  and  supplies  on  hand 

Accounts  receivable: 

Current $138,465.38 

Unaccrued— Constiuetioin  water-rij^t  charges  unaccraed 5,008,888. 13 

CoDStructioQ  work  ocQtracted 

QrcsBConstructioiioost 5,998,863.10 

Less  oonstructloB  revenue  p^rnin^ $172, 661. 47 

Less  cost  adjusbnents 21,157.95 

193, 819. 42 


$1,143.7S 
37,676.45 


5,147,353.51 
4,711.97 


Net  ooostmotioa  oosi 

Gross  operatioQ  and  maintenaooe  cost 

Less  opaiatkm  aad  maiatenaaoe  revenue  earnings. 


916,750.54 
89,068.94 


5,805,043.68 


827,600.60 

28, 06a  18 

5,839.09 

6,827,114.52 

309,161.16 


Aeoounts  payable 

Con^in«ent  oblieatiens 

CoUeetlaiuaiid  oontraots  of  spedl&B  amoimts  for  repayments  to  reclamation  fund 

IQsoeiiaiieous  aocruals 

Capital  investment: 

Disbursement,  transfers  and  joint  construction  vouchers  received 7, 364, 500. 06 

Collection,  transfers,  reftmd,  and  joint  construction  vouchers  issued 2, 711, 145. 67 

Netinvestmont 4,653,444.30 
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Feature  coits  to  June  SO^  1919,  Minndoha  pri^jeet. 


Principal  feature. 


Examinations  and  surveys. 


Storage: 

Jackson  Lake  Dam 

Jackson  Lake  bridge  — 
Deepening  river  channel 


Pumping  for  irrigation: 

Five  small  pumping  stations . 
South  Side  pumping  station. 


Canal  system: 

Bilnidoka  Dam 

liain  North  Side  Canal 

Main  South  Side  Canal 

Feeders  to  South  Side  pumping  stations 


Ijateral  system: 
Orevitvunlt.. 
Pumping  unit 


Drainage  system . 


Power  system: 

Powerhouse 

Transmission  lines . 
Substatifxis 


Permanent  improvements  and  lands: 

Buildings 

Potato  cellars 

Roads 


Telephone  system 

Operation  and  maintenance  during  constructlan,  water-rental  basis 

Operation  and  maintenance,  added  to  and  compounded  with  construction. 


Total  cost  of  construction  features. 

Halanoe  in  plant  accounts 

Unadjusted  clearing  accounts 


t, 


Gross  construction  cost. 


I<ess  revenues  earned  during  construction  period: 

Rental  of  buildings 

Rental  of  farming  and  grazing  land 

Rental  of  irrigation  water 

Contractors'  freight  refunds 

Other  revenues  unclassified 

Cooperation  for  food  conservation 

Cost  of  tran>mission  lines  borne  by  power  users . 
Profit  on  ho3pital  operations 


Total  revenue. 


Net  coqstniction  cost  to  June  30, 1919 ; ;  ^  i . 


Fiscal  year 
1919. 


132, 048. 2R 


Total  to  June 
90, 1919. 


31,715.34 


31,715.34 


244.00 


244.00 


1300.9S 
6L43 


1248.50 


2,853.97 

1915.32 

7,667.47 


9,606.12 


26,861.21 


26,86L21 


12,313.86 


112,540.31 


112,540.31 


3,260.93 

15,747.95 

12,138.98 

37.« 

761.85 

:St9L01 

19,^189,30 

»  673. 75 


^,825.^ 


a8,7144« 


S128.233.09 


416,085.24 
33,316.89 
44,677.81 

494,079.04 


29,521.47 
474,047.96 


503,569.43 


676,575.37 

746,154.58 

329,579.88 

77,489.85 


1,889,799.68 


540,651.95 
577,332.21 


1,117.984.16 
749,42)1.74 


455,317.40 

103,508.51 

79,009.78 


638,015.69 


130,784.44 

11,006.05 

1,533.87 


143,324.36 


28,396.01 

330,353.90 

12,313.86 


5,975,409.86 

22,448.10 

915. 14 


5,998,86i.t0 


14,485.67 

1,16L96 

146,222.00 

10,301.50 

849.01 

19,189.30 

1,119.64 


193,8igutf 


5,806,0«S.tt 


I  Deduct.. 


At' 


n 

^  ) 
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Statement  of  cost  by  calendar  years,  Minidoha  project. 


Year  ending  Dec.  Si- 


Construction. 


1903 

1904 

1905 

1906 

1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

Jan.  1  to  June  30, 1919. 


Total 

Unadjusted  clearing  accounts. 
Undistributed  plant 


Grand  total, 


126,111. 

83,  OSS 
605,805. 
736,028. 
439,598. 
367,628. 
731,680. 
uvv,  vl  V. 
391,497. 
307,484. 
345,805. 
628,437. 
171,799. 

89,966. 

83,787. 

63,603. 

72,938. 


96 
65 
94 
48 
02 
31 
54 
79 
01 
76 
52 
47 
17 
66 
30 
26 
13 


Operation  and  maintenance. 


During  con- 
struction. 


rnder  pub- 
lic notice. 


122,084.23 
57,654.75 
51,010.78 
68,250.72 
69,894.60 
61,458.92 


5,645,145.96 

915. 14 

22,448.10 


925,510.51 

35,279.52 

37,485.35 

48,043.74 

36,515.54 

41,239.03 

46,271.39 

60,496.97 

138,114.50 

163,080.89 

114,646.70 

'98,776.71 

62,208.60 


330,353.90 


5,668,509.20 


330,353.90 


916,759.64 


916,759.54 


Total. 


125,510.51 

35,279.52 

59,509.58 

105,696.49 

87,526.32 

109,489.75 

116,165.89 

130,955.89 

138,114.59 

163,060.89 

114,646.70 

98,776.71 

62,298.60 


1,247,113.44 


1,247,113.44 


Total  cost. 


$26,111.96 
83,053.6& 
505,805.94 
786,028.48 
465,108.58 
402,907.83 
791,250.12 
705,618.28 
479,023.38 
41)6,974.50 
461,971.41 
759,393.36 
309,913.76 
253,047.55 
198,434.00 
162,379.97 
135,236.73 


6,892,259.40 

915. 14 

22,448.10 


6,915,622.64 


1  Actual  cost  1136,526.77,  reduced  by  transfer  of  112,313.86  to  opeiBtion  and  maintenance  added  to  con- 
truction  and  125,436.20  to  commercial  power. 

Statement  of  cost  by  fiscal  years,  Mimdola  project. 


>4ear  ending  June  30— 


1903. 
1904. 
1905. 
1906. 
1907. 
1908. 
1909. 
1910. 
1911. 
1912. 
1913. 
1914. 
1915. 
1916. 
1917. 
1918. 
1919. 


Construction. 


Oi)eration  and  maintenanoe. 


Total 

Unadjusted  clearing  accounts. 
Undistributed  plant 


Orand  total. 


S8,8«9.33 

34,525.27 

131,582.02 

880,029.87 

592,027.09 

287,168.95 

641,398.19 

628,646.68 

494,399.14 

321.014.35 

273,550.23 

805,843.45 

186,977.83 

59,122.97 

99,496.09 

87,974.19 

112,540.31 


During  con-  Under  pub- 
struction.    He  notice.  ! 


Total. 


$55,847.50 
56,503.60 
65,795.47 
64,294.23 
70,305.60 
17,607.50 


$30,911.00 

44,395.28 

52,618.63 

34,011.52 

33,412.14 

40,222.57 

71,558.08 

102,871.27 

144,464.02 

127,906.80 

1102,211.41 

1123,176.84 


5,645,145.96 

915. 14 

22,448.10 


330,353.90     916,759.54 


5, 668, 509. 20  ,  330, 353. 90     916, 759. 54 


$39,911.00 

44,395.26 

106,466.13 

90,515.12 

99,207.61 

104,516.80 

141,863.68 

120,478.77 

144,464.02 

127,906.80 

102,211.41 

123,176.84 


1,247,113.44 


1,247,113.44 


Total  cost. 


$8,849.33 
34,525.27 
131,582.02 
880,029.87 
592,027.00 
327,079.96 
68.%  703. 45 
737,112.81 
584,914.28 
420,221.-96 
378,067.03 
947,707.13 
307.456.60 
203,586.99 
227,402.89 
190,185.60 
235,717.15 


6,802,259.40 

915.14 

22,448.10 


6,915,622.64 


1  Actual  cost  $127,647.61,  reduced  by  transfer  of  $2'i,436.20  to  conunerrial  power, 
s  Actual  cost  $135,490.70,  reduced  by  transfer  of  $12,313.86  to  operation  and  maintenanoe  added  to  ooxh 
struction. 

Estimated  cost  of  contemplated  work,  Minidoha  project,  fiscal  year  19S0, 


Principal  features. 


Examination  and  surveys:  North  Side  pumping  unit 

Power  system:  Minor  extensions  and  connections 

Permanent  Improv-cnents:  Employees'  cottages 

Operation  and  maintenance  under  public  notice 

Reimbursable  accounts 

Total 


Estimated 

cost  during 

fi-ical  year 

1020. 


$20,000 
20,000 
10.000 

170,000 
2,000 


222,000 


138554—19 ^U 
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Operating  cost  and  revenues,  Minidoka  "project,  to  Dec.  31,  1918. 


COST. 

Storafo: 

North  Side  gravity 

South  Side  pumping 

Jackson  Lake,  other  com- 
panies  

Cal 
Operation. 

18,290.92 
3,298.29 

18,067.15 

endar  year  V 

Mainte- 
nance. 

S63.28 
30.16 

173.00 

3,919.08 

»18. 

Total. 

$8,354.20 
3,328.45 

18,240.15 

3,949.03 

To  end ( 
Operation. 

147,222.22 
7,899.15 

28,444.41 

Df  calendar  y 

Mainte- 
nance. 

t92.95 
30.16 

173.00 

3,949.03 

ear  1918. 

• 

1 

Total. 

$47,315.17 
7,929.31 

28,617.41 

Jackson  Lake,  raising  and 
blanketin?  d  vke 

3,949.03 

Total  storage  system . . 

29,656.36 

4,215.47 

33,871.83 

83,565.78 

4,245.14 

87,810.92 

Pumping: 

North  Side  firravity 

3,826.62 
55,987.80 

30.355.13 

1,413.31 
29,514.32 

13,569.82 

5,239.93 

South  Side  pumping 

Central  stations  and  trans- 
mission lines 

15,615.82 
4,625.31 

"  9,ii8.*33 
1,970.02 

24,944.15 
6,593.33 

85,502. 12 
43,924.95 

Total  pumping 

20,241.13 

11,298.35 

31,539.48 

90,169.55 

44,497.45 

134,667.00 

Canals: 

Main  Canal,  North  Side. . . 
Main  Canal,  South  Side. . . 
Minidoka  Dam,North  Side 
Minidoka  Dam, South  Side 

331.95 
1,069.02 
2,978.01 
1,447.11 

334.60 

2,184.31 

261.14 

180.56 

666.55 
3,253.33 
3,239.15 
1,627.67 

35,406.18 
7,261.80 
9,382,74 
2,946.87 

70,483.06 

14,569.87 

13,070.61 

3,180.07 

105,889.24 

21,831.67 

22,453.35 

6,128.94 

Total  canal  system 

5,826.00 

2,960.61 

8,786.70 

54,997.59 

101,303.61 

156,301.20 

Laterals: 

North  Side  distribution . . . 

105,575.68 
53,491.21 

211,151.38 
116,223.49 

316,727.06 

South  Side  distribution. . . 

16,334.52 

41,910.11 

58,244.63 

169,714.70 

16,334.52 

41,910.11 

58,244.63 

159,066.89 

327,374.87 

486,441.76 

Undistributed  power 

» 22, 184. 79 

832.72 

» 21,352.07 

945.23 

608.69 

1,553.92 

Total 

49,873.31 

61,217.26 

111,090.57 

388,745.04 

478,029.76 

866.774.80 

Less  operation  and  mainte- 
nance charges  added  to  con- 
struction  

12,313.86 

Total  cost 

. 

854,460.94 

REVENVKS. 

Operation  and  maintenance 
charges  accrued  on  contracts 
with  water-right  applicants . 

135,680.43 
«37.11 

766.377.58 

Operation  and  maititenance 
charges  paid  in  advance  by 
water-rieht  applicants 

• 

5.26 

Operation  and  maintenance 
charges  paid  and  forfeited  by 
water-right  applicants 

2,334.92 

Penalties  on  operation  and 
maintenance  charges  accrued 
on   contracts   with   water- 
rlsht  applicants 

911.94 

157.50 
178,527.20 

>  12, 196. 06 

4,055.56 

Rental  of  buildings  during 
operating  period 

1,184.61 

Rental  of  irrigation  water 

83,967.33 

Other  revenues  unclassified, 
earned     during    operating 
period 

- 

30.56 

Less    discount    allowed    on 
operation  and  maintenance 
charges  accrued  on  contracts 
with  water-risht  applicants. . 

1 

'2,942.08 

1 

•6,161.60 



Total 

43,048.42 

851,784.13 

Difference,  deficit 

68,042.15 

1 1 

2,676.81 

1 

1 

1 

^  Credit  transferred  to  operation  and  maintenance  commercial  power  sjrstem.  *  Deduct. 

Note.— 1918  accruals  in  amount  of  $135,680.43  were  taken  into  the  book  accounts  in  1919. 
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JACKSON  liAKE  BNLAIt0SMBNT. 

Jackson  Luke  Dam, — The  crown  of  the  dike  was  brought  up  to 
^grade  and  to  full  width  where  undue  settlement  had  occurred.  Re- 
sloping  and  blanketing  of  the  lower  toe  was  completed.  This  work 
was  necessitated  by  the  raising  of  the-  dam  under  contract  dated 
February  25,  1913,  with  the  Kuhn  Irrigation  &  Canal  Co,  and  the 
Twin  Falls  Canal  Co.  In  accordance  with  this  contract  the  expense 
was  borne  by  these  companies.  An  addition  was  made  to  the  rock 
fill  below  the  north  end  of  the  gate  section  to  replace  the  fill  that  was 
washed  out.  The  deepening  of  the  river  channel  below  the  dam  and 
the  addition  to  the  fisn  ladder  were  completed. 

For  complete  history  of  this  feature,  see  previous  annual  reports. 

Balance  sheet,  Jackton  Lake  Enlargement,  July  1,  2919. 
Assets: 

Gross  coDiitruction  cost 1782  045. 87 

Deposits,  candomnation  court  (to  be  returned) ,',,',       ij  107.50 

*.  -.       *    ^.  -*      .^  *■ ^t783,153.37 

Rpvenaes  and  cost  adjustments: 

Rentals  of  buildings 906. 55 

Contractors'  freipht  reftmds '..'...'.'.'.  479! 01 

Forfeiture  by  defaulting  bidders ,". 767"  55 

Hospltalloas '..'.'.'.'.'.'.        1 108.' 00 

1,884.21 

Not  cost 781^  109. 15 

LiabiUties:  Reserves— 

Interest  received 206623 

Payments  by  Kuhn  Irrigation  &  Canal  Co '....[.'.'.    Sfislwg.  18 

B^neBfts by  Twin  EallB  Cuml  C» ISS^sSfeaS 

— ^~~^-— ^    788  929  64 
Investment  of  the  United  States:  ' 

Disbursement  vouchers^  redamation  ftod 1741, 686. 20 

Dtsbuisement  vouchers,  increased  compenasfchn  fund 8. 48 

Transfers  received 100,301.34 

g5()  945.95 

Ck>llection  vouchera 843,848.19        ' 

Transfers  issued 12,858.25 

856.706.44 

Net  investment 15^  760. 48 

781,169.16 
» Deduct. 


XOHTAHA^    EVHTLET  PBOTECT. 

R.  H.  FiPiELD,  Project  Manager,  Huntley,  Mont. 

LOCATION. 

County:  Yellovnstone. 

Townships:  2  and  3  N.,  Rs.  27  to  31  E.,  Montana  meridian. 

Railroads:  Northern  Pacific;  Chicago,  Burlington  <k  Quincy. 

Railroad  stations  and  estimated  population  June  30,  1919:  Huntley,  175;  Osbom;  * 
Woiden,  150;  Newton;  >  Pompeys  Pillar,  120;  Bull  Mountain;  >  Ballantine,  150;  and 
Anita,  ^  Mout. 

WATEB  SITPPIiY. 

Source  of  water  supply:  Yellowstone  River. 
Area  of  drainage  basin:  12,000  snuare  miles. 

Annual  run-off  in  acre-feet  of  Yellowstone  River  at  Huntley  (12,000  sauare  miles), 
1908  to  1918:  Maximum,  7,391,600;  minimum,  4,562,200;  mean,  6,092,400. 

A0BICX7LTXJBAL  AND  CLIHATIC  CONDITIONS. 

Area  for  which  the  service  is  prepared  to  supply  water,  season  of  1919:  31,360  acres. 
Area  under  water-right  application,  season  of  1919:  27,976  acres. 
Length  of  irrigation  season:  May  1  to  September  30 — 153  days. 
Averege  elevation  ot  irrigable  area:  3,000  feet  above  sea  level. 
Rainfall  on  irrigable  area:  12  years,  average  13.51  inches;  1918,  12.71  inches. 
Rarge  of  temperature  on  irrigable  area:  —35°  to  105°  F. 

Character  of  soil  of  irrigable  area:  Ranges  from  heavy  clay  to  light  sandy  loam. 
Principal  products:  Alfalfa,  oats,  sugar  beets,  and  wheat. 

Prindpal  markets:  Billings,  Mont.;  St.  Paul  and  Minneapolis,  Minn.;  Denver, 
Colo.;  Kansas  City,  Mo.;  Settle,  Wash. 

LANDS  OPENED  FOB  IEBI0ATION. 

Dates  of  public  notices  and  orders:  May  21,  1907;  March  3,  1909;  March  13,  1912; 
June  23,  August  9,  1913;  September  24,  November  3,  1914;  February  27,  March  20. 
October  9,  December  23,  1915;  January  15,  March  15,  1916;  March  20,  1917;  April 
4,  1918. 

Location  of  lands  opened:  Tps.  2  and  3  N.,  Be.  27  to  31  E.,  inclusive,  Montana 
meridian. 

Limit  of  area  of  farm  units:  160  acres. 

Duty  of  water:  2^  acre-feet  per  acre  per  annum  at  the  farm. 

Buifdirg  charge  per  acre  of  irrigable  land :  First  unit,  entered  before  December  23, 
1915,  public  land,  $30  per  acre,  additional  charge  of  $4  per  acre  paysble  to  Indians, 
pri\'ate  land,  $50  per  acre  since  December  1,  1913,  additional  charge  of  $15  per  acre 
lor  supplemental  construction  for  all  water-right  applicants  subject  to  the  terms  of 
the  extension  act;  and  all  other  water-right  applicants  who  hsL\e  agreed  to  the  in- 
creased charge;  public  land  entered  since  December  23,  1915,  $45  per  acre.  Second 
and  third  units,  public  land  $60  per  acre,  additional  charge  of  $4  per  acre  payable 
to  Indians;  private  land,  $60  per  acre. 

Annual  operation  and  maintenance  charge:  For  all  lands  of  the  project,  water  de- 
livered bet\^een  July  8  and  August  31,  inclusive,  $1.10  per  acre-foot;  and  for  water 
deli\ered  prior  to  July  8  and  subsequent  to  August  31,  50  cents  per  acre-foot;  a  mini- 
mum charge  of  $1.50  per  irrigable  acre,  whether  water  is  used  or  not,  which  minimum 
charge  is  credited  to  the  amount  due  for  water  furnished  at  above  rates;  water-right 
applicants  in  the  first  unit  ^ho  failed  or  refused  to  sign  the  contract  for  payment  of 
the  supplemental  construction  charge  are  required  to  pay  an  additional  charge  of 
$1.50  j)er  acre  of  irrigable  land. 


1  Less  than  25  population. 
164 


MONTANA,  HUNTLEY  PROJECT.  165 

CHBONOLOGXOAIi  STTHHABY. 

HeconnoiflBance  made  and  preliminaiy  surveys  begun  in  1904. 

Construction  recommended  by  board  of  eniarineera,  February  26,  1905. 

Ck>nstruction  authorized  by  Secretary,  Apnl  18,  1905. 

First  irrigation  by  Reclamation  Service,  season  1908. 

First  unit  completed  in  1908. 

Second  unit  completed  in  1915. 

Entire  project  SO. 65  per  cent  completed  June  30,  1919. 

IBBIGATION  PLAN. 

The  irrigation  plan  of  the  Huntlev  project  pro\ides  for  the  diversion  of  water  from 
the  south  side  of  the  Yellowstone  River  about  2  miles  above  Huntley,  Mont.,  into  a 
main  canal  which  extends  down  the  valley  about  27  miles  to  a  point  2  miles  east  of 
Bull  Mountain,  Mont.  The  greater  portion  of  the  water  is  distributed  by  gravity. 
Fourteen  miles  below  the  h^d  gates  a  2-unit  gravity  pumping  plant  and  a  2-unit 
power  pumping  plant  are  installed,  and  100  second ^feet  of  water  are  lifted  45  feet  into 
a  high-line  canal.  The  high-line  canal  serves  about  5,400  acres  of  land  above  the 
main  canal  in  the  vicinity  of  Ba  Han  tine,  Anita,  and  Pompeys  Pillar,  Mont.  The 
gravity  pumpirg  plant  is  a  reinforced  concrete  building  containirg  two  pumping 
units,  each  with  a  capacity  of  about  3*0  second-feet,  and  each  comprising  a  turbine 
water  wheel  directly  connected  with  a  centrifugal  pump  by  means  of  a  vertical  shaft. 
Three  himdred  and  ten  net  horsepower  are  developed  oy  a  34-foot  drop  in  the  main 
canal.  The  power  pumping  plant,  is  a  wooden-fmmed  building  covered  with  gal- 
vanized iron,  having  a  concrete  foundation,  containing  two  pumping  units,  each  with 
a  capacity  of  about  23  eecond-feet,  and  each  comprising  a  182-horsepower  semi- Diesel 
enjrine  and  a  centrifugal  pump,  belt  drive. 

The  United  States  claims  all  waste,  seepage,  unappropriated  spring  and  perco- 
lating waters  arising  within  the  project,  and  proposes  to  use  such  waters  in  connec- 
tion therewith. 

Further  operations  provide  for  the  construction  of  drainage  canals  for  the  relief 
and  protection  of  project  lands  from  seepage  conditions,  the  replacing  of  all  remaining 
timber  structures  in  the  first  unit  with  permanent  type  structures,  installing  a  fire 
protection  system  for  the  Ballantine  auxiliary  pumping  plant,  rebuilding  about  1,300 
linear  feet  of  lateral  G  in  order  to  divert  water  from  lateral  F.  G.  L.,  and  the  reclama- 
tion of  alkaline  lands  by  farming  methods. 

ST7HMABY  OF  GENEBAL  DATA  FOB  HUNTLEY  PBOJECT  TO   END 

OF  FISCAIi  YEAB  1010. 

Areas: 

Irrigable  acreage  when  project  is  complete 32, 885 

Public  land  entered  to  June  30,  1919 20, 460 

Public  land  open  to  entry  on  June  30.  1919 933 

Public  land  withdrawn  on  June  SO,  1919 1 ,  525 

Private  land  June  30, 1919 3, 967 

A cieage  Service  could  have  supplied  in  season  of  1918 31 ,  360 

Estimated  acreage  service  can  supply  in  season  1919 31 ,  360 

Estimated  acreage  service  can  supply  in  season  1920 : .  31, 360 

Acreage  irrigated  season  of  1918 19, 262 

Acreage  cropped  under  irrigation  season  of  1918 19, 262 

Acreage  dry  farmed  season  of  1918 304 

Crops: 

Value  of  irrigated  crops  season  of  1918 $750, 963 

Value  of  irrigated  crops  per  acre  cropped $39 

Finances  * 

Net  construction  cost  to  June  30,  1919 ! $1, 737, 864. 77 

Per  cent  completed  on  June  30, 1919 90. 65 

Appropriated  for  fiscal  year  1920 $95, 000. 00 

Estimated  per  cent  complete  by  June  30, 1920 94. 0 

Proposed  appropriation  lor  fiscal  vear  1921 $129, 000. 00 

Estimated  per  cent  complete  by  June  30,  1921 97. 0 

Announced  construction  charges  per  acre,  $30,  $45,  $50,  and  $60. 

Appropriation  fiscal  year  1919 $112, 000. 00 

Increased  compensation $4, 496. 24 

Increase,  miscellaneous  collections $17, 909. 39 

$1 34, 405. 63 
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J'xpenditures  chargeable  to  1919  appropriation: 

DiabiiTsements $74, 100.  83 

Transfers 6,  465. 26 

(Current  liabilities : 7, 039. 25 

Contingent  liabilities 3, 221. 20 

$90,  826. 54 

Unencumbered  balance  July  1 ,  1919 43, 579. 09 

Repayments: 

Value  of  construction  water  right  contracts |1 ,  310, 317.  24 

Construction  charges — 

Accrued  to  June  30.  1919 300, 948. 84 

Collected  tx)  June  30,  1919 296, 031 .  39 

^'  ■  ■       ■         ■■-■■■■       ■  ■  ■ 

Uncollected  on  June  30,  1919 4, 917.45 

Operation  and  maintenance  charges  (public  noticed — 

Accnied  to  June  30,  1919  » 206, 205. 54 

Collected  to  June  30,  1919  » 190, 260. 96 

Uncollected  on  June  30,  1919  » 14, 944. 58 


Water  rental  charges — 

Accrued  to  June  30,  1919 2,  681. 95 

Collected  to  June  30, 1919 2, 404. 11 

■       ...  ■  —      ■     —    i       I      » 

Uncollected  on  June  30,  1919 227. 84 

Drainage: 

Estimated  acreage  damaged  by  seepage  to  June  30,  1919 1, 500 

Miles  of  drains  built  to  June  50,  1919 — 

Open 16 

(Closed 48 

Total 64 

Estimated  acreage  protected  by  drains  to  June  30,  1919 20,  000 

Estimated  acreage  to  be  protected  bv  authorized  s\'Btem 24, 000 

Cost  of  drainage  works  to  June  30,  1919 .' $484,  821. 37 

CONSTBTJCTION  DTTBIN0  FISCAL  YEAB. 

Pumping  for  irrigation. — ^The  building  for  Ballantine  auxiliary 
pumping  plant  was  built  and  the  42-inch  continuous  wood-stave  force 
pipeline  was  painted. 

Canal  system, — ^Two  timber  checks  and  two  wooden  turnouts  on 
the  main  canal  were  replaced  with  concrete  structures  under  supple- 
mental construction. 

Lateral  system, — On  lateral  F.  G.  L.  several  small  structures  were 
built,  which  completed  this  lateral.  One  hundred  and  four  timber 
structures  were  replaced  with  permanent  type  structures  under  sup- 
plemental construction. 

Drainage  system. — Owing  to  financial  and  labor  conditions,  only  a 
small  amount  of  drainage  work  was  done;  4,792  linear  feet  of  closed 
drain  No.  22  were  built. 

Farm  units — Fdmnng  operations, — On  the  reclamation  of  land  in 
the  vicinity  of  Newton,  Mont.,  by  farming  methods,  38  acres  of  land 
were  plowed  and  100  acres  were  double  disked. 

1  Includ(>s  supplementnl  construction  charges  accrued,  to  be  collected  as  operation  and  mainteoance' 
I2,2ftfi.ir7. 

*  Includes  supplemental  construction  charges  oollocted  as  operation  and  maintenance,  SI ,644.44. 

'  Inc^ludes  supplemental  constrnction  charges  uncollected  to  be  collected  as  operation  and  maintenamoet 
S622.53. 
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SBSPAaS  A2n>  DBAINA0E. 

For  the  calendar  year  1918  operation  and  maintenance  and  con- 
itruction  payments  were  suspended  on  1,684  acres  of  land  that  were 
seeped  or  nad  not  been  fully  reclaimed  from  the  effects  of  seepage. 

There  were  no  marked  changes  in  seepage  conditions  during  the 
fiscal  year. 

OPBBATION  AND  MAINTENANCE. 

The  irrigation  season  of  1918  extended  from  May  3  to  October  1. 
The  precipitation  during  Mslj  was  about  sufficient  for  crop  growth, 
and  consequently  little  irrigation  water  was  used.  June  weather  was 
exceedingly  hot  and  dry,  causing  heavy  irrigation.  The  conditions 
during  July,  August,  and  September  were  average. 

The  precipitation  to  June  30,  in  1919,  was  the  lightest  in  the  his- 
tory of  the  project,  and  irrigation  during  May  and  June  was  verj 
heavy. 

The  entire  system  was  operated  both  years,  and  there  were  no 
unusual  breaks  in  the  canals.  During  June,  1918;  on  accoimt  of  the 
unprecedented  hot  weather  and  hot  winds,  and  as  the  auxiliary 
piunping  plant  had  not  been  completed,  the  water  supply  was  inade- 
quate under  the  pumping  system,  and  some  crops  were  damaged 
thereby. 

Maintenance  work  was  confined  to  repairing  canal  embankments 
and  structures,  replacing  timber  structures  with  concrete,  and  repair- 
ing closed  drains.  In  June,  1918,  the  headquarters  buildings  at 
Huntlev  were  moved  to  avoid  bein^  washed  away  bv  high  water  in 
the  Yellowstone  River,  and  in  the  fall  and  winter  of  1918  and  1919 
the  headquarters  were  moved  to  Ballantine,  Mont.,  which  involved 
the  moving  of  two  cottages  and  a  storehouse  building  from  Huntley 
and  the  erection  of  an  office,  garage,  blacksmith  shop,  barn,  and 
water  and  sewerage  system. 

Historical  review y  Huntley  project. 


Item. 


Acreai^  for  which  service  was  prepared  to  deliver 

water 

Acreai^e  irrigated 

Miles  of  canal  operated 

Water  diverted  (acre-feet) 

Water  delivered  to  land  (acre-feet) 

Per  acre  of  land  irrigated  (acre-feet) 


1914 

1915 

1916 

1917 

28,805 

17,oe8 

194 

30,826 

18,203 

210 

32,271 

18,635 

210 

1 

32,271  ; 
19,122 
229 

55,543 

24,429 

1.43 

52,383 

17,634 

0.97 

67,873 

21,123 

1.13 

64,344 

21,274 

1.11 

1918    :    19191 


31,360 
19,262 

229  , 
47,982 
20,182 

1.06 


31,360 
20,000 
229 
60,000 
24,000 
1.20 


1  Estimated. 


SBTTLEMBNT. 

All  desirable  unentered  public  land  has  been  homesteaded  and 
settlement  is  restricted  to  land  transfers,  filing  of  water-right  applica- 
tions on  private  land,  relinquishments,  and  assignments. 

The  sale  value  of  land  is  increasing  each  year,  and  patented  lands 
are  selling  for  from  $75  to  $250  per  acre.  During  the  nscal  year  there 
were  363.5  acres  of  private  land  covered  by  water-right  applica- 
tions; 3  homestead  entries  changed  hands  by  relinquishment,  3 
entries  by  assignment,  and  1  entry  was  relinquished. 


168      EIGHTEENTH  ANNUAL  REPORT  OF  RECLAMATION  SERVICE. 


Settlement  data^  Huntley  project. 


Item. 


Total  number  of  farms  on  project 

Number  of  Irrigated  farms 

Operated  by  owners  or  managers 

Operated  by  tenants 

Population 

Number  of  towns 

Population 

Total  population  in  towns  and  on  farms... 

Number  of  public  schools 

Number  of  churches 

Number  of  banks .'. . 

Total  capital  stock 

Amount  of  deposits .' 

Number  of  depositors 

Number  of  relinquishments 


1914 

1915 

1916 

1917 

1918 

586 

646 

691 

691 

691 

535 

530 

560 

553 

561 

432 

383 

400 

368 

359 

103 

147 

150 

185 

202 

1,700 

8 

475 

1,754 

8 

475 

2,050 

8 

468 

1,880 

8 

610 

2,107 

8 

509 

2,175 

2,229 

2,518 

2,490 

2,706 

14 

15 

8 

8 

8 

6 

6 

6 

6 

6 

3 

3 

3 

4 

4 

•60,000 

160,000 

160,000 

$85,000 

$86,000 

$220,000 

$239,000 

1307,414 

$498,000 

$540,434 

886 

1,060 

1,180 

1,375 

1,400 

4 

2 

5 

5 

2 

1919 


691 
549 
315 
284 
2,000 
8 


2,599 

8 

8 

4 

$85,000 

$560,000 

1,400 


PBINCIPAL  CROPS. 


The  early  spring  of  1918,  with  sufficient  moisture,  made  it  possible 
to  secure  an  excellent  seed  bed.  All  crops  that  were  planted  early 
came  on  rapidly  under  very  favorable  conditions.  The  acreage 
planted  to  sugar  beets  was  comparatively  small,  due  to  the  increase 
m  price  of  grain  and  the  prospective  labor  shortage.  In  July  a 
destructive  webworm  did  a  great  deal  of  damage  to  this  crop, 
materially  reducing  the  acreage  yield.  There  was  a  large  increase 
in  the  wheat  acreage  over  previous  years.  The  principal  crops 
raised  were  alfalfa,  6,766  acres;  sugar  beets,  1,963  acres;  oats,  2,006 
acres;  wheat,  6,306  acres.  A. hailstorm  on  June  18  did  some  damage 
to  grain  crops  under  the  pumping  system. 

The  w:eathcr  conditions  to  June  30,  1919,  were  not  favorable  to 
crops  other  than  alfalfa.  The  extremely  hot  and  dry  weather  made 
it  necesssary  to  irrigate  up  most  of  the  grain  crops,  and  in  many 
instances  poor  stands  were  obtained.  The  alfalfa  crop  was  unusuallv 
good;  the  first  cutting  was  harvested  and  the  second  growth  well 
advanced  at  the  end  of  the  fiscal  year. 


Crop  report f  Huntley  project ,  Montana^  1918, 


Crop. 


Aifall^ 

Alfalfa  seed , 

Barley , 

Beans 

Beets,  sugar , 

Cane , 

Clover  hay , 

Clover  seed , 

Com , 

Millet , 

Garden , 

Uay  (other  than  listed). . 

Oats 

Pasture , 

Potatoes 

Wheat 


Tbtal  irrigated  and 


crop 


irrigat 
pea. . 


Yields. 


Area. 

(acres). 


«,766 

48 

75 

128 

l,9f3 

24 

45 

224 

203 

3 

199 

106 

2,006 

1,091 

78 

6.306 


19,262 


Unit  of 
yield. 


Ton , 

Bushel.., 

...do 

...do 

Ton , 

...do ., 

...do 

Bushel . . 
...do. ... 
...do 


Ton 

Buabel.... 


Total. 


Average 
per  acre. 


17,234 

178 
1,883 

955.33 
16,299 
67 

123.5 

353.5 
4,263 
TO 


2.55 

3.67 

25.11 

7.47 

8.30 

2.73 

2.74 

1.58 

21.20 

20.00 


138.85 
73,079.60 


1.29 
36.43 


Bushel 
...do.. 


9.611.6    I 
138)305       I 

Total  and  average . 


132.12 
21.93 


Per  unit 
of  yield. 


S11.99 

12.20 

.98 

4.52 

10.00 

10.00 

12.06 

11.20 

1.25 

4.00 


11.90 
.79 


.69 
1.94 


Values. 

Total. 

S206,7I2 

2,170 

1,853 

4,320 

162,980 

670 

1,490 

3,958 

5,381 

280 

15,770 

1,650 

57,899 

10,.'i88 

6.616 

268,616 

'  750,963 


Per  acre. 


I3as7 
44.75 
24.71 
33.80 
83.00 
27.34 
.13.11 
17.68 
26.50 
8a  00 
79.30 
15.27 
2S.86 
9.70 
90.98 
42.60 


39.00 


Areas. 


Total  irrlgab'e  aretk  farms  reported . . 
Total  irrigated  area  farms  reported . . 

Under  water-right  app  ications. . 

Under  rental  contracts , 

Total  cropped  area  farms  reported... 


Acres. 


25,182 
18,  ^.W 
18,791 
167 
19,262 


Per 

Farms. 

cent  of 

project. 

549 

76 

.'S49 

57 

649 

1          57 

7 

1          »7 

'            /i8 
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FINANCIAL  STATEMENT. 

Condensed  balance  sheet,  HuniUy  project,  June  SO,  1919, 

Cash $236.09 

Inventory  of  materials  and  supplies  on  band 37, 190. 09 

Current  accounts  receivable 21, 67a  72 

Fixed  accounts  rec6ivabl»-4^onstraction  vrater-rigbt  charges  unaccrued 1,007,101.43 

Construction  work  contracted 3,621.20 

,  Gross  construction  cost $1,750,042.62 

Less  oonstructi9n  revenue  earnings 13,077.85 

Net  construction  cost 1,737,884.77 

O  ross  operation  and  maintenance  cost. 343,  TOR.  08 

Less  opo-ation  and  maintenance  revenue  earnings 8, 528. 73 

Net  operation  and  maintenance  cost 335, 180. 25 

Accounts  payab'e 7,082.17 

Cont  in  8:ent  obligations 3,857.26 

CoUeotioQ)  and  oontraota  for  repayments  of  reclamation  fond 1,625.3^05 

Mbceilaneous  accruals 65,700.06 

Capi  lal  investment: 

Dtsbursemnnt  and  transfer  vouchers  received 2, 322, 584.^4 

Less  col lectlan,  transfer,  and  refund  vouchers  issued , 771, 833. 28 

: :  e  t  i  n  vestment 1 ,  550, 761 .  66 

Feature  costs  of  Huntley  project. 


Principal  features. 


Examination  and  surveys 

Pumping  for  irrigation: 

Gravity  pumping  plant 

Ballantine  aiuciiiary  pumpmg  plant. 


Fiscal 
year  1919. 


$17,375.40 


Subtotal I    17,375.40 


Canal  system 

Lateral  system 

DraiDage  system 

Flood  protection 

Farm  units,  experimental  station 

Permanent  improvements -. 

Telephone  system 

Operation  and  maintenance  charges  transferred  to  construction  charges. 


Total  cost  of  construction  features. 

Balance  in  plant  account 

Unadjustca  clearing  accounts 


Gross  construction  cost,  June  30, 1019. 


Less  revenues  earned  during  construction  period: 

Rentals  of  buildings 

Rentals  of  grarJng  and  farm  lands 

Rentals  of  telephone  and  tolls 

Contractor's  frelgh  t  refunds 

Other  revenues  unclassifiod 

Profit  on  hospital  operations 


Total  revenues 

Net  construction  cost,  June  30, 1919. 


4,027.13 
11,447.66 
12,016.21 


Total  to 
June.30,1919. 


$10,901.00 


2,311.02 
66,703.08 


69.015.00 


•I 


1336.60 
"1*86.02' 


44, 44o.  Wi 


715,356.80 

400,622.04 

488,040.96 

3,731.03 

1.751.00 

17,000.63 

9,112.34 

1,533.40 


1,727,965.33 

21, 21a  47 

1,766  82 


1,750,042.62 


87.70 


87.70 


41,361.28 


315.'00 
I,10a60 

406.70 
7,633  45 

212.00 
3.400.03 


13,077.86 


1,737,864.77 


1  Deducts. 
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Statement  of  coat  by  calendar  yean,  Huntley  project. 


Year  ending  Dec.  31— 

1904 

1905 

1903 

1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

Jan.  1  to  June  30, 1919. 


Tot»U 

Plant  accounts 

Unadjusted  clearing  accounts. 


Total  cost. 


Construction. 


$2,393.91 

52, 273. 57 

353,388.54 

403,341.52 

35,304.16 

22,502.28 

18,889.90 

24,046.58 

125,979.24 

123,023.60 

138,078.35 

135,370.33 

114,772.14 

107,428.90 

61,443.87 

9.728.44 


Operation 
and  main- 
tenance 
imder 
public 
notice. 


I 


1,727,965.33 

21,210.47 

1.766.82 


1,750,942.62 


$13,062.17 
29,005.64 
23,831.19 
32,299.71 
29,838.88 
25,125.92 
28,734.61 
21, 582. 49 
25,792,11 
32,053.42 
34,686.95 
30,205.68 


Total  cost. 


$2,393.91 
52,273.57 

403,341.52 

48,366.33 

51,507.92 

42,721.09 

56,346.29 

155,818.07 

148,149.52 

166,812.96 

156,952.82 

140,564.25 

139,482.32 

96,130.82 

39,934.12 


325,218.72 

17,049.89 

440.37 


2,054,184.05 

38,260.36 

2,207.19 


343,708.96  i    2,094,651.60 


Statement  of  cost  by  fiscal  years ^  Huntley  project. 


Year  ending  June  30— 

1905 

1906 

1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 

Total 

Plant  accounts 

Unadjusted  clearing  accounts 

Total  cost 


Ckmsiniction. 


$30,272.90 

92,908.30 

486,052.11 

202,064.40 

53,393.50 

24,650.36 

10,028.37 

87,337.62 

86,614.76 

132, 166. 57 

122,995.27 

163,689.06 

100,808.26 

90,514.87 

44,448.98 


1,727,965.33 

21,210.47 

1, 766. 82 


Operation 
and  main- 
tenance 
under 
public 
notice. 


_  .    ^4_ 


1,750,942.62 


$4,397.57 
20,381.13 
18,244.69 
36,650.72 
31,242.79 
24,443.26 
30,233.07 
26,057.05 
28,802.56 
22,066.10 
38,886.79 
44,792.99 


326,218.72 

17,049.89 

440.37 


343,708.98 


Total  cost. 


$30,272.90 

92,906.30 

486,052.11 

206,481.97 

73,774.63 

42,895.06 

46,679.09 

118,580.41 

111,058.02 

162,399.64 

149,052.32 

192,491.62 

122,804.36 

129,401.66 

89,241.97 


2,054.184.05 

38,260.36 

2,207.19 


2, 094, 651. 6C 
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Eitimated  cost  of  contemplated  work,  Huntley  project^  during  fiscal  year  1920. 


Feature. 


Pumping  system:  Fire  protection . 

Canal  system 

Lateral  system: 

Constnietion 

Payment  damage  claims 


Drainage  system 

Farm  units 

Operation  and  maintenance  under  pubtic  notice. 
Reimbursable  accounts 


Sub- 
feature. 


SIS,  500 
1,500 


Total. 


Principal 
feature. 


$500 
2,000 


17,000 

16,000 

3,000 

30,000 

500 


09,000 


Operating  cost  andrevemves,  Huntley  project,  to  Dec,  SI,  19 18. 


Calendar  year  1918. 


Opera- 
tion. 


COSTS. 

Fufflfung  for  irrigation. 


Canal  and  lateral  systems: 

First  unit 

Second  unit 

Third  unit. 


Subtotal 

Maintenance  permanent  improve- 
ments, all  units 

Drainage  system 


Less  unpaid  operation  and  main- 
tenance charges  added  to  con- 
struction  


Total  cost 

REVENUES. 

Operation  and  maintenance  charges 
accrued  on  contracts  with  water- 
right  app  icants 

Operation  and  maintenance  charges 
paid  in  advance  by  water-right 
app' icants 

Operation  and  maintenance  charges 
paid  and  forfeited  by  water-right 
appUcants ' 

Penalties  on  operation  and  main- 
tenance charges  accrued  on  con- 
tracts with  water-right  appli- 
cants  

Rental  of  buildings  during  operat- 
ing pcri<  d 

Rental  of  irriroti^n  water  during 
operating  peri<d 

Rental  of  telephone  and  tolls  dur- 
ing operating  peri*  d 

Other  revenues,  unclassified,  earned 
daring  operating  period 

Less  disoDunt  allowed  on  operation 
and  maintenance  charges  accrued 
on  contracts  with  water-right 
applicants 


M34.25 


4,122.38 
900.81 
636.42 


$5,659.61 


Main- 
tenance. 


1948.40 


14,010.48 
6.314.67 
3,005.53 


28,33a  68 

2,337.71 
2.018.16 


6.098.86 


6,093.86 


28,634.95 


28,634.95 


TotAl. 


tl.382.65 


18,132.86 
7,21.'i.48 
3,641.95 


28,990.29 

2,337.71 

2,018.16 


34, 728, 81 


41.86 


34,686.95 


To  end  of  calendar  year  1918. 


Opera- 
tion. 


Main- 
tenance. 


11,848.97 


49,877.85 
2,0)3.22 
1, 171. 18 


$6,434.95 


Total. 


$8,28;i.92 


53,062:25 


78.24 


54,989.46 


54,989.46 


200,1.53.82 
11,492.21  j 
5,094.30  I 

216,740.33 

5,404.15 

14.078.56 


242,657.99 


242,657.99 


Total  revenues 

Difference,  deficit. 


32, 723. 47 

309.30 

1,112.39 

477. 14 
702.06 
667.34 


9.85 


1  694. 16 


35,307.41 


s  620. 46 


250,031.67 
13.505.43 

6.265.48 

260.802.58 

5.404.15 
14, 156. 80 


297,647.46 
1,572.66 


296.074.90 


203,969.77 
1,254.47 
3,290. 84 

1,595.37 

5,763.54 

1,445.30 

2.36 

228.14 

1  1,909.30 


215,640.48 


80,434.42 


1  Deduct. 


2  Surplus. 
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G.  E.  Stbatton,  project  manager,  Malta,  Mont. 

R.  M.  Snell,  pro]ect  manager,  St.  Mary  storage  unit,  Browning,  Mont. 

LOCATION. 

Counties:  Teton,  Glacier,  Hill,  Blaine,  Phillips,  and  Valley. 

Townships:  34  to  37  N.,  R.  14  W.;  34  N.,  R.  15  W.;  37  N.,  Rs.  11  to  13  W.;  33  to 
37  N.,  Rs.  10  to  13  E.;  27  to  33  N.,  Rs.  17  to  42  E.,  Montana  meridian. 

Railroads:  Great  Northern  and  Canadian  Pacific. 

Railroad  stations  and  estimated  population  June  30,  1919:  Browning,  70f);  Havre, 
6,000;  Chinook,  1,500;  Zurich,  50;  Harlem,  700;  Savoy,  80;  Coburg,  80;  DodeoH,  400; 
Wagner,  50;  Malta,  1,500;  Bowdoin,  500:  Saco,  500:  Beverton,  50;  Hinsdale,  500; 
Glasgow,  2,500;  and  Nashua,  Mont.,  400;  Cardston  and  Woolford,  Canada. 

WATER  SXTPPIiY. 

Source  of  water  supply:  St.  Mary  Lakee,  Swiftcurrent  Creek,  and  Milk  River. 

Area  of  drainage  basin:  St.  Mary  Lakes  and  Swiftcurrent  Creek,  298  square  miles; 
Milk  RJver  at  Havre,  5,550  square  miles:  Milk  River  at  Malta,  11,850  square  miles; 
Milk  River  at  Hinsdale,  20,150  square  miles. 

Annual  run-off  in  acre-feet  of  St.  Mary  River  (including  Swiftcurrent  Creek):  At 
Babb  (298  square  miles),  1902-19 IS^maximum,  830,000;  minimum,  495,200;  mean, 
561,300.  At  international  line  (452  square  miles),  1903-1917— maximum,  1,107.300, 
minimum,  514,100;  mean,  721,000.  Of  Milk  River:  At  Havre  (5,550  square  miles); 
189&-191 8— maximum,  426,000;  minimum,  17,100;  mean,  205,000.  At  Malta  (11,850 
square  miles),  1903-1918— maximum,  712,800:  minimum,  29,400;  meftn,  321,500.  At 
Vandalia  Dam  (station  formerly  at  Hinsdale,  6  miles  upstream)  (20,150  square 
miles),  1908-1918— maximum,  1,210,000;  minimum,  140,300;  mean,  545,600. 

AGBICULTirBAIi  AND  CLIMATIC  CONDITIONS. 

Area  for  which  the  service  is  prepared  to  supply  water,  season  1919:  58,900  acres. 

Area  under  rental  contracts,  season  1919  (to  June  30):  24,842  acres. 

Length  of  irrigation  season:  From  April  16  to  September  30,  170  days. 

Average  elevation  of  St.  Mary  storage:  5,500  feet  above  sea  level. 

Average  elevation  of  irrigable  area:  2,200  feet  above  sea  level. 

Rainfall  on  St.  Mary  storage:  Al>out  24  inches,  average. 

Rainfall  on  irrigable  area:  At  Havre,  38  years,  average  13.86  inches;  1918,  10.04 
inches;  at  Malta,  13  years,  average  12.98  inches;  1918,  9.2  inches. 

Range  of  temperature  on  irrigable  area,  —56°  to  107°. 

Character  of  soil  of  irrigable  area:  Sandy  loam,  clayey  loam,  and  some  gumbo. 

Principal  products:  Alfalfa,  native  blue  joint  hay,  and  other  forage  crops,  grain,  and 
vegetables. 

Principal  markets:  Minneapolis  and  St.  Paul,  Minn.,  Great  Falls,  Mont.,  and  local. 

LANDS  OPENED  FOB  IBBI0ATION. 

No  lands  have  been  opened  for  irrigation  by  public  notice. 

CHRONOLOGICAL  ST7MMABY. 

Reconnoissance  and  preliminary  sur\'eys  begun  by  the  Reclamation  Service  in  1902. 

Construction  conditionally  authorized  by  Secretary  March  14.  1903. 

Construction  of  St.  Mary  storage  unit  authorized  by  Secretary  March  25,  1905. 

Construction  begun  July  27,  1906. 

Dodson  diversion  dam  completed  in  January,  1910. 

Treaty  with  Great  Britain  relating  to  distribution  between  Canada  and  the  United 
States  of  the  waters  of  St.  Mar>'  and  Milk  Rivers  signed  January  11,  1909,  and  pro- 
claimed May  13,  1910. 
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Water  delivered  for  migation  in  1911. 

Recommendations  covering  construction  of  the  project  approved  by  Secretary' 
June  13,  1912. 

Dodson  North  Canal  completed  in  1914. 

Sherburne  Lake  Reservoir  begun  June  29,  1914. 

Vandalia  divenion,  Vandalia  South,  and  Dodson  South  Canals  completed  in  1915. 

Nelson  Reservoir,  first  development  completed  1915. 

Nelson  Reservoir  South  Canal  begun  1915. 

First  water  diverted  from  St.  Mary  River  to  North  Fork  of  Milk  River  in  1916. 

Bowdoin  Canal  begun  1915;  first  unit  completed  1917. 

First  unit  of  Nelson  Reservoir  South  Canal  lateral  system  completed  and  water 
from  Nelson  Reservoir  delivered  for  irrigation,  1918. 

Milk  River  unit  44  per  cent  completed  June  30,  1919. 

St.  Mary  storage  unit  78  per  cent  completed  June  30, 1919. 

IBItI0ATION  PLAN. 

The  irrigation  plan  of  the  Milk  River  project  provides  for  the  storage  of  water  in 
the  Sherburne  Lakes  and  the  St.  Mary  Lakes,  and  its  diversion  through  a  canal  28.9 
miles  long,  heading  three-fourths  of  a  mile  below  St.  Mary  Reservoir  and  discharging 
into  the  North  Fork  of  Milk  River,  thence  flowing  through  Canada  for  216  miles  and 
returning  to  the  United  States;  the  storage  of  water  in  Nelson  Reservoir  south  of 
Milk  River  and  14  miles  northeast  of  Malta;  the  dischsjge  of  stored  water  into  Milk 
River  as  required;  the  diversion  of  water  from  Milk  River  by  a  dam  near  Chinook 
into  two  canals,  one  on  each  side  of  the  river,  for  the  irrigation  of  lands  near  Chinook 
and  Harlem,  comprising  the  Chinook  division;  the  diversion  of  water  from  Milk 
River  bv  a  dam  near  I)cdson  into  two  canals,  the  northside  cuuj  irrigating  lands 
near  Dodson,  Wagner,  and  Malta,  and  the  southside  canal  conveying  wat»  to  Nelson 
Reservoir  and  irrigating  lands  near  Wagner,  Malta,  Bowdoin,  and  Ashfield:  the 
irrigation  of  lands  on  the  south  side  of  Milk  River  and  Beaver  Creek  in  the  vicinity 
of  Saco  and  Hinsdale  from  the  stored  waters  of  Nelson  Reservoir,  comprising  the 
Malta  division;  and  in  the  Glasgow  division  the  diversion  of  water  at  Vandalia  Dam 
into  a  canal  on  the  south  side  of  Milk  River  for  the  irrigation  of  lands  near  Tampico, 
Glasgow,  and  Nashua.  In  case  the  normal  flow  of  Milk  River  at  VandsJia  Dam  is 
not  sufficient  for  the  irrigation  of  lands  in  the  Glasgow  division,  the  stored  waters 
in  Nelson  Reservoir  will  be  returned  to  MOk  River  and  diverted  again  at  Vandalia 
Dam.  The  United  States  claims  all  waste,  seepage,  spring,  and  percolating  water 
arising  within  the  project,  and  proposes  to  use  such  water  in  connection  therewith. 

The  features  of  the  above  irrigation  plan  which  have  been  completed  are:  28.9 
miles  of  the  St.  Mary  Canal,  except  the  second  pipe  line  across  St.  Mary  River  and 
Halls  Coulee,  and  the  second  barrel  of  the  steel  flume  across  Spider  Lake  Coulee; 
Vandalia  diversion  dam,  including  the  automatic  movable  crest  gates  and  Dodson 
diversion  dam.  including  the  movable  crest;  head  works  for  the  Dodson  North,  Dodson 
South,  and  Vandidia  South  Canals;  10  miles  of  the  Dodson  South  Canal,  with  a  capac- 
ity of  900  second-feet,  including  Point  of  Rocks  equalizing  reservoir,  34  miles,  with 
a  capacity  of  500  second-feet,  and  the  lateral  and  waste-water  systems  to  cover  15,000 
acres;  28  miles  of  Dodson  North  Canal,  with  a  capacity  of  200  second-feet  at  its  head, 
including  the  lateral  and  waste-water  systems  for  12,000  acres;  46  miles  of  Vandalia 
South  Canal,  with  a  capacity  of  300  second-feet  at  its  head,  including?  the  lateral  and 
waste-water  systems  for  19,300  acres;  18  mOes  of  Bowdoin  Canal,  with  a  capacity  of 
175  second-feet  at  its  head,  including  lateral  and  waste- water  systems  for  8,(KX)  acres; 
Nelson  Reservoir  South  Main  Canal  with  a  capacity  of  250  second-feet  at  its  head; 
the  first  development  of  Nelson  Reservoir  to  store  23,000  acre-feet;  and  the  first  unit 
of  the  Nelson  Reserv^oir  South  Canal  lateral  svBtem  to  cover  10,000  acres. 

Work  under  construction  consists  of  building  two  piers  in  Dodson  Dam,  together 
with  the  installation  of  movable  crest  gates  and  service  bridge  on  this  dam;  the  ex- 
tension of  lateral  system,  including  structures,  under  the  Nelson  Reservoir  South  Canal 
system ;  the  building  of  telephone  lines  from  Nelson  Reservoir  to  Beaverton  and  from 
Paisley  to  Willow  Creek;  other  minor  extensions  of  lateral  P3^tems;  and  Sherburne 
Lakes  Reservoir  Dam. 

The  principal  features  remaining  to  be  completed  are:  Chinook  Division,  com- 
prising the  diversion  dam  and  the  North  and  South  Canals:  Nelson  Reservoir  to  its 
nnal  development;  Chain  Lakes  Reservoir;  Beaver  Creek  Reservoir  and  Canals;  the 
second  units  of  Bowdoin  and  Nelson  Reservoir  South  Canal  systems;  the  extension 
of  Vandalia  south  canal  and  lateral  system;  St.  Mary  Lake  and  Sherburne  Reser- 
voirs; the  second  pipe  line  across  St.  Mary  River  and  Halls  Coulee  crossing;  and  the 
second  barrel  of  tne  steel  flume  across  Spider  Lake  Coulee. 
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6T7MMABY  OF  QBNEBAL  DATA  FOB  MILK  BIVEB  PROJECT  TO  END 

OF  FISCAL  YEAH  1910. 

(Exclusive  of  St.  Mary  storage  unit.) 
Areas: 

Irrigable  acreage  when  project  is  complete 181, 000 

Public  land  entered  to  June  30,  1919 37, 948 

Public  land  withdrawn  on  June  30,  1919 22, 829 

State  land  unsold,  June  30,  1919 6,056 

Indian  land 28,000 

Private  land.  June  30,  1919 86, 168 

Acreage  service  could  have  supplied  in  season  of  1918 58, 000 

Estimated  acreage  service  can  supply  in  season  of  1919 58, 900 

Estimated  acreage  service  can  supply  in  season  of  1920 60, 000 

Acreage  irrigated  season  of  1918 24,  843 

Acreage  cropped  under  irrigation  season  of  1918 23,  800 

Acreage  dry  farmed  season  of  1918 3, 119 

Crops:  ~ 

Value  of  irrigated  crops,  season  of  1918 $408,  716. 00 

Value  of  irrigated  crops  per  acre  cropped $17. 17 

Value  of  dry-farmed  crops,  season  of  1918 $21, 619. 00 

Value  of  dry-farmed  crops,  per  acre  cropped $6. 93 

Finances: 

Net  construction  cost  to  June  30,  1919 $3, 307, 187. 32 

Per  cent  completed  on  June  30,  1919 46 

Appropriated  for  fiscal  year  1920 $128, 000. 00 

Estimated  per  cent  complete  by  June  30,  1920 48 

Proposed  appropriation  tor  fiscal  year  1921 $552, 000 

Estimated  per  cent  complete  by  June  30,  1921 53 

Appropriation  fiscal  y;ear  1919 $112, 000. 00 

Balance  1918  appropriation 6, 512. 09 

Increased  compensation 5,  728. 26 

Special  appropriation 1, 026. 61 

Increase  miscellaneous  collections 45, 088. 37 

Expenditures  chargeable  to  1919  appropriation:  ^^^'  ^^-  ^ 

Disbursements 125, 690. 65 

Transfers 12, 061. 35 

Current  liabilities 9,356.37 

Contingent  liabilities 3, 623. 55 

150,731.92 

Unincumbered  balance  on  July  1,1919 19, 623. 41 

Water  rental  charges: 

Accrued  to  June  30,  1919 46, 157.  71 

Collected  to  June  30,  1919 45, 576. 76 

Uncollected  on  June  30,  1919 580. 95 

Drainage: 

Estimated  acreage' damaged  by  seepage  to  June  30,  1919 1,  500 

ST.    MARY   STORAGE    UNIT. 

Finances: 

Net  construction  cost  to  June  30,  1919 $2,  541,  461. 60 

Per  cent  completed  on  June  30,  1919 78 

Appropriated  for  fiscal  year  1920 $106, 000. 00 

Estimated  per  cent  complete  by  June  30,  1920 81 

Proposed  appropriation  lor  fiscal  year  1921 $175, 000. 00 

Estimated  per  cent  complete  by  June  30,  1921 87 

Appropriation  fiscal  year  1919 $74, 000. 00 

Increased  compensation 4, 185, 40 

Increase  miscellaneous  collections 12, 671. 91 

Special  appropriation 604. 73 

Unexpended  balance  previous  appropriation 9, 403. 41 

$100,  865. 45 
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Expenditures  chargeable  to  1919  appropriation: 

Disbursements $90, 001. 63 

Transfers 7, 172. 92 

Current  liabilities 2, 515. 92 

Contingent  liabilities 319. 49 

$100, 009.  06 


Unincumbered  balance  on  July  1,  1919 856. 49 

CONSTRUCTION  DmEtlNG  FISCAL  YEAR. 
MILK   RIVER   PROJECT  DISTRIBUTION    UNITS. 

Chinook  division, — No  work  was  in  progress. 

Malta  division. — ^At  Dodson  diversion  dam  piers  were  constructed 
for  a  three-span  service  bridge,  which  was  erected,  and  permanent 
movable  crest  gates,  together  with  the  necessary  operating  machinery, 
were  attached  thereto. 

On  Dodson  North  and  South  Canal  several  checks  were  added.  A 
river  cut-off,  at  Point  of  Rocks,  mile  8,  was  constructed  in  an  attempt 
to  reduce  saturation  of  the  embankment  adjacent  to  the  Point  of 
Rocks  flume.  On  the  lateral  system  additional  metal  culverts, 
wooden  turnouts  and  checks,  and  measuring  devices  were  placed. 

On  Nelson  Reservoir  South  Canal  system  a  concrete  siphon  waa 
built  on  the  NS-25  lateral,  also  wooden  drops  and  other  small  struc- 
tures. NS-116-17  was  extended  by  contract,  and  NS-102  and 
NS-116  by  Government  forces. 

Glasgow  division. — ^At  Vandalia  diversion  dam  500  cubic  yards  of 
rock  paving  were  placed  for  protection  of  south  bank  below  the  dam. 

On  Vandalia  South  Canal  considerable  work  was  done  raising  the 
main  canal  and  lateral  banks,  and  a  few  wooden  checks,  turnouts, 
and  measuring  devices  were  built. 

ST.  MARY   STORAGE  UNIT. 

Sherburne  Lakes  Dam. — During  the  fall  of  1918  work  was  contin- 
ued by  Government  forces.  No  construction  work  was  done  during 
the  spring  of  1919  on  account  of  shortage  of  funds.  When  work  was 
suspended  the  dam,  with  the  exception  of  the  spillway  and  spillway 
channel,  had  been  completed  except  for  a  small  section  in  the  parapet 
wall  left  out  for  a  roadway,  a  small  amount  of  paving  close  to  the 
parapet  wall,  and  a  small  amount  of  earth  and  gravel  nil  back  of  the 
parapet  wall.  No  attempt  was  made  to  complete  the  spillway  crest 
or  spillway  channel  on  account  of  the  slide  of  the  north  hillside  adja- 
cent to  this  structure. 

SEEPAaE  AND  DRAINAGE. 

Seepage  is  showing  on  some  of  the  lands  adjacent  to  Nelson  Reser- 
voir aoout  8  miles  west  of  Saco,  on  lands  under  the  Dodson  South 
Canal  between  mile  13  and  mile  19  between  Wagner  and  Alkali 
Creek,  also  under  the  Dodson  South  Canal  at  about  mile  33,  near 
Strater,  and  under  the  Vandalia  South  Canal  at  about  mile  30. 
These  areas  will  doubtless  require  drainage  at  some  future  time  and 
data  are  being  collected  upon  which  drainage  systems  will  be  designed. 
Surface  waste  water  ditches  are  already  constructed  to  tap  practically 
each  farm. 
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OFEBATION  AND  ICAINTENANCB. 

From  July  1,  1918,  to  the  end  of  the  operating  season  the  delivery 
of  water  on  a  rental  basis  was  in  process  under  the  Dodson  North, 
Dodson  South,  Nelson  Reservoir  South,  and  Vandalia  South  Canals. 
A  severe  storm  occurred  in  the  vicinity  of  Glasgow  on  August  15, 
which  did  considerable  damage  to  the  Vandalia  South  Can^;  how- 
ever, the  storm  also  furnished  sufficient  moisture  to  tide  crops  over 
without  serious  inconvenience  imtil  repairs  were  made  in  this  canal. 

During  1919  all  the  above-mentioned  cands  were  also  operated 
for  deliverii^  water  on  a  water-rental  basis.  The  maximum  diversion 
at  Dodson  Dam  was  467  second-feet  on  May  18,  1919,  and  at  Van- 
dalia Dam  110  second-feet  on  June  11,  1919.  The  natural  supply 
of  the  Milk  River  was  augmented  throughout  the  period  covered  by 
this  report  by  a  supplemental  supply  from  the  St.  Mary  River, 
delivered  through  the  St.  Mary  Canal.  The  Dodson  South  Canal 
was  put  into  operation  on  April  3, 1919,  for  the  purpose  of  delivering 
storage  water  to  Nelson  Reservoir,  and  the  other  canals  were  put 
into  operation  as  required  for  delivery  of  water  to  irrigable  lands. 

Nelson  Reservoir  was  filled  to  capacity  in  September,  1918,  and 
again  in  May,  1919.  No  water  was  drawn  from  Nelson  Reservoir 
for  redi version  at  Vandalia  Dam  during  the  season  of  1918,  but 
beginning  June  10,  1919,  it  became  necessary  to  supplement  the 
natiu'al  flow  at  Vandalia  Dam  by  stored  water  from  Nelson  Reservoir. 

In.  addition  to  the  operation  mentioned  above,  St.  Mary  supple- 
mental water  was  delivered  to  the  private  canal  companies  on 
Chinook  division  at  the  headgates  of  the  following  canals:  Fort 
Belknap  Canal  &  Irrigation  CS.,  New  Harlem  Irrigation  Co.,  and 
Paradise  Valley  Ditch  &  Irrigation  Co.  It  was  foimd  that  the 
diversion  of  the  Fort  Belknap  Indian  Agency  Canal,  which  has  a 
right  onlv  to  the  natiu'al  flow  of  the  MUk  River,  was  encroaching  on 
the  supplemental  supply  of  St.  Mary  water  and  it  became  necessary 
to  request  the  Indian  authorities  to  decrease  their  diversion,  which 
reouest  was  promptly  complied  with. 

The  water-rental  rates  were  as  follows:  On  Chinook  division,  in 
1918,  50  cents  per  acre-foot  for  water  delivered  to  the  headworks  of 
the  private  canal  companies;  on  the  Malta  and  Glasgow  divisions, 
$1  per  acre-foot  for  water  delivered  on  or  before  June  20,  1918,  and 
$1.50  per  acre-foot  for  water  delivered  after  that  date;  in  1919, 
on  Chinook  division,  50  cents  per  acre-foot  for  water  delivered  to  the 
headworks  of  the  private  canal  companies;  on  Malta  and  Glasgow 
divisions,  for  water  delivered  to  obligated  lands  and  lands  subscribed 
to  the  Lower  Milk  River  Water  Users'  Association,  $1.50  per  acre-foot 
for  water  delivered  to  the  land  on  or  before  June  20,  1919,  and  $2 
per  acre-foot  for  water  delivered  after  that  date;  for  other  lands, 
$2  per  acre-foot  for  water  delivered  on  or  before  June  20,  1919,  and 
$2.75  per  acre-foot  for  water  delivered  after  that  date. 

Maintenance  work  was  carried  on  throughout  the  open  season 
although  the  greater  part  was  done  after  the  operating  season  in  the 
fall  and  prior  to  the  operating  season  in  the  spring.  This  largely 
comprisea  cleaning  laterals  of  silt  and  vegetation  and  the  repair  of 
various  structures.  Some  of  the  larger  items  were  repairs  to  People's 
Creek  Dyke,  repairs  of  earthwork  of  the  Vandalia  South  Canal  caused 
by  the  August  storm,  and  repairs  to  sluice  gates  on  Vandalia  Dam. 
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St  Mary  Canal. — ^During  the  season  of  1918,  the  St.  Marv  Canal 
was  operated  constantly  from  May  31  until  September  7.  A  maxi- 
mum head  of  405  second-feet  was  carried  and  a  total  of  56,380  acre- 
feet  were  delivered  to  the  North  Fork  of  the  Milk  River.  No  serious 
operation  difficulties  occurred  but  a  small  maintenance  crew  was 
employed  throughout  the  season  raising  canal  banks,  removing  slide 
material  from  me  canal  section,  pudoline  canal  banks  to  prevent 
excessive  leakage,  and  draining  canal  banks  to  prevent  sliding. 

Historical  review j  MUk  River  project. 


Item. 


Acreage  for  which  service  w  prepared  to 

supply  water 

Acreage  irrigated 

Hiles  of  canal  operated 

Water  diverted  (lus^feet ) 

Water  delivered  to  land  (acre-feet) 

Per  acre  of  land  irrigated  (acre-feet) 


1914 
13,440 

1915 

1916 
40,400 

1917 

1918 

40,000 

45.000 

58,600 

2,201 

4,192 

5,518 

11,058 

24,843 

53 

86 

184 

204 

275 

4,229 

13,041 

•61.534 

68,503 

•74.924 

1.780 

2.«84 

3.700 

11,195 

16.900 

0.80 

0.69 

0.67 

1.01 

0.68 

19191 


58.900 
26,000 
330 
78.000 
24,000 
0.90 


1  Estimated. 

*  33,040  acre-feet  of  water  diverted  delivered  for  storage  in  Nelson  Reservoir. 

•  Includea  water  for  Nelson  Reservoir. 

SBTTLBXBNT. 

The  project  has  not  been  formally  opened,  and  consequently  no 
lands  are  now  subject  to  entry.  There  nave  been  some  transfers  of 
deeded  lands  and  in  these  transfers  some  breaking  up  into  smaller 
units  was  accomplished. 

Three  Government  town  sites  have  been  opened  on  the  project,  one 
at  Vandalia  on  July  1,  1916,  but  no  lots  have  been  sold;  one  at  Zurich 
on  June  23,  1917,  when  41  lots  were  sold,  19  of  which  have  been  can- 
celed for  failure  to  make  payments;  one  at  Bowdoin  on  December  1 
and  3,  1917,  when  132  lots  were  solcl  on  the  days  of  sale  and  175  lots 
to  June  30,  1919. 

Settlement  data  of  irrigated  district^  Milk  River  project. 


Item. 


Total  number  of  farms  on  project  > 

Population  1 

N  umber  of  irrigated  farms  i 

Operated  by  owners  or  managers  ^ 

Operated  by  tenants  * ". 

Population  1 

Number  of  towns  I 

Population  1 

Total  population  on  farms  and  in  towns  ^. . . 

Number  of  public  schools  ^ 

Number  of  churches  1 

Number  of  banks  > 

Total  capital  stock 

Amount  of  deposits 

Number  of  depositors 


1915 

1916 

1917 
192 

1918 
217 

101 

155 

210 

430 

580 

688 

48 

64 

112 

184 

29 

37 

77 

140 

19 

27 

35 

44 

140 

193 

404 

600 

3 

5 

6 

9 

1,460 

4,500 

5,000 

6,000 

1,670 

4,930 

5,580 

6,688 

6 

14 

14 

18 

6 

14 

15 

18 

3 

7 

10 

15 

195,000 

1252,000 

1375.000 

1525,000 

$600,000 

$1,950,000 

13,238.000 

13,219.000 

1,800 

6,615 

9,156 

11,640 

1919 


S240 

«720 

•240 

^200 

S40 

•700 

10 

7,030 

7,750 

20 

18 

•23 

s $780,000 

> $5, 279, 730 

•  17,600 


>  Exclusive  of  Chinook  and  St.  Mary's  divisions. 
*  Estimated. 


s  Including  Chinook  division. 


PBINCIPAL  CBOPS. 

On  the  Malta  and  Glasgow  divisions  grain  occupied  35  per  cent, 
alfalfa  11  per  cent,  other  forage  crops  52  per  cent,  and  miscellaneous 
crops  2  per  cent  of  the  area  cropped  under  irrigation  in  1918. 

138554—19 12 
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Crop  report  of  irrigated  lands,  Milk  River  project,  Montana,  year  of  1918} 

(Exclusive  of  Chinook  division.) 


Irrigated  crop. 


Alfalfa 

Alfalfa  seed 

Bar*ey 

Com  flint 

Com  fodder 

Flax 

G  arc  en 

Hay« 

Oats 

Pasture 

Potatoes 

Rye 

Wheat 

Total  cropped  acreage 


Area 

(acres). 


2,006 

307 

60 

18 

023 

80 

11,432 

1,374 

2,105 

67 

30 

4,968 


23,800 


Unit  of 
yield. 


Ton 

Bushel... 

...do 

...do 

Ton , 

Bushel... 


Ton , 

Bushel... 


Bushel.. 
...do...., 


.do..... 


Tota: 


Yields. 


Total. 


6,843 

10 

4,226 

33 
1,288 


6,293 
28,463 


7,062 

490 

44,879 

and  average 


Average 
per  acre. 


2.2 

lao 

13.8 

1&2 

1.9 

2.1 


0.6 
20.7 


105.0 

1&6 

9.0 


Values. 


Per  unit 
of  yield. 


S18.00 

15.00 

.65 

1.60 

15.00 

3.20 


24.00 
.66 


1.20 
1.30 
L93 


Total. 


8106,174 

160 

2,746 

1,347 

496 

4,121 

3,082 

151,032 

18,501 

26,340 

8,474 

637 

86,617 


408,716 


Per  acre. 


$39.00 

160.00 

8.94 

22.84 

2&28 

6.61 

104.47 
13.21 
13.47 
12.00 

196.64 
21.23 
17.43 


17.17 


Areas. 

Acres. 

Fanns. 

Percent 

of 
project. 

Irrigated,  no  crop: 

T^ew  alfalfa 

1,211 
168 

Irrigable  area  farms  reported 

Irrigated  area  farms  reported:  Un- 
der rental  contracts 

36,768 
34,843 
28,800 

184 
184 
184 

19.7 

Less  duplicated  areas 

13.2 

Cropped  area  farms  reported: 
Irrigated 

Total  irrigated  acreage; 

94,843 

18.2 

>  106  farms  more  than  60  per  cent  irrigated:  76  farms  less  than  60  per  cent  irrigated. 
*  Native  blue  Joint  hay,  97  per  cent;  grain  hay,  3  per  cent. 

Crop  report  of  lands,  dry  farmed,  Milk  River  project,  Montana,  year  of  1918} 

(Exclusive  of  Chinook  division.) 


Axea 

(acres). 

■ 

71 

68 

5 

51 

6 

520 

480 

4 

1,905 

Unit  of 
yield. 

Yields. 

Values. 

Crop. 

Total. 

Average 
peracre. 

Per  unit 
of  yield. 

Total. 

Per  acre. 

Alfalfa 

Ton 

Bushel.... 

Ton 

Bushel 

86 

100 

6 

166 

1.2 
1.5 
1.0 
3.2 

(18.00 

.05 

15.00 

3.20 

81,648 

66 

75 

531 

510 

8,016 

821 

840 

9,213 

821.30 

Bar  ey 

.96 

Com  iodder 

15.00 

Flax 

10.41 

Garcen 

86.00 

Hay* 

Ton 

Bushel.... 

...do 

...do 

Total 

334 
1,263 

700 
4,774 

and  average 

.6 

2.6 

175.0 

2.5 

J 

24.00 

.66 

1.20 

1.93 

15.41 

"*•  J  ....................... 

Oats 

1.68 

Potatoes 

210.00 

Wheat 

4.84 

Total  cropped  acreage. 

3,119 

21,619 

6.93 

Fall  plowed , 
Total. 


767 


3,886 


Areas. 


Irrigable  area  farms  reported . 
Cropped  area  farms  reported . 


Acres. 

1 

Farms. 

Percent 

of 
project. 

1 

1       6.197 
3,119 

33 
33 

2.9 
1.7 

^  33  farms  dry  farmed .    The  greater  part  of  these  crops  grown  on  land  inundated  by  spring  floods. 
*  Native  blue  Joint,  88  per  cent:  grain  hay,  12  per  cent. 


MONTANA,  MILK  BIYEB  PROJECT. 


179 


FINANCIAL  STATEMENT. 


CouiemMed  hakaan  aftatf,  JtfOl  B!m)er  projeet  (exebcMe  of  St.  Mary  ttange  wnl)  to  Jtau 

30,t§19, 

Caah 93,fl07.4S 

invoitmyor  materials  and  aoppttMi  band 19,881 74 

Aooounts  reodvsb  e 2,975.82 

Construction  work  contracted 5,  lflO.55 

O  ross  construction  cost S3, 384 ,  147. 37 

Less  construction  revenue  earnings 876,998.22 

Less  cost  adjustments >  38. 17 

76,9fla05 

Net  oonstmotion  49ost 3,307,187.32 


Accounts  payable 9,886.42 

Continfl^ent  Ob  igatlons 7,757.98 

Collections  and  oontraets  of  speeillo  amrants  Ibr  repayments  to  redamatlan  toad 27,218.87 

Ca^tai  inyestment: 

Diabursemsot,  transfer  And  JMf  construction,  vouchers  received SS,  448, 55&  50 

Collection  transfer,  refund  and  jafait  construction,  voudwrs  Issued 155, 623. 91 

N>t  investment 3,202,931.50 

Featun  909t$  of  MUk  River  project  {exektaive  of  St.  Mary  stcfroffeunil). 


Principal  features. 


n* 


Kxamination  and  surveys: 

Chinook  division , 

Malta  division 

Glasgow  division 


Storaf^  system: 

Beaver  Reservoir. 

Chain  Lakes 

Nelson  Res^roir. 


Canal  8vstem: 

Bowddn 

Chinook  diversion  (from  ililk  River). 

Chinook  Can  als 

DoJson  diversion 

Doison  North  Canal 

Dodson  South  Canal 

Nelson  Reservoir , 

Vandalla  diversion  (tram  Milk  River) . 
Vandalia  South  Canal 


Lateral  s^'stem: 

Rowdoin  laterals , 

Poison  North  Uterals 

Do.ison  South  literals , 

Nelson  Reservoir  South  laterals. 
Vandalla  South  laterals 


Dralnaee  svstem: 

Do  ison  South  s"stem . . . 
Nelson  Reservoir  South 


Flood  protection: 

Doison  Sotirh  system . . 
Vandalia  South  system 


Fiscal  x-ear 
1919. 


84.357.45 
4,258.43 
1,287.47 


9,903.35 


1.915.62 

5,476.03 

13,278.30 


20,669.95 


51.31 


408.20 
38,435.74 

174, 31 
3,361.20 

402.51 
4, 573. 83 

743.23 


Total  to  June 
30, 1919. 


$56,327.65 
54,070.19 
16,346.80 


125,744.64 


1,915.62 

5,476.03 

67,457.20 


74,848.86 


62,748  06 
699.76 
4.788.86 
354,012.09 
208,748.37 
685,679.09 
124,028.70 
447,153.69 
407,419.97 


48.240.33 


262.51 
744. 24 

2,215.89 
21,452.63 

1,750.62 


29, 455. 89 


68.46 
833.78 


902.24 


2,400.11 


2,400.11 


2,295,278.59 


62,331.67 
113,960.40 
138,330.88 
224,275  25 
114,422.71 


653,320.91 


208.99 
843.18 


1,052.17 


36,475.09 
1,432.85 


37,907.94 


>  Contra  entry. 
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Feature  coats  of  Milk  River  project  (excltLtive  of  St.  Mary  storage  unit)— Contd. 


Principal  featnrw. 


Irrigated  lands  (farm  units) : 

MowJola 

Do  Ison  North 

Do  Ison  South 

Nelson  Ueservob"  l^outh . 
Vanrtalla  South 


Fiscal  year 
1919. 


10.03 

375. 14 

36.89 


Pormaneiit  improvements: 

Doison  Dam 

Was;ner  operation  an d  maintenance  camp , 

Malta  pro  ect  hoid(iuarters,  bulliings  and  grounds. 

S  ico  operation  an i  maintenance  camp 

Haisie/  operation  and  miintenance  camp 


Telephone  svstem: 
Malta...' 


Saco 

Glasgow. 


Operation  and  maintenance  during  construction  (water  rental). 

Total  cost  of  construction  features .•. 

Plant  accounts:  Un  iistributed  clearing  accounts 

Cross  construction  cost 


I.«e3s  re  .'enues  eirnol  during  construction  period; 

Rental  of  hull iings 

Rental  of  «;ra«nJ5  and  f-u'ming  lands 

Rental  of  irrigation  water 

("on tractor'.s  freight  refunds 

Other  re  .enues,  uncla.ssi  led 

Pro  It  on  f  irmhic;  ooerations 

Loss  on  hospital  operations 


422.06 


9. 35 

10. 48 

MTO.?.") 

?,  .516.  .52 

1,077.45 


4, 784.  55 


1336.42 
6,069.48 
4,466.17 


10, 199. 23 


33, 779.  .S;) 


157,757.51 


157.757.51 


Total. 


Nat  oU  of  ci:utruction  of  project  (cKciuslve  of  St.  Mary  storage  unit). 


211.09 

4,318.18 

21,549.55 

»«612.68 

9.92 

62.41 

» 808. 87 


24,729.63 


Total  to  June 
30, 1910. 


941.45 
3,756.78 
8,674.51 
1,094.27 
1,716,51 


16, 183. 47 


161.49 

4,303.71 

15.302.34 

2,533.77 

2,421.22 


24,722.53 


5, 032. 90 
6,069.48 
4,406.17 


15,568.56 


120,641.48 

3,365,269!^i3 

18,878.24 


133,027.88 


3,384,147.37 


2.721.32 

8, 629. 80 

16, 157. 71 

18,796.03 

093..'»l 

62.44 

»  100. 61 


76,960.05 


3,307,187.32 


1  Contra  entry. 


<  Decrease  due  to  adjustment  in  this  account. 


Statement  of  cost  by  calendar  years ,  Milk  River  project  (exclusive  of  St.  Mary  storage  unit). 


Construction. 


Year  ending  Dec.  31— 

1907 

'    1908 

;    1909 

.    1910 

1911 

1912 

1913 

1914 , 

1915 

1916 

1917 

1918 

January  to  June  30, 1919. 


$86,882.22 
105,749.06 
222,954.92 
151,767.51 

66, 913. 43 
162,820.25 
761, 123. 58 
671,222.04 
332,4»3.85 
245, 157. 83 
217,036.13 
173, 8*^8. 45 

44,678.38 


Subtotal j      3,244,627.65 

Phint  and  clearing  accounts  on  June  30, 1919 18. 878. 24 


Total 3,263,505.89 


Operation  and 
maintenance 
during  con- 
struction. 


96,379.82 

16,957.99 

13, 449. 85 

4,.%9.62 

5,789.97 

9, 278. 53 

15,337.13 

28, 533. 61 

20,544.96 


I 


120,641.48 


Total  cost. 


186,882.22 
105,749.06 
222,954.92 
153,767.51 

73,293.25 
179,778.24 
774,573.43 
675,591.66 
338,273.82 
254,436.36 
232,373.26 
202,372.06 

65,223.34 


3,365,269.13 
18, 878. 24 


3,384,147.37 
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Statement  of  cost  by  fiscal  years,  MUk  River  project  {exclusive  of  St,  Mary  storage  unit) 


Construction. 


Year  ending  June  30— 

190S 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 

Sub  total 

Plant  and  clearing  accounts  to  June  30, 1919 

Total 


Op«atian  and 
maintenance 
.  durint;  con- 
struction. 


192,919.05 
193,342.45 
216,605.81 
91,413.95 
62,418.44 
444,475.39 
713,312.38 
610,628.95 
241,813.93 
239,433.75 
206,285.84 
123,977.71 


3,244,627.66 
18,878.24 


3,263,505.89 


$2,723.61 

13,202.49 

19,720.21 

3,147.58 

4,541.06 

7,680.24 

10,282.74 

25,563.73 

33,779.80 


120,641.48 


Total  cost. 


192,919.05 
193,342.45 
216,605.81 
94,137.56 
75,620.93 
464,195.60 
716, 450. «» 
621,170.07 
»9,949.ir 
249,716.49* 
233,849.57 
157,757.51 


3,365,209.13 
18,878.24 


3,384,147.37 


Estimated  cost  of  contemplated  work,  Milk  River  project,  duHng  fiscal  year  1920. 


Examination  and  snrveys: 

Hydrometry 

Investigations 


St(H^(;e  system: 

Chain  Lakes  Reservoir. 

Nelson  Reservoir 

Beaver  Creek  Reservoir. 


Sub- 
feature. 


$10,000 
1,600 


3,700 
400 
TOO 


Canal  system: 

Diversion  dams. 
Canals 


Structures.. 
Equipment. 


Lateral  system: 

Laterals  and  waste-water  ditches 

Structures 

Equipment 


Drainage  system  surveys 

Flood  protection 

Farm  units 

Permanent  improvements 

Operation  and  maintenance,  water  rentals. 
R^mbursable  accounts 


Total. 


1,000 
4,200 
4,800 
1,400 


36,500 

8,000 

800 


Principal 
feature. 


$11,600 


4,800 


11,409 


45,300 

3,900 

200 

1,000 

1,800 

76,500 
2,500 


159,000 


Condensed  balance  sheet,  St.  Mary  storage  unit,  June  30,  1919. 


Inventory  of  stock  on  hand 

Undehvered  orders 

Accounts  receivable 

Gross  constructiou  cost 

Less  construction  revenue  earnings. 


$2,571,327.30 
29,865.70 


Net  construction  cost 


Accounts  pavable 

Contingent  obligations 

Capital  investment: 

Disbursement,  transfer,  and  joint  construction  vouchers  received. , 
Collection,  transfer,  refund,  and  joint  construction  vouchers  issued. . 

Net  investment 


2,696,879.42 
134,175.64 


$31,314.71 
319.49' 
2,634.84 


2,541,461.60 


12,706,87 
819. 4» 


2, 662, 708. 7f 


182       EIGHTEENTH  ANNUAL  REFOBT  OF  RECLAMATION  SERVICE. 


Feature  costs  of  St.  Mary  storage  unit  to  June  30 j  1919. 


Principal  features. 


Examinatlcn  and  surveys. 

Storage  system: 

8t.  Mary  Lakes  Reservoir,  surveyinK,  testing,  etc.. 
Sherburne  Lakes  Reservoir,  survesnng,  testing,  etc. 

Sherburne  Lakes  Dam 

Sherburne  Lakes  s  plllway 

Sherburne  Lakes  outlet 

Sherburne  Lakes  north  hUlside  slide 

Sherburne  Lakes,  Altyn  trail 

Sherburne  Lakes  spillway  timber  flume 


Canal  system: 

Preliminary  and  general  work 

St.  Mary  Canal 

Kennedy  Creek  crosslni; 

Diversirn  dam  and  headworks 

Diversim  dam,  Swiftcurrent  Creek... 
Bridges,  highways  across  main  canal . 

Control  check  gate,  statlrn  615-20 

Control  check  gate,  station  91 

DroPS. 


Kennedy  Creek  control  check  and  sluice  gates. 

Wasteway  sluice  gate,  station  884 

Culvert,  rowell  Creek  crossing 

Culvwt,eaBt«f€ow  Creek 

Culvert,  Cow  Creek 

Spider  Lake  Coulee  flume 

Siphon,  St.  Mary  River  crossing 

Siphon,  Halls  Coulee  crossing 

Road,  along  St.  Mary  Canal 

Kennedy  Creek  bridge 


Flood  protection: 

Kennedy  Creek  dikes 

Earth  duces,  stations  372  and  880. 


Permanent  improvements: 

Road,  Browning  to  St.  Mary,  camp  No.  9. 
Road,  Pabb  to Cardst'^n, Canada. 


Roadj  Babb  to  Canadian  boundary 

Road,  Pabb  to  Glacier  Park  boundary. 
Road,  St.  Mary  Challet  to  Babb,  Mont. 

Ofllce  buildinc,  camn  No.  9 

Cottages  (4),  camn  No.  9 

"Water  system,  camn  No.  9 

Gravelinc  Swiftcurrent  Canyrn  road. . . 
Steel  bridge,  St.  Mary  River  crossing. .. 

Steel  bridge,  camT)  No.  2 

Headqnarters'  offlce  building  (vault)... 

Headquarters'  cottages  (3) 

Headquarters'  ofllco,  other  than  vault. . 


Telephone  system: 

Completed  work 

Line  along  St.  Mary  Canal . 


Operation  and  maintenance,  during  construction,  water^ental  basis . 

Total  cost  of  construction  features 

Balance  in  nlant  aoounts 

Undistributed  dearmg  accounts 


Fiscal  year 
1919. 


$1,768.07 


281.40 

49,023.26 

30,209.02 

4,072.90 

8,885.47 

3.64 

216.24 


93,691.83 


849.08 


14.79 


>7.77 


U.42 


Total  to  June 
30, 1919. 


137.46 

»8.67 

442.72 

247.77 


1,109.47 


Gross  construction  cost  to  June  30, 1919 

Less  revenues  earned  during  construction  period: 

Rental  of  building 

Rental  of  tele^h^nos  and  tolls 

Contractors  freight  refunds 

Other  revenue,  unclassified 

Profit  on  hospital  operation 

Other  profits  on  operations,  unclassified 


Net  cost  of  construction  of  project,  to  June  30, 1919. 


6.00 

M6.00 

.76 

l,0m.S5 

1,446.04 

116.74 


2,033.09 


400.35 


400.35 


2?, 724. 11 


122,376.92 


122,376.92 


U,  547. 21 

2.75 

110.58 


249.81 
2,4P3.77 


1,152.54 


$52,107.60 


38,797.87 

13,210.92 

310,820.70 

258,311.23 

158,900.54 

11,370.48 

327.50 

216.24 


791,400.83 


133,729.25 

741,606.94 

30,146.47 

51,933.04 

84, 849. f 6 

9,915.80 
12,885.77 

8,085.30 
85,880.66 
13,727.87 
11,100.46 

7,588.47 
10,443.86 

6,183.38 

36,623.20 

116,642.13 

46,044.19 

3,621.21 

2,183.66 


1,416,980.97 


18,9H).ll 
1,225.79 


19,785.90 


45,898.87 
6,685.12 
1,140.92 

46,268.55 
1,676.46 
1,373.66 
3,974.10 
6,349.37 

11,723.81 

34,499.42 

5,723.19 

1,080.56 

1,446.04 

116.74 


165,851.78 


11,889.90 
4,128.40 


16,018.30 


42,974.21 


2,505;a9.35 
62,732.05 
13,355.90 


2,571,327.30 


18,112.07 

689.16 

6,793.01 

18.25 

1,453.64 

2,799.58 


29, 8  5. 70 


121,224.38  I        2,541,461.60 


1  Deduct. 

Note.— No  work  actuallv  done  on  canal  system;  on  graveling  Swiftcurrent  Canyon  roed,  steel  bridge— St. 
Mary  River  crossing,  steel  Drivlcre  -cam  o  Sn.  2,  under  permanent  improvements;  nor  on  telephone  system. 
Cost  for  year  represents  cost  adjustments  only. 
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Cost  statement,  by  calendar  years,  St.  Mary  storage  unit. 


Year  ending  Dec.  31-— 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

January  to  June  30, 1919 

Babtotal 

Plant  aoeonnts 

Clearing  accounts 

Total 


Construction. 


$197,453.38 

20,678.27 

28,833.80 

20,652.46 

138,141.58 

210,408.71 

544,384.54 

738,594.00 

206,227.42 

218,760.02 

117,111.65 

21,150.23 


2,462,265.14 
52,732.05 
13,355.90 


2,528,353.09 


Operation  and 

n^aintenance 

during  con- 

stnicttcn. 


88,371.75 

12,914.11 

17,152.30 

9,533.05 


42,974.21 


Total  cost. 


$197,458.33 

20,578.27 

28,833.80 

20,652.46 

188,141.53 

210,408.71 

544,381.54 

738,564.09 

209,599.17 

231,673.18 

184,268.95 

80,683.28 


2,506,239.35 
52,732.06 
13,355.90 


2,571,327.80 


Cost  Statement,  by  fiscal  years,  St  Mary  storage  unit. 


Year  ending  June  30— 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1910 


Subtotal.... 
Plant  acoounta... 
Clearing  accounts. 


Total 2,528,358.09 


Constnictlon. 


$172, 

25, 

30, 
176, 
296, 
808, 
406, 
193, 
193, 

99. 


506.63 
143.75 
360.09 
178.  T9 
434.90 
585.45 
911.39 
273.43 
831.86 
433.50 
S57.45 
652.81 


2, 462,365. 14 
53,732.05 
13,355.90 


Operation  and 

maintenance 

durta»can- 

struciion. 


$15,960.32 
^8, 543. 83 
12,833.61 
22,724.11 


42,974.21 


Total  cost. 


$172,596.63 

32,113.75 

26,369.09 

25, 17a  79 

30,424.90 

176,585.45 

296,911.39 

806,273.43 

422,792.18 

184,895.76 

206,691.06 

122,376.92 


2,505,239.35 
52,732.05 
13,355.90 


2,571,327.30 


1  Deduct. 


Estimated  cost  of  eorUemplated  work,  St.  Mary  storage  unit,  during  fiscal  year  19t0. 


Fxamination  and  surveys 

Storage  system:  Sherburne  Lakes  dasi  and  reservoir, 
ranalsysteni: 

SpMer  <^ou'ee  flume. 

Removal  of  sides  and  leakage  prevention 


Permanent  improvements 

Operation  and  maintenance,  water  rentals . 
Reimbursable  accounts 


Total. 


Sub- 
feature. 


$25,000 

28,500 


Principal 
feature. 


$1,600 
6,500 


53,500 

1,000 

12,000 

4X) 

75,000 


MOVTAITA,  SUIT  BIVEB  PBOJEGT. 

Geo.  O.  Ranford,  project  manager,  Fort  Shaw,  Mont. 

LOCATION. 

Conn  ties:  Cascade,  Chouteau,  Lewis  and  Clark,  Teton. 

Townships:  20  to  25  N.,  Re.  6  E.  to  8  W.,  Montana  meridian. 

Railroads:  Chicsgo,  Milwaukee  &  St.  Paul;  Great  Northern. 

Railroad  stations  and  estimated  population  June  30,  1919:  Ashuelot;^  Bole.  70; 
Cordova; »  Dracut;  *  Fairfield,  150;  Fort  Shaw,  50;  Gilman,  200;  Power,  100;  Rieb- 
ling;  ^  Si  rams,  150;  Sloan;  ^  Sun  River,  65;  Vaughn.^ 

WATER  STTPPLY. 

Source  of  water  supply:  Sun  River  and  tributaries,  Deep  Creek,  Bowl  Creek,  and 
Basin  Creek. 

Area  of  drainage  basins:  Sun  River,  1,070  saiiare  miles;  Deep  Creek,  260  square 
miles;  Bowl  Creek,  9  square  miles;  Basin  Creek,  15  square  miles. 

Annual  run-off  in  acre-feet:  North  Fork  of  Sun  River,  near  Augusta,  1905-1915,  and 
at  Sun  River  Diversion  IHun,  1916-1918,  maximum,  1,127,400;  minimum,  375,700; 
mean,  679,400.  Willow  Creek,  near  Augusta,  1906-1918,  maximum,  42,460;  minimum, 
8,070;  mean,  23,000.  Sun  River,  at  Sun  River,  1905-1912,  and  at  Fort  Shaw,  1913- 
1918,  maximum,  1,289,000;  minimum,  429,550;  mean,  911,200.  South  Fork  of  Sun 
Ri^er,  near  Augusta,  1905-1918,  maximum,  159,735;  minimum,  28,027;  mean,  83,600. 

AaBICXTLTTJBAL  AND  CUMATIC  CONBITIOK8. 

Area  for  which  service  is  prepared  to  supply  water  season  of  1919:  40,057  acres. 

Area  under  water-right  application  season  of  1919:  11,933  acres. 

Area  under  rental  contracts  season  of  1918:  12,580  acres. 

Area  having  vested  water  riehts:  145.3  acres. 

Length  of  irrigation  season.  May  1 -October  10:  163  days. 

Average  elevation  of  irrigable  area:  3,700  feet  above  sea  level. 

Rainfall  on  irrigable  area:  For  31  years,  average  11.05  inches;  1918,  7.07  inches. 

Range  of  temperature  on  irrigable  area:  —40°  to  100°  F. 

Character  of  soil  of  irrigable  area:  Sandv  loam,  clay,  adobe,  and  alluvium. 

Principal  products:  Hay,  grain,  vegetables,  live  stock,  and  dairy  products. 

Principal  markets:  Great  Falls,  Seattle,  St.  Paul,  Minneapolis,  and  Chicago. 

LANDS  OPENED  FOB  IBBIGATION. 

Dates  of  public  notices:  March  26, 1908;  November  19, 1910;  March  28, 1911 ;  March 
2  and  July  13, 1912;  June  23, 1913;  September  24, 1914;  March  20  and  March  26, 1915; 
January  15,  1916;  March  14,  1917;  March  22,  1918;  and  April  29,  1919. 

Location  of  lands  opened:  Tps.  20  and  21  N.,  Rs.  1  to  3  W.,  Montana  meridian. 

Limit  of  area  of  farm  units:  160 .acres. 

Duty  of  water:  2  acre-feet  per  acre  at  the  farm. 

Building  charge  per  acre  of  irrigable  land:  $30  to  $36. 

Annual  operation  and  maintenance  charj^e:  For  the  irrigation  years  1918  and  1919, 
$1.70  per  acre  of  irrigable  land,  entitling  the  water  user  to  1}  acre-feet  of  water  per 
irrigable  acre,  with  an  additional  chai^  of  50  cents  for  each  additional  foot  of  water 

CHBONOLOaiCAL  8T7KMABY. 

Reconnoissance  made  and  preliminary  surveys  begun  in  1905. 

Construction  recommended  by  board  of  engineers  February  13,  1906. 

Construction  authorized  by  Secretary  February  26,  1906. 

Fort  Shaw  Main  Canal  completed  July,  1908. 

First  irrigation  by  Reclamation  Service  season  of  1909. 

Fort  Shaw  unit  completed  December,  1909. 

Willow  Creek  Dam  completed,  present  development  November  7,  1911. 

Sun  River  Diversion  Dam  completed  March,  1915. 

First  irrigation  of  north  side  lands  season  of  1919. 

Entire  project  44.2  per  cent  completed  June  30,  1919. 


1  Less  than  25 
184 
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IBBiaATION  PLAN. 

The  irrigation  plan  of  the  Sun  River  project,  so  far  approved,  provides  for  the  storage 
of  water  in  Sun  Kiver  storage  reservoir  on  the  North  Fork  of  Sun  River,  in  the  Willow 
Creek  Reservoir  on  Willow  Creek,  and  in  Pishkun  Reservoir  north  of  Sun  River;  the 
diversion  of  water  from  the  North  Fork  of  Sun  River  through  a  supply  canal  for  the 
Pishkun  Reservoir;  the  diversion  of  water  from  Sun  River,  supplemented  by  stored 
waters  released  from  Sun  River  storage  and  Willow  Creek  Itoservoir,  into  a  canal 
svstem  watering  lands  mainly  in  the  abandoned  Fort  Shaw  Military  Reservation;  and 
the  diversion  of  water  from  Pishkun  Reservoir  into  the  Sun  River  Slope  Canal,  supply- 
ing water  for  lands  on  the  north  side  of  Sun  River. 

Possible  future  development  may  include  the  diversion  of  water  from  Bowl  and 
Basin  Creeks,  tributaries  of  Flathead  River,  across  the  Continental  Divide  to  Sun 
River  drainas^;  the  diversion  of  water  from  the  North  Fork  of  Sun  River  into  a  supply 
cuud  for  Willow  Creek  Reservoir;  the  diversion  of  flood  waters  from  Deep  Creek  into 
Pishkun  Reservoir;  the  construction  of  a  reservoir  on  Muddy  Creek  and  of  a  canal 
system  leading  therefrom  for  the  irrigation  of  lands  lying  on  the  north  side  of  Sun 
Kiverinthevicinityof  Vaughn  and  Manchester;  the  storage  of  water  in  Benton  Lake 
Reservoir  for  the  irri^tion  of  lands  lying  north  of  Great  Falls;  and  the  diversion  of 
water  from  the  Sun  River  for  the  irrigation  of  lands  lying  west  of  Great  Falls. 

The  United  States  claims  all  waste,  seepage,  unappropriated,  spring,  and  perco- 
lating water  arising  within  the  project  and  proposes  to  use  such  water  m  connection 
therewith. 

The  Fort  Shaw  division  and  the  Willow  Creek  Reservoir  (first  development  16,640 
acre-feet)  have  been  completed.  The  Pishkun  Canal  (first  development  of  1,000 
second-feet)  and  the  Sun  Kiver  Slope  ("anal  (first  development  of  500  second-feet)  have 
been  completed,  but  require  further  puddling  to  prevent  leakage.  The  Greenfields 
Canal  (first  development  500  second-feet)  has  been  completed  except  the  lining  with 
concrete  of  about  900  linear  feet.  The  Greenfields  South  and  Mill  Coulee  Canals 
have  been  excavated.  The  lateral  system  for  about  25,000  acres  in  the  first  unit  of 
the  Greenfields  division  has  been  completed,  but  requires  the  addition  of  structures 
and  minor  lateral  extensions  to  provide  deliveries  to  unentered  public,  private,  and 
State  lands. 

8T7MMABY  OF  GENERAL  DATA  FOR  8T7K  BIVEB  PROJECT  TO  END 

OF  FISCAL  YEAR  1919. 

Areas: 

Irrigable  acreage  when  project  is  complete 174, 620 

Public  land  entered  to  June  30,  1919 55, 641 

Public  land  oi)en  to  entry  on  June  30,  1919 437 

Public  land  withdrawn  on  June  30,  1919 39, 626 

,  State  land  June  30,  1919 12,034 

Railroad  land  June  30,  1919 260 

Private  land  June  30, 1919 66, 622 

Acreage  service  could  have  supplied  in  season  of  1919 40, 057 

Estimated  acreage  service  can  supply  in  season  of  1920 40, 057 

Acreage  irrigated  season  of  1918 7, 569 

Acreage  cropped  under  irrigation  season  of  1918  * 7, 832 

Acreage  dry  farmed  season  of  1918 109 

Crops: 

Value  of  irrigated  crops  season  of  1918 $245, 852. 00 

Value  of  irrigated  crops  per  acre  cropped $31. 39 

Value  of  dry  farmed  crops  season  of  1918 |1, 998. 48 

Value  of  dry  farmed  crops  per  acre  cropped $18.  33 

Finances: 

Net  construction  cost  to  June  30,  1919 |3, 729, 074. 91 

Per  cent  completed  on  June  30,  1919 44.  2 

Appropriated  for  fiscal  year  1920 $141, 000.  00 

Estimated  per  cent  complete  by  June  30,  1920 46. 0 

Proposed  appropriation  for  fiscal  year  1921 148, 000 

Estimated  p«r  cent  complete  by  June  30,  1921 47. 5 

Announced  construction  charges  per  acre $30  and  $36 


1  Acreage  cropped  on  187  (arms  asing  water,  seison  of  1918,  of  which  TiSiiS  acres  were  irrigated;  11 
acres  were  irii^ated  other  than  farms,  mikin?  a  total  of  7,599  acres  irrigated  on  project.  Value  of  crops 
on  above  187  farms  Is  on  a  cropped  area  of  7,832  acres. 
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Finances — Continued . 

Appropriation  fiscal  year  1919 $222, 000. 00 

Cfuriea  over  from  fiscal  year  1916  appropriation 100, 000. 00 

Increase  under  10  per  cent  provision 22, 200. 00 

Increase  miscellaneous  collections 12, 241. 85 

Special  appropriation 467. 12 

Appropriation  for  incraased  compensation 14, 480. 45 

$371, 389. 42 

Expenditures  chargeable  to  1919  appropriation: 

Disbursements 296, 959. 19 

Transfers 29, 958. 09 

Current  liabilities 25, 827. 60 

Contingent  liabilities 975. 10 

353,  m.  98 

Unencumbered  balance  on  July  1,  1919 17, 669. 44 

Repavments: 

Value  of  construction  water-right  contracts 395, 799. 35 

Construction  charges: 

Accrued  to  June  30,  1919 115, 328. 60 

Collected  to  June  30,  1919 HI,  951. 14 

Uncollected  on  June  30,  1919 3, 377. 46 

Operation  and  maintenance  charges  (public  notice) : 

Accrued  to  June  30,  1919 81, 39L  94 

Collected  to  June  30,  -1919 75, 609. 14 

Uncollected  on  June  30,  1919 5, 882. 80 

Water-rental  charges: 

Accrued  to  June  30,  1919 1, 478. 50 

Collected  to  June  30,  1919 1, 223. 60 

Uncollected  on  June  30,  1919 255. 00 

Drainage:  Estimated  acreage  damaged  by  seepage  to  June  30,  1919. . .  22. 60 

CON8TBUCTION  DU&ING  FISCAL  YSAB. 

At  the  beginning  of  the  fiscal  year  work  was  in  progress  on  the 
securing  and  delivery  of  gravel  and  sand  for  the  concrete  lining  of 
the  Greenfields  Canal  and  on  the  completion  by  Government  forces 
of  the  construction  of  structures  in  the  Greennelds  division  imder 
suspended  contract  No.  649. 

cforth  Side  Canal  system. — Immediately  after  the  b^inning  of  the 
fiscal  year  when  fimds  became  available,  active  work  on  the  concrete 
lining  of  portions  of  the  Greenfields  Canal  was  commenced.  Poor 
progress  was  made  during  the  first  half  of  the  fiscal  year,  due  to  the 
mabiUty  to  secure  a  sufficient  supply  of  labor.  During  the  latter 
part  of  the  fiscal  year  labor  conditions  as  regards  supply  and  quality 
were  somewhat  improved,  and  the  work  was  completed  in  May,  1919. 
On  account  of  lack  of  sufficient  funds  about  500  linear  feet  of  canal 
lining  were  temporarily  eliminated,  but  developments  after  water 
was  turned  into  the  canal  made  it  apparent  that  not  only  would  this 
section  require  lining  as  soon  as  conditions  will  permit,  but  that  it 
will  have  to  be  extended  to  cover  about  900  linear  feet. 

The  priming  and  puddling  of  the  North  Side  Canal  system  and 
construction  of  operation  road  were  continued  with  what  funds  were 
available.     The  limited  amoimt  of  water  that  could  be  nm  in  the 
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canal  prior  to  the  completion  of  the  concrete  lining  of  the  Greenfields 
Canal  was  not  sufficient  to  render  sluicing  for  puddling  purposes 
practicable,  so  this  work  was  discontinued.  The  construction  of  op- 
eration roads  was  continued  at  intermittent  intervals  as  a  force 
bec-ame  available. 

Work  on  the  construction  of  structures  to  permit  the  utilization 
of  Elbow  Coulee  as  a  wasteway  channel  was  be^im  early  in  the  fiscal 
year  but  on  account  of  the  shortage  of  labor  the  progress  made  was 
very  poor.  In  the  spring  of  1919  the  work  was  resumed,  but  on  ac- 
count of  the  necessity  of  reducing  expenditures  was  discontinued 
before  much  was  accomplished. 

Lateral  system. — ^Work  on  the  completion  by  Government  forces  of 
suspended  contract  No.  649  was  continued  and  was  completed  in 
December,  1918,  although  the  accoimts  of  the  contractor  nave  not 
yet  been  settled.  The  completion  of  this  work  permits  the  delivery 
of  water  to  the  lands  in  the  first  unit  of  the  Greenfields  division. 

Permanent  improvements. — ^A  contract  was  let  to  Chapman  &  Wil- 
kinson, of  Simms,  Mont.,  for  the  erection  of  a  cottage,  office,  lodging 
house,  parage,  and  stable  at  Fairfield,  Mont.,  to  serve  as  operation 
and  mamtenance  headquarters  for  the  Greenfields  division.  At  the 
close  of  the  fiscal  year  about  70  per  cent  of  the  work  covered  by  the 
contract  had  been  completed. 

SEEPAaB  AND  DBAINAaE. 

About  13  per  cent  of  the  14,920  acres  in  the  Fort  Shaw  division 
is  affected  by  seepage  or  alkali. 

No  action  has  oeen  taken  by  the  farmers  leading  to  the  drainage 
of  the  affected  areas. 

OPEBATION  AND  KAINTENANCE. 

The  absence  of  the  usual  sprmg  rains  resulted  in  a  heavv  demand 
for  irrigation  water  in  1918.  The  water  supply  in  Sim  River  was 
sufficient,  although  the  river  reached  a  very  low  stage  early  in  the 
month  of  August.  The  rainfall  during  the  irrigation  season  was 
about  6  inches,  which  is  1  inch  less  than  that  of  1917  and  very  much 
lower  than  that  of  any  other  season  since  the  project  was  openea.  No 
serious  trouble  was  encountered  in  operation.  The  total  amoimt  of 
water  diverted  during  the  season  was  30,087  acre-feet,  of  which 
1 1 ,  193  acre-feet  were  delivered  to  the  land ;  46  per  cent  of  this  amount 
was  delivered  during  the  month  of  June,  ana  about  17  per  cent  in 
August.  The  duty  of  water  was  1.48  acre-feet  per  acre.  The  op- 
eration and  maintenance  charge  was  $1.70  per  irrigable  acre  whether 
water  was  used  or  not,  entitling  the  user  to  li  acre-feet  per  irrigable 
acre.    Additional  water  was  furnished  for  50  cents  per  acre  foot. 

Irrigation  on  the  Fort  Shaw  division  in  the  spring  of  1919  began 
April  26  and  continued  with  little  interruption.  A  break  in  the  main 
canal  at  about  mile  8  caused  by  burrowing  animals  occurred  early  in 
May  and  delayed  deliveries  to  the  lower  end  of  the  system.  As  there 
was  an  absence  of  the  usual  spring  rains  in  May  and  June  the  demand 
for  irrigation  water  was  unusually  heavy.  A  sudden  drop  in  Sun 
River  about  June  23  made  it  necessary  to  cut  through  a  gravel  bar 
which  had  formed  in  front  of  the  Fort  Shaw  canal  headworks  before 
a  sufficient  head  of  water  could  be  diverted  into  the  canal.    At  the 
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close  of  the  fiscal  year  the  flow  of  Siin  River  had  become  so  low  as 
to  render  dubious  the  outlook  for  a  sufiicient  water  supply  for  the 
remainder  of  the  irrigation  season. 

Irrigation  began  on  the  first  unit  of  the  Greenfields  division  on 
June  6,  1919,  A  maximum  quantity  of  154  second-feet  was  deliv- 
ered to  the  head  of  the  lateral  system.  Farmers  that  were  in  shape 
to  handle  water  were  scattered  over  the  bench,  a  few  being  located 
on  each  lateral.  To  make  deliveries  to  those  requesting  water  ne- 
cessitated nmning  a  small  head  of  water  in  all  the  main  laterals, 
resulting  in  heavy  losses.  The  laterals  on  the  west  end  of  the  bench 
showed  the  heaviest  loss  through  seepage;  those  on  the  lower  end 
held  comparatively  well.  Kussian  thistles  blowing  into  the  ditches 
and  trash  coming  down  the  canal  from  above  interfered  with  deliv- 
eries. As  a  rule,  the  farmers'  head  ditches  and  field  laterals  were 
foimd  to  be  too  small  for  adequate  irrigation  heads.  On  the  Green- 
fields division  2,379  acre-feet  of  water  were  delivered  to  users  and 
2,764  acres  were  irrigated. 

The  following  table  shows  the  maximum  storage  and  water  surface 
elevations  in  Willow  Creek  Reservoir  during  the  irrigation  seasons 
the  past  five  years,  1918  included: 


Year. 


1914 
1915 
]916 
1917 
1918 


1 

i  Capacity. 

1 

Maximum 
storage. 

Acre-feet. 

Acre-feit. 

16,700 

ld,10J 

16,700 

16,0.;0 

16,700 

19,000 

16,700 

11,545 

16,700 

8,042 

Elm'^ation 
of  water 
surface. 


4,128.9 
4, 129. 15 
4,132.5 
4,124.5 
4,119.5 


There  was  a  very  light  run-off  in  Willow  Creek  watershed  in  1918. 
No  water  was  drawn  from  the  reservoir  from  May  3  to  August  1, 
yet  the  storage  had  only  increased  from  1,900  acre-feet  to  8,042 
acre-feet,  which  was  approximately  the  amount  impounded  at  the 
close  of  the  year.     No  storage  water  was  used  for  irrigation. 

In  1918  maintenance  work  on  the  Fort  Shaw  division  consisted  of 
cleaning  laterals,  replacing  worn-out  structures,  installing  structures 
for  deUveries  to  new  units,  and  constructing  log  cribs  in  Sun  River 
for  the  protection  of  the  Fort  Shaw  Canal  headworks.  A  labor 
shortage  delayed  the  prosecution  of  work  early  in  the  spring.  The 
weather  was  excellent,  but  the  necessity  of  using  the  laterals  early 
in  the  season  prevented  cleaning  laterals  to  the  extent  planned. 
Good  progress,  however,  was  made  in  replacing  old  and  installing  new 
structures. 

On  the  Greenfields  division  a  maintenance  camp  was  established 
early  in  the  season.  Silt  and  weeds  which  had  blown  during  the  winter 
completely  filled  long  stretches  of  laterals.  One  crew  worked  con- 
tinuously.during  the  spring  and  early  summer  removing  this  material; 
another  crew  was  employed  about  two  months  burning  Russian 
thistles. 
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HUtorical  review,  Stm  River  project. 


Hem. 


Aonag*  for  wiiteh  Mrrioe  win  pre-  t 

pared  tosuppiv  water 16,346 

Acrrage  Irriga  tea I  7, 419 

HlJes  of  canal  operated 121 

Water  diverted  (acre-feet) ,  Z),  566 

Water  delivered  to  land  (acre-feet )....'  11, 1 K7 

I'er  acre  of  land  irrigated  (acre-feet ) 1.5 


1 

-  1914 

mA 

1916 

1 

1017 

16,346 

16,346 

16,322 

16,224 

!   6, 613 

4,261 

*4,717 

«6,675 

110 

100 

100 

100 

24,762 

15,538 

17,841 

25,841 

11,468 

4,653 

»5,757 

•  9,091 

1.73 

1.1 

1.22 

1.36 

1918 


19191 


14,978 

«7,5«0 

96 

30,087 

'11,193 

1.48 


40,057 

9,628 

244 

32,9h6 

•13,782 

1.43 


1  To  June  3). 

*  Includes  10  acr^  irrigated  other  than  farms. 
>  Includes  20  acres  irrigated  other  than  farnu. 

*  11.25  acres  Irrigated  other  than  farms. 

»  Includes  32  acre-feet  delivered  to  town  sites,  etc. 

*  Includes  65  acre-feet  delivered  to  town  sites,  etc. 

'  51.1  acre-feet  delivered  to  United  States  reserves,  etc. 

■  1,479  acre-feet  delivered  to  canal  of  l-lowerree  Sheep  &  Horse  ('o. 

SETTLEMENT. 

Fair  crops  and  good  prices  have  encouraged  the  farmers  on  the 
Fort  Shaw  division.  As  a  rule,  they  are  using  better  methods  in 
handling  their  land  and  the  matter  of  good  seea  is  being  given  more 
attention.  Dairy  farming,  which  has  developed  during  the  past  two 
years,  is  one  of  the  principal  sources  of  income. 

Land  values  have  increased  very  materially  and  good  irrigable 
land  ia  strongly  in  demand.  Sales  ran^ng  from  $100  to  $125  per 
acre  were  made  with  a  limited  amount  of  land  on  the  market.  Good 
alfalfa  land  not  thoroughly  developed  can  be  bought  at  lower  prices. 

On  June  13,  1919,  a  decree  was  issued  by  the  court  forming  the 
Fort  Shaw  irrigation  district. 

Settlement  data,  Fort  Shaw  unit.  Sun  River  project.^ 


Item. 


Total  number  of  farms  on  project 

Population , 

Number  of  irrigated  farms , 

Operated  by  owner  or  managers 

Operated  by  tenants 

Population 

Number  of  towns 

Population 

Total  population  in  towns  and  on  farms 

Number  of  public  schools 

Number  of  churches , 

Number  of  banks 

Total  capital  stock 

Amount  of  deposits 

Number  of  depositors , 

Number  of  relinquishments 

Number  of  cancellations 

Homestead  entries 


^  Does  not  include  first  unit  of  Greenfields  division  placed  under  irrigation  in  June,  1919. 
•  Estimated. 

PRINCIPAL  CROPS. 

Alfalfa  on  the  Fort  Shaw  division  in  1918  comprised  about  47i  per 
cent  of  the  cropped  area  and  about  56  per  cent  of  the  value  of  all 
crops  raised.  Tne  average  yield  per  acre  for  the  irrigated  alfalfa 
was  1.82  tons  compared  to  1.7  tons  in  1917  and  1.63  tons  in  1916. 
Wheat,  the  second  crop  of  importance,  amounted  to  27  per  cent  of 
the  cropped  acreage  and  24  per  cent  of  the  total  crop  value.  The 
season  was  unfavorable  for  grain  production;  prevailing  hot  weather 
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at  the  time  the  wheat  was  stooling  and  a  blight  which  struck  a 
number  of  fields  were  factors  that  account  for  the  low  yields.  There 
was  an  increase  in  the  acreage  seeded  to  oats  and  a  alight  increase 
in  the  yie^d  per  acre.  The  potato  acreage  decreased  about  40  per 
cent  over  that  of  1917.  Dry  rot  injured  the  early  seeding  and  the 
stand  was  poor.  The  potato  market  was  very  unfavorable  for  the 
growers.  The  total  value  of  all  crops  raised  on  the  Fort  Shaw 
division  in  1918  was  $247,850.73  compared  to  $226,450  in  1917. 
The  average  yie!d  for  units  using  water  was  $31.39  and  for  units 
farmed  dry,  $18.33. 

The  sprmg  of  1919  was  very  dry.  All  grain  crops  had  to  be  irri- 
gated up.  Aside  from  a  few  fields,  the  outlook  tor  average  grain 
yields  is  not  promising.  The  first  cutting  of  alfalfa  hay  on  the  Fort 
Shaw  division  was  imusuaHy  heavy  and  the  quality  is  excellent. 
The  hay  crop  is  about  10  days  in  advance  of  most  seasons,  which 
indicate  that  a  third  cutting  may  be  secured. 

On  the  Greenfields  bench  the  extremely  dry  season  resulted  in  a 
very  uneven  and  poor  stand  of  grain.  Cutworms  began  to  work  on 
the  grain  early  in  the  season  and  Russian  thistles  came  up  very 
thick  in  the  fields,  sapping  the  ground  and  crowding  out  the  plants. 
As  soon  as  water  was  avadable  some  of  the  best  of  the  early  wheat 
was  irrigated,  but  the  grain  had  little  vitality  and  failed  to  respond 
to  the  application  of  water.  A  few  fields  of  late  grain  that  have 
been  irrigated  are  looking  fine  and  a  small  acreage  of  ^ax  gives 
promise  of  a  fair  yield.  Alfalfa  that  was  seeded  in  the  spring  and 
given  proper  irrigation  is  in  good  condition. 

Prices  for  farm  products  in  1918  ranged  about  the  same  as  in  1917. 

Crop  repofrt  for  farm  uniU  using  watery  Sun  River  project^  Montana  {Fori  Shaw  cHvision), 

year  of  1918. 


Crop. 


Alfalfa 

Alfalfa  seed 

Barley 

Beans 

Giover.taay 

Clover  seed 

Com 

Flax 

Fruits,  small 

Garden 

Hay,  except  al^ilfa. 

Oats 

Pasture 

Potatoes 

Wheat 

Sunflowers 


Total  cropped  acreage. 

Number  of  acres  irrigated 
on  187  farms 


Total  irrigated  acreage.     7,569 


Area 

(acres). 


Unit  of 
yield. 


Yields. 


Total. 


Average 
per  acre. 


Values. 


Per  unit 
of  yield. 


Total. 


$139,081 

2,822 

1,184 

183 

300 

2,610 

240 

363 

155 

6,533 

3,114 

13,  i:^5 

6,695 

10,754 

58,183 

700 


Total  and  average. 


245,852 


Per  acre. 


136.91 
51.41 
30.55 

146.40 
20.00 
70.54 
21.80 
10.37 

516.67 

138.08 
16.05 
25.55 
7.60 
92.47 
27.46 

100.00 


31.39 


Areas. 


Total  irrigable  area  ^arms  reported . 

Total  irrigable  an»  farms  n>x)orted, 
loss  seep,  etc 

Total  irrigated  area  'arms  reported: 
Under  water-right  applications 

Under  rental  contracts  * 

Under  vested  riehts 

Total  cropp<Ml  area  farms  reported . 


Acres. 

10,566  I 
9,136  I 

7,332  I 
108 
117 

7,832  , 


Farms. 


Per  cent 
of  project. 


187 

187 

180  ' 
4  ■ 

3  I 


70.54 
60.03 

48.95 
.72 
.78 

52.28 


>  Includes  24-acrc  tract  at  Fort  Shaw  headquarters. 
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Crop  report  for  farm  units  farmed  '^dry^*'  Sun  River  project^  Montana  (Fort  Shaw  dim- 

sion),  year  of  1918. 


Crop. 


Area 

(acres). 


Bafley... 
Garden.. 

Hav 

Oats 

Paftnre. . 
Potatoes. 
Wheat... 


Total  cropped 100 


Unit  of 
yield. 


Bushel. 
Acre... 

Ton 

Bushel. 
Acre... 
Bushel. 
...do.. . 


Yields. 


Total. 


ATBrafre 
per  acre. 


300 


21 
ISO 


100 
300.2 


20 


1 
30 


133.33 
11.04 


ValoeB. 


Per  unit 
of  yield. 


$1.20 


15.00 
1.00 


.60 
1.00 


Total  and  average . 


ToUl. 


1300 
175 
315 
150 
361 
60 
587 


1,008 


Per  acre. 


824.00 
140.00 
15.00 
30.00 
0.23 
80.00 
20.08 


18.33 


Areas. 


Total  irrigable  area  farms  reported, 
dry • 

Total  inifcable  area  farms  reported, 
less  seep,  etc 

Total  cropped  area  farms  reported . . 


Acres. 

Number 
of  farms. 

7 
7 

154 

102 
100 

Percent 
of  project. 


1.03 

.68 
.78 


PUBLIC  NOTICB8  AND  0&DE&8. 
PUBLIC  NOTICE,   APRIL  29,  1919. 

1.  Land  for  which  water  will  be  furnished. — In  pursuance  of  the 
provisions  of  section  4  of  the  reclamation  act  of  June  17,  1902  (32 
Stat.,  388),  and  of  acts  amendatory  thereof  or  supplementary  thereto, 
notice  is  hereby  given  that  upon  proper  application  bemg  made 
therefor  water  will  be  furnished  under  the  Fort  Shaw  division  of  the- 
Sun  River  project,  Montana,  in  the  irrigation  season  of  1919  and  there- 
after for  the  irrigable  land  in  NE.  J  NW.  J,  or  farm  unit  M,  sec.  13, 
T.  20  N.,  R.  3  W.,  Montana  principal  meridian,  shown  on  diagram 
approved  March  23,  1918,  by  the  Director  of  the  Reclamation  Serv- 
ice, amendatory  of  farm  unit  plat  of  said  township  approved  by  the 
Secretary  of  the  Interior,  Marcn  23, 1918.  Copies  of  the  amendatory 
diagram  and  township  plat  are  on  file  at  the  office  of  the  prejeet 
manager.  United  States  Reclamation  Service,  at  Fort  Shaw,  Mont., 
and  at  the  local  land  office  at  Great  Falls,  Mont. 

2.  Classes  of  charges  for  water  rights. — The  water-right  charges 
are  of  two  kinds,  to  wit:  (1)  A  charge  against  each  irrigable  acre  to 
cover  cost  of  construction  of  the  imgation  system,  termed  the  con- 
struction charge;  and  (2)  an  annual  charge  against  each  irrigable 
acre  to  cover  cost  of  operation  and  maintenance  of  the  system, 
termed  the  operation  and  maintenance  charge. 

3.  Constrnction  charge. — The  construction  charge  shall  be  $50  per 
acre  of  irrigable  land.  Five  per  cent  of  the  construction  charge  shall 
be  paid  at  the  time  of  filing  water-right  application,  and  the  remainder 
of  the  construction  charge  shall  be  paid  in  15  annual  installments, 
the  first  5  of  which  shall  each  be  5  per  cent  and  the  remainder  each 
7  per  cent  of  the  total  construction  charge.  The  first  of  said  15 
annual  installments  shall  become  due  and  payable  December  1  of 
the  fifth  calendar  year  after  the  initial  installment,  and  subsequent 
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installments  shall  become  due  and  payable  on  December  1  of  each 
calendar  year  thereafter. 

4.  Operation  and  maintenance  charge. — ^The  operation  and  main- 
tenance charge  for  the  irrigation  season  of  1919  and  thereafter  until 
further  notice  shall  be  of  the  same  amount  as  for  other  like  lands 
under  the  said  division  and  project.  Such  charge  will  be  due  and 
payable  on  March  1  of  each  year  for  the  preceding  irrigation  season 

John  W.  Hallowell, 

Assistant  to  the  Secretary  of  the  Interior. 

FINANCIAL  STATEMENT. 

Condensed  balance  sheets  Sun  River  project,  June  30,  1919. 

rash $2,525.17 

Inventory  of  materials  and  supplies  on  hand 41, 540. 66 

Accounts  receivable: 

Current  accotints  receivable 21 ,  857. 57 

Construction  water-rijjht  charges  imaccrucd 280,470. 75 

Construction  work  contracted 39,564.30 

Oross  construction  cost $3, 775, 095. 92 

Less  construction  revenue  eamini^s 46,021.01 

Net  construction  cost 3,729,074.91 

Oross  operation  and  maintenance  cost 128, 414. 68 

Less  operation  and  maintenance  revenue  earnings 446. 55 

127,968.13 

Accoimts  payable 18,985. 17 

Contlnient  obliTations , 42,076.81 

Collections  and  contracts  of  specific  amounts  for  repayments  to  reclamation  fund 516, 561 .  08 

Mlicollaneous  accruals 15,817. 80 

Capital  investment: 

Disbursements  and  transfer  and  joint  construction  vouchers  received 4, 040, 415. 07 

Less  collections,  refunds  and  transfer,  and  joint  construction  voudiers 

issued 390,854.44 

Net  Investment 3,649,560.63 

Feature  costs  of  Sun  River  project  to  June  30,  1919. 


Features. 


Examination  and  surveys: 

Investi^tion  and  surveys 

Exporimental  Humes 

Experimental  measuring  devices 

F^xixri mental  concrete  pipe  and  blocks. 


Btorace  works: 

Willow  Crock  Reservoir  Dam  and  outlet  work. 

Warm  Springs  Reservoir  (site) 

Beaver  Creek  R«ervoir  (site) 

Pishknn  Rosorvoir 

Muddy  Creek  Rtscrvolr 

Benton  l^ko  Kescrvoir 


Canal  system: 

Fort  Shaw  Canal 

Pishkun  Can'il 

Sun  River  Slope  Cannl . 
Ore(  nflelds  main  canal . 

Teton  Canal 

(treennelds  Lake  Canal. 
Siumvside  Canal 


Fiscal  year 
1919. 


582.45 


I  488.76 
1.&3 


97.02 


160.00 

8,4.57.10 

52,359.61 

128,221.15 


109.54 


■I 


Total  to  June 
30,  1919. 


fo2,217.26 
607.13 
227.60 
108.08 


53, 160. 15 


282,83L91 

31,796.98 

26,329.86 

35,962.86 

736.42 

1,713.59 


379,371.57 


233,363.52 

1,225,305.17 

663,343.94 

301,351.71 

19,719.76 

472. 76 

1,732.09 


189,307.40  I        2,448,288.95 
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Feature  cosU  of  Sun  River  project  to  June  30 ^  1919 — Continued. 


FeatureB. 


Lateral  system: 

Fort  Shaw  division 

Sim  River  Slope  di  ision. 

Green  lelds  di .  i  'ion 

mil  Coulee  division 

Teton  division 


Fann  units: 

Fort  Shaw  divi<?ion . 
Qreenflelds  di  v  islom . 


Ptermanpnt  improvements: 
Bmldin^s— 

Simms 

Oilman 

Willow  Creek 

Sun  River  diversion 

Camp  No.  9 

Camp  No.  11 

Camp  No.  12 

Camp  No.  13  (FairQeld) 

Camp  No.  14 

Bridc^e  across  Sun  Rirer  at  Fort  Shaw. . . . 
Road<<: 

Oilman  to  Sun  River  diversion 

Sun  River  diversion  to  Warm  Springs. 


Telephone  system: 

Great  Falls  to  Willow  Creek 

Willow  Creek  to  Warm  Springs 

WiUow^  Croek  cut-off  to  North  Side  line 

Sim  River  disrersion  to  'Treenl^Ids  main  caD.%\,  station  225. 

Grecnlelds  main  canal,  station  225,  to  Fort  Shaw 

Greenflelds  di  \  Won  local  lines 


Operation  and  maintrnance  during  construction 

Operation  and  maintenjince  charges  transferred  to  and  added  to  construc- 
tion charges 


Gross  cost  of  canstniction  features. 

Balance  in  unadjusted  clearing  accounts. 
BaUmoe  in  plant  accounts 


Gross  construction  cost. 


•Less  revenues  eam-^d  during  construction  season: 

Rentals  of  buildings 

Rentals  of  grazine  and  form  lands 

R(  ntals  of  telephone  and  tolls 

Contractors'  freight  refunds 

Other  revenues,  unclas'ii  led 

Profit  on  hospital  operations 


Net  construction  cost,  June  30, 1010. 


1  Deduct. 


Fiscal  year 
1019. 


$122,247.55 


122,247.55 


2,048.20 


2,048.29 


25.17 


7,588.50 


1998.93 


6,614.74 


1.75 


01.43 


93.18 


15,497.48 
1 160. 00 


336,619.57 


336,619.57 


678,17 

10,432.21 

2.95 


302.93 
239.07 


11,655.33 


324,964.24 


Total  to  Jons 
80, 1010. 


1206, 903. 31 

1,370.61 

407,347.33 

13,540.61 

454.17 


718,003.82 


3,108.30 
16,100.48 


19,308.78 


1,515.16 
3,300.77 

888L43 
1,306.41 
1,801.80 
1,607.33 
1,748.66 
0,300.06 
1,733.51 

634.00 

0,405.63 
18,518.07 


50,600.81 


7,474,70 
4,1.38.67 
415.40 
7,170.34 
3,412.70 
6,437.50 


20,040.40 


15,407.48 
2,518.00 


3,715,847.86 


13.293.73 
62,540.78 


3,775,005.03 


15,067.48 
10,483.21 

331.60 
18,353.85 

305.43 
1,640.54 


46,021.01 


3,729,074.  »L 


138554—19- 


U 
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StaUment  of  cost  by  calendar  years,  Sun  River  project. 


Year  ending  Dec.  81— 

1902 

1908 

1904 

1905 

1906 

1907 

1908 , 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

m? 

1918 

January  to  June  80, 1919. 


Snbtotal 

Plant 

Undlstrllmted  clearing  aoooonts. 


Total. 


Construc- 
tion. 


Operation  and  maintenance. 


S617.52 

2,022.96 

11,543.66 

84,821.28 

20,824.18 

241,630.67 

81,106.04 

66,844.93 

148.541.21 

100,157.42 

211,855.71 

232,342.46 

907.846.92 

851.322.27 

258.54227 

137,287.23 

859.125.93 

45,015.72 


During  con- 
struotion. 


3,700,350.38 
62,540.78 
13,292.72 


Under  pub- 
lic notice. 


115,497.48 


15,497.48 


3,750,508.44      15,497.48 


$8,880.75 

14,471.51 

9, 413. 27 

6.849.71 

9,762.99 

12,517.66 

11,060.87 

6,926.24 

13,262.25 

8.262.56 

16.252.73 

9,208.26 


Total. 


126,918.80 


1,496.88 


128,414.68 


$8,980.75 

14,471.51 

9,413.27 

6,840.71 

9,762.99 

12.517.66 

11,060.87 

6.92624 

13,262.25 

8,26256 

16.252.73 

24,705.74 


142,416.28 


1,496.88 


143,912.16 


Total  cost. 


$617.52 

2,022. 9» 

11.543.66 

34,821.2» 

20.824.18 

241,530.67 

90,038.7» 

70,816.44 

157.954.4a 

107.007. 1» 

221.618.7a 

244,860.12 

918.407.70 

858,248.51 

271.804.62 

145.549.79 

375.378.66 

60.721.46 


3,842,766.66 
62.540.7a 
>  1,796.84 


8,908,510.60 


>  Deduct. 

Non.— Difterenoea  from  previons  reports  in  amounts  shown  due  to  change  in  method  for  haniiMng  plant 
and  undistributed  elearlng  aeoounts. 

Statement  of  cost  by  fiscal  years,  Sun  River  project. 


Year  ending  June  80— 

1908 

1904 

1905 

1906 

1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 


Subtotal 

Plant 

Undistributed  doaring  accounts. 


Total. 


Gonstrao- 
tion. 


$622.52 

2,281. 04 

29,205.07 

26,466.71 

V4. low. Vi 

210.16672 

44.331.02 

79.794.09 

156,74952 

60,091.12 

274.344.16 

555.879.09 

906.948.10 

602.097.84 

144.732.64 

182.359.68 

321.122.09 


Operation  and  maintenance. 


During  con- 
strucaon. 


Under  pub- 
lic notice. 


115.497.48 


3, 700,350. 38  i    15,497.48 

62.540.78  ' 

13.292.72 


$21, 275. 23 

11.188.34 

4.063.00 

5.85526 

13.997.50 

11.188.54 

8, 731. 58 

9.882.00 

10.308.97 

15,674.68 

14,753.70 


Total. 


126,918.80 


$21,275  23 

11.18834 

4,06300 

5. 855. 26 

13,997.50 

11.188  54 

8. 731. 68 

9.882.00 

10.308.97 

15.674.68 

30.251.18 


142,416.28 


1,495.88  I      1.495.88 


3,759,698.44 


15,497.48 


128,414.68     143,912.16 


Total  cost. 


$622.52 

2.281.04 

29.20507 

26.466.71 

94,159.97 

210. 165. 72 

65,606.25 

90.982.43 

160. 812. 52 

74.946.38 

288.341.66 

567.067.63 

915.679.68 

611.979.84 

155,  Ml.  61 

198.034.36 

351,373. 27 


3,842,766.66 
62.540.78 
11.796.84 


3,903,510.60 


1  Deduct. 

NoTB.—Differences  from  prerious  reports  in  amounts  shown  due  to  change  in  method  for  handling  plant 
and  undistributed  cleanng  accounts. 
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Estimated  cast  of  eorUemplated  wcrl^  Sun  River  project,  during  fiscal  year  1920, 


Principal  features. 


Examination  and  surveys: 

General 

Sxperimental  investigations . 


Canal  system: 

Pisnknn  Canal 

.  Sun  River  Slope  Canal 

Oreenftelds  Canal 

Final  payment  due  Great  Falls  Pofwer  Co. 


Lateral  system:  Greenfields  division,  first  unit  (laterals  and  structures). 
Fermanent  improvements  and  land:  Fairfield  (^ration  headquarters — 

Telephane  system:  Willow  Creek  cut-off 

Operation  and  maintenance: 

Water-rental  basis 

Public  notice 


Total. 


Sub- 
feature. 


11,300 
200 


3,600 
10,400 
13,a00 
39,000 


34,500 


31,500 
13,000 


Principal 
feature. 


11,500 


05,400 

34,500 

4,500 

eoo 


44,600 


141,000 


Operating  cost  and  revenues,  Sun  River  project,  to  Dec.  31, 1918. 


VeaXanB, 


COSTS. 

Storage  works.  Willow  Creek  Reser- 
voir i 

Canal  system:  Fort  Shaw  Main 
Canal 


Lateral  system: 

Lateral  A 

LateralC 

LateralD 

Laterals  K  and  H. 


Total  lateral  system. 


Subtotal 

Operation  and  maintenance  charges 
transferred  to  and  added  to  con- 
struction charges 


Total  cost. 


UCVENUXS. 

i  pefation  and  maintenaaoe  diarges 
accrued  on  contracts  with  water- 
right  applicants 

Operation  and  maintenance  charges 
paid  In  advance  by  water-right 
applicants 

Operation  and  maintenance  charges 
paid  and  forfeited  by  water-rl|^t 
applicants 

Penalties  on  operation  and  mainte- 
nmce  charges  accrued  on  contracts 
with  water-right  applicants 

Rentals  of  irrigation  water 

Other  revenues  unclassified,  earned 
during  operating  period 

Less  discount  allowed  on  operation 
and  maintenance  charges  accrued 
en  contracts  with  water-right  ap- 
plicants   

Less  loss  en  farming  operations 


Calendar  year  1018. 


Opera- 
tion. 


>S1,026.03 
1,071.84 


1,151.65 
805.75 

1,100.53 
631.06 


3, 094. 99 


4,639.91 


ICainte- 
nanoe. 


8430.08 
4,766.15 


847.75 
1,540.58 
2,407.97 
1,569.74 


6,376.04 


11,560.22 


Total  revenues. 


Excess  or  deficit . 


Total. 


SS606.80 
6,736.09 


1|  vvv>  4U 

2,355.33 
3,614.50 
2,200.80 


10,070.03 


16,200.13 


52.60 


To  end  of  calendar  year  1018. 


Opera- 
non. 


13,380.00 
9,315.71 


6,962.27 
4,466.37 
6,761.13 
4,214.20 


22,393.97 


35,080.77 


16,252.73 


17,063.74 

84.39 

141.00 


253.66 
518.86 


2  341.34 
2  737.22 


16,983.09 


Mainte- 
nance. 


11,756.60 
26,821.33 


19,126.96 

14, 136. 16 

9,248.90 

16,209.72 


67,72L74 


85,299.67 


730.36 


Total. 


$5,136.60 
86,187.04 


26,069.23 
18,602.63 
16,000.03 
19,423.93 


80,116.71 

=3 


130,389.44 


2,678.00 


117,710.64 


81,39L94 

210.29 

1,155.09 

383.62 
1,109.45 

67.23 


2806.84 
2  737.22 


82,683.46 


35,027.08 


2  Deduct. 

1  Credit  shown  is  due  to  transferring  flrom  costs  of  operation  and  maintenance  under  public  notice  to 
operation  and  maintenance  during  construction,  portion  of  costs,  12,663.39,  incurred  during  1917  and  1918 
for  guarding  Willow  Creek  Dam.   Actual  cost,  81,636. 47. 


HOVTAVA-VOBTH  DAKOTA,  LOWEB  TELLOWSTOVE  FBOJECT. 

L.  H.  Mitchell,  project  manager,  Savage,  Mont. 

LOCATION. 

Counties:  Richland  and  Dawson,  Mont.;  McKenzie,  N.  Dak. 

Townships:  18  to  2*5  N.,  Rs.  56  to  60  E.,  Montana  meridian;  150  to  152  N.,  R.  104  W., 
fifth  principal  meridian. 

Railroads:  Northern  Pacific,  Great  Northern,  and  Missouri  River. 

Railroad  stations  and  estimated  population  June  30,  1919:  Intake,  90;  Bums,  25; 
Savage,  325;  Crane,  40;  Sidney,  1,800;  and  Fairview,  Mont.,  1,000;  Dore,  N.  Dak.,  30. 

WATBB  ST7PPLY. 

Source  of  water  supply:  Yellowstone  River. 
Area  of  draina^  ba<^in:  66,000  sauare  miles. 

Annual  run-off  in  acre-feet:  Yellowstone  River  at  Intake,  Mont.,  1918,  12,590,000; 
maximum  since  1909,  14,130,000;  minimum  since  1909,  8,900,000. 

AGBI0T7LTTJBAL  AND  CLIMATIO  CONDITIONS. 

Area  for  which  the  service  is  prepared  to  deliver  water,  season  of  1919:  42,167  acreq» 

Area  under  rental  contracts,  season  of  1919:  31,800  to  June  30. 

Len^h  of  irrigating  season:  May  1  to  October  10 — 163  days. 

Avera9:e  elevation  of  irrigable  area:  1,900  feet. 

RainhJl  on  irritable  area:  13-year  average,  15.41  inches;  1918, 13.60  inches. 

Range  of  temperature  on  irrigable  area:  —46**  to  110**  F. 

Character  of  soil  of  irrigable  area:  Deep  sandy  loam  predominates,  some  alkali  and 
gumbo. 

Principal  products:  Orain,  forage  crops,  and  vegetables.. 

Principal  markets:  Minneapolis,  St.  raul,  and  Duluth,  Minn.;  local  markets  con- 
sume forage  crops  and  vegetables. 

LANDS  OPENED  FOB  IBBIOATION. 

Dates  of  public  notices  and  orders:  December  21,  1908;  March  7,  ^farch  24,  May  1, 
August  28,  and  November  8,  1911;  March  1  and  April  30,  1912;  February  26,  May  28, 
June  23,  and  July  21,  1913;  January  19,  March  4,  and  September  24,  1914:  February 
5,  March  2,  March  17,  and  March  20,  1915;  January  29,  March  16,  and  Apnl  12,  1916; 
March  31,  1919. 

Location  of  lands  opened:  Tps.  18  and  19  N.,  R.  57  E.;  Tps.  19  and  20  N.,  R.  58  E.: 
Tps.  21,  22.  23,  24,  and  25  N.,  R.  59  E.;  and  T.  24  N.,  R.  60  E.,  Montana  principal 
meridian;  Tps.  150  and  151  N.,  R.  104  W.,  fifth  principal  meridian. 

Limit  of  area  of  farm  unit:  Public,  80  acres;  private,  160  acres. 

Dutv  of  water:  2)  acre-feet  per  acre  per  annum  at  the  f&Tm. 

Building  charge  per  acre  of  irri^ble  land,  $42.50  and  $45;  rental  charge  for  1919, 
$1  per  acre  for  1^  acre-feet;  additional  water  at  the  rate  of  50  cents  per  acre-foot. 

Annual  operation  and  maintenance  charge:  75  cents  per  acre  for  1  acre-foot;  addi- 
tional water  at  the  rate  of  50  cents  per  acre-foot. 

CHBONOLOOICAL  SUMMABY. 

Reconnoiflsance  made  and  preliminary  surveyii  begun  in  1903. 
Construction  recommended  by  board  of  engineers,  April  23,  1904. 
Construction  authorized  by  Secretary,  May  10, 1904. 
Lower  Yellowstone  Dam  completed,  February  19.  1910. 
First  irrigation  by  Reclamation  Service,  season  of  1909. 
Entire  project  87  per  cent  completed,  June  30 

196 
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ntBIGATION  PLAN. 

The  irrigation  plan  of  the  Lower  Yellowstone  project  provides  for  the  diversion  of 
water  from  the  Yellowstone  River  at  a  point  18  miles  below  Glendive,  Mont.,  into  a 
canal  on  the  west  side  of  the  river  whicn  extends  down  the  valley  to  the  confluence 
of  the  Yellowstone  and  Missouri  Rivers,  conveying  water  for  the  irrigation  of  land 
lying  between  the  canal  and  the  Yellowstone  Kiver.  The  fall  of  the  water  which 
.  will  be  discharged  from  tiie  main  canal  into  lateral  KK  at  a  point  19  miles  below 
the  hwBtdgates  will  be  utilized  to  operate  tiu-bines  direct^connected  to  centrifugal 
pumps  for  raising  water  to  irrieate  approximately  3,000  acres  of  excellent  bench  land. 

The  United  States  claims  all  waste,  seepage,  unappropriated  spring,  and  percolat- 
ing water  arising  within  the  project,  and  proposes  to  use  such  water  in  connection 
therewith. 

The  completed  features  are  the  Lower  Yellowstone  Dam  and  diversion  works,  the 
main  canal  for  a  distance  of  66.4  miles,  and  the  complete  lateral  system  in  connection 
therewith. 

The  features  for  future  construction  are  the  pumping  plant,  the  remaining  5  miles 
of  the  main  canal,  and  about  52  miles  of  laterab,  which,  when  completed,  will  irrigate 
approximately  15,500  acres. 

SinaCABY  OF  GEKEBAL  DATA  FOB  LOWEB  YELLOWSTONE 

PBOJEOT  TO  END  OF  FISOAL  YEAB  1919. 
Areas: 

Irrigable  acreage  when  project  is  complete 69, 529 

Public  land  entered  to  Jime  30,  1919 15,091 

Public  land  open  to  entry  on  June  30,  1919 91 

PubUc  land  withdrawn  on  June  30,  1919 1,988 

State  land  unsold  June  30,  1910 1,451 

Railroad  land  June  30,  1919 97 

Piivate  land  June  30, 1919 40,811 

Acreage  service  could  have  supplied  in  season  of  1918 42, 232 

Estimated  acreage  service  can  supply  in  season  1919 42, 167 

Estimated  acreage  service  can  supply  in  season  1920 45, 056 

Acreage  irrigatea  season  of  1918 21, 075 

Acreage  cropped  under  irrigation  season  of  1918 21, 000 

Acreage  dry-iarmed  season  of  1918 5, 345 

Crops: 

Value  of  irrigated  crops  season  of  1918 1669,191.00 

Value  of  irrigated  crops  per  acre  cropped 31. 86 

Value  of  dry-farmed  crops  season  of  1918 60, 886. 00 

Value  of  dry-farmed  crops  per  acre  cropped 11. 39 

Finances: 

Net  construction  cost  to  June  30, 1919 |2, 893, 498. 75 

Per  cent  completed  on  June  30, 1919 87 

Appropriated  for  fiscal  year  1920 159,000.00 

Estimated  per  cent  complete  by  June  30, 1920 87 

Proposed  appropriation  fiscal  year  1921 $83, 000 

Estimated  per  cent  complete  by  June  30, 1921 87 

Announced  construction  charges  per  acre |42. 50  and  $45. 00 

Appropriation  fiscal  year  1919 55, 000. 00 

Special  appropriation 52, 000. 00 

Increase  miscellaneous  collections 21, 790. 53 

Increased  compensation 3, 388. 19 

132,178.72 
Expenditures  chargeable  to  1919  appropriation: 

Disbursements $76,083.42 

Transfers 5, 781. 54 

Current  liabilities 8,547.07 

90, 412. 03 

Unencumbered  balance  on  July  1, 1919 41, 766. 69 
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Repayments: 

Value  of  construction  water-right  contracts $1, 243,428.90 

Construction  charges: 

Accrued  to  June  30,  1919 74,146.84 

Collected  to  June  30, 1919 10,044.76 

Uncollected  on  June  30, 1919 64,102.09 

Operation  and  maintenance  charges  (public  notice): 

Accrued  to  June  30,  1919 138,467.80 

CoUected  to  June  30, 1919 35,836.83 

Uncollected  on  Jime  30, 1919 102,631.97 

Water-rental  charges: 

Accrued  to  June  30, 1919 87,205.19 

Collected  to  June  30, 1919 83,896.01 

Uncollected  on  June  30, 1919 3,309.18 

Drainage: 

Estimated  acreage  damaged  by  seepage  to  June  30, 1919 1, 600 

Miles  of  drains  built  to  June  30, 1919-- 

Open 4.6 

aosed 1.1 

6.6 

Estimated  acreage  protected  by  drains  to  June  30, 1919 1, 600 

Estimated  acreage  to  be  protected  by  authorized  system 1, 600 

Cost  of  drainage  works  to  June  30, 1919 $77,266.14 

SBEPAOB  AND  D&AINAOB. 

No  drains  were  constructed  during  the  year.  The  completed 
portion  of  Drain  No.  1  has  drained  the  seeped  area  along  both  sides, 
and  satisfactory  crops  are  being  raised.  ^  The  total  seeped  area  on 
the  project  has  not  changed  materially  since  1914. 

The  areas  exempted  from  water  charges  because  of  seepage  for 
the  past  five  years  are  as  follows:  1914,  1,276  acres;  1915,  1,239 
acres;  1916,  1,247  acres;  1917,  1,360  acres;  1918,  1,485  acres. 

OPEBATIOK  AND  MAINTENANCE. 

During  the  season  of  1918  water  was  delivered  to  370  farms  with  an 
irrigable  area  of  30,790  acres,  and  21,075  acres  were  irrigated.  This 
was  30  per  cent  more  than  was  irrigated  in  any  previous  year.  The 
dry  weather  of  May  and  June,  1918,  continued  to.  the  last  week  of 
July  and  caused  a  near  failure  of  dry-land  crops,  lender  the  ditch 
the  most  energetic  measures  were  taken  to  relieve  the  situation, 
although  the  canal  system  was  inadequate  to  supply  water  to  all 
farmers  immediately  upon  request.  The  peak  load  was  maintained 
up  to  July  12,  when  the  lower  bank  at  mile  12  suddenly  sloughed  oflf 
and  cracked  almost  to  the  water  edge.  For  the  next  10  days,  the 
flow  was  held  at  425  second-feet  and  on  July  23  the  supply  had  caught 
up  with  the  demand.  The  theoretical  capacity  of  the  main  canal 
with  a  gauge  reading  of  9  is  computed  to  be  673  second-feet,  showing 
a  loss  of  ?00  second-feet  in  carrying  capacity  at  this  stage  or  30  per 
cent.  This  is  due  to  silt  deposits,  growth  of  willows,  and  other  im- 
pediments in  the  canal  section. 

The  canal  mileage  operated  was  also  greater  than  in  any  previous 
year.  Only  8  per  cent  of  the  available  canals  are  now  idle  and  these 
are  mostly  small  laterals  that  extend  to  unimproved  lands,    llie 
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main  canal  is  operated  each  year  for  its  entire  length  of  66  miles;  120 
mDes  of  laterals  were  in  use  the  past  season  and  5}  miles  of  deep  land 
drains  were  in  operation.  Although  only  54  per  cent  of  the  land  for 
which  water  was  available  was  irrigated,  it  was  necessary  to  operate 
92  per  cent  of  the  available  canals. 

^ttlement  and  cracking  took  place  in  the  canal  bank  from  mile  19 
to  19.6  during  the  period  of  maximum  flow.  Because  of  the  marsh 
extending  along  the  canal  in  this  vicinity,  the  lower  bank  has  re- 
mained unstable  and  some  movement  has  taken  place  each  year  that 
the  canal  was  operated.  This  stretch  of  canal  has  been  the  most 
important  feature  in  considering  a  safe  load  and  for  the  past  two 
seasons  required  a  night  patrolman.  Some  repairs  were  made  here 
in  December  by  reinforcing  the  lower  bank  for  a  distance  of  200  feet. 

A  heavy  rain  that  began  at  noon  on  August  15  and  reached  the 
proportions  of  a  cloudburst  extended  along  the  valley  from  Savage 
to  Fairview.  The  heaviest  downpour  appears  to  have  taken  place  m 
the  ujJands  just  above  the  main  canal.  The  rainfall  at  Savage  was 
1.65  mches  in  40  minutes  and  6  inches  of  rainfall  were  reported  at 
Sidney.  Surface  water  structures  along  the  main  canal  were  unable 
to  take  care  of  the  run-off  and  in  a  number  of  places  the  water  flowed 
over  the  upper  canal  bank,  filled  the  canal  to  a  depth  of  several  feet 
above  normal,  and  in  flowing  over  the  lower  bank  caused  three 
serious  breaks  which  could  not  be  repaired  in  time  to  permit  further 
water  delivery  for  the  season.  Minor  damage  occurred  at  numerous 
places  where  the  canal  banks  were  overtopped  or  structures  were 
xmable  to  take  care  of  the  flood. 

Due  to  the  scarcity  of  laborers  and  the  epidemic  of  influenza,  it 
was  not  possible  to  complete  the  repair  work  on  these  breaks  in  time 
to  make  deUveries  in  the  operating  season  of  1919  imtU  June  2. 

Historicdl  review,  Lotoer  Yellawitone  project. 


Item. 


AcTea5(e  for  which  service  was  prepared  to 

supply  water 

Acreage  Irrigated 

Kiles  of  canals  operated 

Water  diverted  (acre-feet) 

Water  delivered  to  land  (acre-feet) 

Per  acre  of  land  irrigated  (acre-feet) 


1914 

1915 

1916 

1917 

1918 

36,250 

42,300 

42,288 

42,288 

42,232 

5,743 

12,656 

6,020 

15,744 

21,075 

151 

163 

151 

180 

186 

25,769 

40,141 

27,181 

60,205 

51,445 

9,143 

17,970 

7,545 

27,842 

23,321 

1.59 

1.42 

1.25 

1.77 

l.U 

11919 


42,167 

9,020 

109 

16,700 

7,500 

0.83 


1  To  June  30. 


SETTIiBKENT. 


Experience  with  crops  without  irrigation  makes  irrigation  more 
popular  and  the  development  of  the  Lower  Yellowstone  project  much 
laster.  The  population  of  the  project,  exclusive  of  the  towns,  has 
increased  materially  and  the  following  comparisons  showing  the 
development  since  1914  are  evidence  that  the  success  of  the  project 
is  assured. 


1914. 
1918. 


Population 

on  Irrigated 

farms. 


732 
1,220 


Number 
per  farm. 


2.0 
2.8 


Owners  on 

Irrigated 

farms. 


140 
190 
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During  the  year  the  following  ch&nges  in  ownership  were  made  as 
compared  with  the  changes  in  1917: 


1917 

IBIS 

1 

O 

ll> 

Sttlkmaa  data,  Lovxf  YtUowtUmi  pnjeet. 


Item. 

191S> 

m.> 

«,7. 

>«. 

IMBt 

^ 

su 

at 

614 

«14 

M4 

IW 

"t 

im 

'1 

"1 

3,310 

.,hI 

''I 

'*1 

e,390 

PRINCIPAL  CHOPS. 

Alfalfa  has  been  the  principal  crop  for  the  past  three  vears,  atthouch 
the  increase  in  acreage  for  1918  was  the  least  of  record.  The  call  for 
foodstuffs  during  the  war  led  to  a  decided  increase  in  wheat  produc- 
tion under  the  ditch,  which  was  a  factor  in  keeping  down  the  alfalfa 
acreage.  About  1,300  acres  of  alfalfa  were  abandoned  in  the  spring 
of  1918  as  a  result  of  winter  killing  or  plans  for  crop  rotation,  but  this 
was  more  than  offset  by  the  seeding  of  1,900  acres  to  new  alfalfa. 
The  following  tabulation  shows  the  increase  since  the  year  1912: 


Year. 

iUbIb 

Year. 

Allalla 

iDDrOM. 

Pnanl. 

.9ie        . 

Ptremt. 

4S 

The  average  yield  of  alfalfa  for  1918  was  2.1  tons  per  acre  and  the 
average  price  was  $16  in  the  stack  up  to  the  end  of  the  year;  S20  in 
the  stack  was  realized  in  some  cases,  but  the  mild  winter  caused  some 
decline  in  prices  later  in  the  feeding  season.  Alfalfa  was  bated  and 
delivered  on  the  project  from  distant  points  at  $21  to  $23  per  ton. 

Wheat  production  increased  from  52,000  bushels  in  1917  to  106,000 
in  1918.    The  guaranteed  price  of  $2  per  bushel  made  tbia  a  very 
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profitable  crop  with  an  average  return  of  $27J26  per  acre.  The 
increase  in  wheat  acreage  was  principally  at  the  expense  of  flaxseed, 
which  fell  from  3,300  acres  in  1917  to  1,700  in  1918.  The  following 
table  shows  relative  areas  planted  to  the  principal  crops  during  the 
past  six  years: 

Per  cent  of  total  crop  area  represented  by  selected  crops. 


Year 

Al&lfo. 

Wheat. 

Oats. 

Barley. 

Flax. 

Total. 

1913 

12 
18 
27 
31 
36 
35 

42 
26 
38 
27 
21 
30 

14 
16 
15 
14 
9 
10 

12 

11 

6 

10 

5 

6 

7 
10 

5 

8 
13 

7 

87 

1914 

81 

1915 

91 

1916 

90 

1917 

84 

1918 

88 

The  irrigated  crop  exceeds  the  value  of  dry  crop  by  $20.46  per  acre. 
This  difference  has  been  very  marked  the  past  two  years  because  of 
dry  weather,  and  has  led  to  decreased  dry  farming  under  the  ditch. 
The  difference  in  value  of  dry  and  irrigated  crops  has  been  in  pro- 
portion to  rainfall  during  the  growing  season,  May  to  July,  inclusive, 
as  shown  by  the  following  records: 


Year. 

RalDlal]. 

Value  of 

irrigated 

cropper 

acre. 

Vahie  of 
nonixri- 

gated 
cropper 

acre. 

Differ- 
ence in 
value. 

1913 

Inehea. 
6.57 
8.53 
10.46 
9.78 
3.00 
8.70 

113.71 
17.33 
16.18 
20.70 
29.35 
81.85 

$7.18 
10.64 
10.30 
18.77 
10.36 
11.89 

16.58 

1914 

6.69 

1915 

5.88 

1916 

1.98 

1917 

18.99 

1918 

20.46 

The  cloudburst  on  August  15  cut  down  the  yield  by  drowning  the 
low  areas  and  later  irrigation  was  prevented  by  premature  ending 
of  the  irrigation  season.  The  labor  situation  as  regards  the  sugar- 
beet  crop  was  not  entirely  satisfactory  as  foreigners  were  somewiat 
scarce  and  undependable.  The  area  planted  to  beets  increased  from 
307  acres  in  1917  to  500  acres  in  1918  and  1,300  acres  in  1919.  The 
average  yield  the  past  season  was  6.6  tons  per  acre  and  the  maximum 
was  1 1  tons.  The  crop  was  controlled  by  the  Great  Western  Sugar 
Co.,  and  shipped  to  Billings,  Mont. 
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Crop  report^  irrigated  lands  Lower  Yellowstone  projeetf  Montana- North  Dakota,  year  oj 

1918, 


Crop. 


AlfiOte 

AUBd&.new 

AUU&seed 

Barley 

Beana 

Beets,  sugar 

Com 

Com  fodder 

Flaxseed 

Qai^den 

Hay 

Oais 

Pasture 

Potatoes 

Rye 

wheat 

HlaoeUaneous 

Less  duplicated  anas 

Total  cropped. 


Inlgated,  no  crop: 

Trees 

Stubble 


Total  irrigated  acreage. 


Area 

(acres). 


6,930 

1,710 
73 

1,321 
100 
500 
136 
170 

1,052 
130 
629 

3,247 
490 
385 
170 

6,288 
65 

1,296 


21,000 


25 
50 


31,075 


Unit  of 
yield. 


Ton 

...do.... 
Bushel. 

...do 

...do.... 

Ton 

Bushel. 

Ton 

Bushel. 


Ton.... 
Bushel. 


Bushel. 

..do.... 

..do.... 

...do.... 


Yields. 


Total 


14,630 

154 

287 

20,720 

S40 

3,310 

4,470 

620 

8,920 


775 
72,300 


35,840 

1,150 

90,380 


Average 
per  acre. 


2.1 

.1 

3.9 

22.5 
8.4 
6.6 

82:9 
3.6 
8.5 


1.2 
32.1 


136.8 

6.4 

16.8 


Values. 


Per  unit 
ofyierfl. 


$16.00 

16.00 

17.00 

.90 

7.00 

0.30 

1.30 

11.00 

8.30 


14.00 
.80 


.75 
1.40 
2.00 


Total  and  average. 


l^taL 


$234,080 

2,464 

4,879 

26,748 

5,880 

30,783 

6,811 

6.830 

29,436 

11,905 

10,850 

57,780 

6,855 

26,880 

1,610 

199,560 

6,780 


669,191 


Per  acre. 


$33.83 
1.44 
66.83 
20.26 
58.80 
61.57 
42.73 
40.12 
27.98 
92.27 
17.35 
25.70 
13.99 
94.35 
&99 
81.74 

104.43 


31.86 


Total  irrigable  area  &rms  reported. . 
Total  irrigated  area  fiurms  reported . 

Under  water-right  applications 

Under  rental  contracts 

Total  cropped  area  farms  reported. . 


Acres. 

> 

Farms. 

30,790 
31,075 

21,074 
34,762 

370 
370 
1 
369 
370 

Percent 

of 
project.^ 


78 
54 


54 
63 


1  Based  on  present  irrigable  ana. 

Crop  report,  nonirrigated  lands.  Lower  Yellowstone  project,  MorUana-North  Dakota, 

year  of  1918. 


Area 
(acres). 

Unit  of 
yield. 

Yields. 

Values. 

Crop. 

TotaL 

Average 
per  acre. 

Per  unit 
of  yield. 

Total. 

Per  acre. 

A\^]ffk.. 

419 
210 

Ton 

...do 

467 

1.1 

$iaoo 

$7,472 

$17.  Si 

A  lialfAt  new 

AUal&  seed 

151 

BuahAl 

340 

2,680 

25 

230 

100 

275 

1,790 

2.2 
&9 
5.0 
10.0 
2.1 
1.7 
2.7 

17.00 

.90 

7.00 

9.30 

1.30 

11.00 
3.30 

5,780 
3,412 

175 
3,139 

130 
3,025 
5,907 

805 
8,442 
3,936 
2,442 
2,490 

938 
14,208 

525 

38.27 

Barley 

302  |...do 

5  '...do 

23     Ton 

47  '  Bushel.... 

159     Ton 

665     Bushel.... 

7.99 

Beans 

35.00 

B^t<:  sugar.. X 

93.00 

Com.'..*..". ] 

2.77 

Com  fodder 

19.02 

Flaxseed 

8.88 

Oarden 

17 
868 

5a  90 

Hay 

Ton 

603 
4,920 

.7 
11.7 

14.00 
.80 

9.73 

Gate 

420     Bushel 

9.37 

Pasture 

286 

8.54 

Potatoes 

48 

215 

1,554 

51 

95 

Bushel 

...do 

...do 

.  ..do... .... 

3,'326 

670 
7,104 

60.2 
3.1 
4.6 

.75 
1.40 
ZOO 

51.88 

Rye 

4.36 

"Wheat 

9.14 

Miscellaneous 

10.30 

Less  duplicated  areas 

Total  cropped  acreage. 

5,346 

60,886 

11.39 
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FUBUO  KOnCBS  AND  OBDSBS. 

OBDEB,   MABCH  31;   1919. 

1.  Operation  and  maintenance  cliarges  for  1919. — ^In  pursuance  of 
tsection  4  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388), 
and  acts  amendatory  thereof  and  supplementary  thereto,  particu- 
larly the  reclamation  extension  act  oi  August  13,  1914  (38  Stat., 
686),  announcement  is  hereby  made  that  water  will  be  furnished 
during  the  irrigation  season  of  1919  to  any  of  the  lands  of  the  Lower 
Yellowstone  project,  Montana-North  Dakota,  for  which  irrigation 
works  have  been  completed,  including  those  imder  water-right  appli- 
cations and  those  receiving  water  on  a  rental  basis,  at  the  rate  of 
%1  per  acre,  which  will  entitle  the  water  user  to  1.5  acre-feet  of  water 
per  acre.  Additional  water  may,  if  required  for  the  proper  irrigation 
of  the  land,  be  obtained  at  the  rate  of  50  cents  per  acre-foot.  All 
-charges  for  water  delivered  in  the  season  of  1919  shall  become  due 
March  1, 1920,  and  shall  be  subject  to  the  same  discounts  and  penal- 
ties as  described  in  section  6  of  the  act  of  Au^st  13,  1914  (38  Stat., 
686).  No  water  shall  be  ftunished  to  any  land  in  1919  until  full 
payment  has  been  made  of  any  delinquent  chaises  on  account  of 
such  land  for  preceding  years  on  applications  heretofore  made  with 
any  interest  due  thereon. 

2.  Contracts  with  irrigation  districts  contemplated. — Steps  are  now 
being  taken  by  the  water  users  for  the  oi^anization  of  two  irriga- 
tion districts  to  include  all  irrigable  lands  of  the  Lower  Yellowstone 
project,  one  of  which  will  include  the  portion  of  the  irritable  lands 
situated  in  Montana  and  one  those  situated  in  North  Dakota.  The 
completion  of  the  organization  of  these  districts  and  the  execution 
of  contracts  between  the  districts  and  the  United  States  may  not 
be  accomplished  before  the  beginning  of  the  irrigation  season  of 
1919,  for  which  reason  this  order  is  issued  and  is  to  be  effective  until 
the  irrigation  districts  are  organized  and  contracts  between  the  dis- 
tricts and  the  United  States  are  executed  and  approved,  and  in  any 
event,  shall  be  effective  only  for  the  irrigation  season  of  1919. 

John  W.  Hallowell, 
Assistant  to  the  Secretary  of  the  Interior. 

FINANOIAL  STATEMENT. 

Condenud  balance  sheets  Lower  Yellowstone  project,  June  30, 1919, 

Cash $1,367.18 

Invoitory  of  materials  and  supplies 1,407.88 

Accounts  receivable:  « 

Current  amounts  due $3,378.88 

Water  right  charges  suspended 166,734.06 

Waterright  charges  unaccrued 1,160,282.06 

1,330,305.00 

Gross  oonstraction  cost 2,015,001.43 

I«S8  construction  revenue  earnings 21,501.68 

Net  oonstraction  cost 2,803,408.76 

Gross  operation  and  maintenance  cost 651. 048. 54 

Less  operation  and  maintenance  revenue  earnings; 08,861.43 

552,187.11 

Accounts  payable 40,768.42 

Contincent  obligations 1,367.18 

CollectTons  and  contracts  of  speciflo  amounts  for  repayments  to  reclamation  fund 1, 414, 703. 00 

Miscellaneous  accruals 2,781.10 

Capital  investment: 

Disbursement,  transfer,  and  Joint  construction  vouchers  received $3, 677, 571. 06 

Collection,  transfer,  refund,  and  Joint  canstruction  vouchers  issued 258, 244. 03 

Net  investment 3,810,326.18 
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Feature  C09U  of  Lower  YelhweUme  project. 


Principal  feature. 


E.\amixuti(m  and  surveys. 


Fiscal  year 
1919. 


Canal  S'^strm: 

rivcrsicn  '^am 

Main  Canal: 

H<'adworks 

0  to  mile  7.6 

7.6 13  mile  15.9 

15.9  to  mile  24.5 

24  5  to  mile  33.6 

rivlslonsS,  6, 7 

Strur  tares 

lii-rhwa'^  bridges  and  approaches. 

Ri?htofwa3' 

Kii:»llaneous 


Total  for  oanal  system. 


92,907.81 


Total  to  June 
30, 1919. 


80.25 


2,347.06 


Lateral  system 

Draina'.'e  s  -stsm  and  measuring  devices 

Farm  units  and  surveys 

Formancnt  improvements  and  land 

Telephioes  -st  m 

Operation  and  maint  nanoe  oharges  transfeiied  to  uid  compounded  with 
construction  chargts 


153.48 


Gross  construction  cost  June  30, 1919 

Less  revcnies  '>am  ^  during  construction  period: 

Rentals  of  buildings $422.00 

Rentalsoft  Tphones and  tolls 4,331.04 

Contractors' fr  ight  refunds 31,261.33 

Loss  on  messhouse  operations ^4, 422. 69 


2,293.58 


1  Deduct. 


$66,006.64 


334,493.07 

79,533.66 

355,38L7» 

853, 138. 6ft 

282,687.61 

119,504.45 

219,536.60 

539,138.44 

77,85a  17 

17,376.2ft 

38,036.3ft 


2,416,677.03 


290.060.8$ 

77,266.14 

1,016.24 

39,536.38 

22,818.22 

1,700.  OS 


3, 915, 09a  4a 


21,501.6ft 


StaUment  ofooetSf  hy  calendar  yearns  Lower  YelloweUme  project. 


2,893,496.7fr 


Constniction. 

Operation  and  maintenance. 

Under 
public 
notice. 

Water 
rentals. 

Total. 

Total  cost. 

Year  ending  Dec.  81~ 

1904 

$35,237.74 

154,318.40 

396,619.33 

1,015,975.33 

919,876.95 

200,754.90 

40,775.64 

9,132.04 

3,897.73 

65, 154. 83 

37,015.03 

14, 180. 56 

$35,237.74 
154.318.40 

1905 

1906 

396,619.3ft 

1,015,975.83 

919,876.05 

309,947.11 

91,899.78 

77,272.06 

132,297.47 

101 .  721. 57 

1907 

1908 

1909 

$109,102.21 

51,124.14 

68,140.91 

128,399.74 

39,566.74 

5,703.72 

$109,192.21 
51, 124. 14 

1910 

1911 

68,140.91 
128,399.74 
36,566.74 
26,699.88 
27,900.80 
24,886.16 

M  411   7R 

1912 

1913 

'$26,"996"i6* 
27,900.80 
24,886.16 
32.411.78 

1914 

63,714.01 
42  061.36 

1915 

1916 

10,559.94 

35,446.10 
41  403.66 

1917 

9,081.88 

208.56 

2,301.57 

1918 

74,998.75       74,998.75 
43,707.40      43,707.40 

75,207.31 
46,006.07 

January  to  June  80, 1010 

Subtotal 

2,915,000.43 

399,127.46 

224,901.05     AM  n»  fti 

3,630,118.04 
25.547.31 

Plant  accounts 

25,547.31 
1,472.72 

25,547.31 
1,472.72 

XJndistxibuted  dealing  aooount 

1,472.72 

ToUl 

2,915,090.43 

399,127.46 

251,92L08 

651  048.54      ^  fMk  13a  en 
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Statement  of  costs,  by  fiscal  years,  Lower  Tellowstone  project. 


Coostractlaii. 

Operation  and  maintenance. 

Under 
public 
notice. 

• 

Water 
rental. 

Total. 

Total  cost. 

1906... T 

$204,916.69 

619,560.88 

978,590.28 

701,342.76 

166,404.76 

10,847.88 

1,024.98 

13,288.54 

60,964.50 

86,667.00 

591.31 

19,411.12 

167.25 

3,203.58 

$204,916.59 
619,569.88 
978..5O0. 28 

1907 

1908 

1909 

'$6i,066.95' 
84,490.87 

$51,089.95 
84,490.87 
50,436.92 

122,486.08 
71,520.75 
30,712.90 
21,327.0^ 
29,965.81 

49,213  37 
88,298.89 

752,423  71 

250,8^5.63 

61.281.83 

1910 

1911 

50,436.92 

1913 

132,486.08 
71,630.76 
19,111.89 

123,511.06 
100,697.40 

1913 

1914 

$11,601.01 
21,327.09 
29,965.81 
24,494.88 
40,213.37 
88,298.89 

1916 

57, 984. 09 

1916 

30,557.12 

1917 

43, 006. 00 

1918 

49,380.62 

1919 

90,593.47 

Subtotal 

2,915,000.43 

399,127.40 

234,901.05 

35,547.31 

1,472.72 

634,028.51 

25,547.31 

1,472.72 

3. 539. 118. 94 

Plant  account  on  June  30^  1919 

25, 547. 31 

Undistributed  clearing  accounts 

1,472.73 

Total 

2,OI5,00a43 

399,137.46 

361,931.06 

661,048.64 

3,666,138.97 

Estimated  cost  of  contemplated  work,  Lower  YeUowsUme  project,  during  fiscal  year  19i0, 


Principal  features. 


Operation  and  maintenance  under  water  rental 
Reimbursable  accounts 

Total 


Estimated 
cost. 


$67,700 
1,300 


69,000 
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Operating  costs  and  revenues,  Lower  Yellowstone  project,  to  Dec,  SI,  1918. 


-    Calendar  year  1918. 

To  Dec.  31, 1918. 

Opera- 
tion. 

Mainte- 
nance. 

Total. 

Opera- 
tion. 

Mainte- 

Total. 

C09TS. 

Canal  svstom — Main  canal 

81,522.23 
2,480.61 

112,164.72 

8,397.57 

148.00 

813,686.96 

10,878.18 

148.00 

834,290.83 
20,741.56 

8155,001.28 

126,882.84 

164.40 

8189,292.11 
153,624.31^ 

Lateral  system 

Pri^inAgA'^ystem 

'164.4(> 

Undistribated  expenses: 

Maintenance  of  permanent  im- 
pro^ementSr ..  ..    . 

1, 131. 16 

1,131.99 

4,997.32 

12,942.34 

1,131.16 

1,131.99 

4,997.32 

12,942.34 

1,488.41 
57,513.82 

9,536.79 
22,120.00 
10,872.52 

13,987.33 

1,488.41 

Ciunp  maintenance 

57,513.81 

Supeirintendenoe  and  accounts. 

9,536.7» 

Oeheral  expenM 

22,120.6(^ 

Telephony TnAlntmnno^  ..,  , .  . 

10,872.52^ 
13,967.33 

Farm   operation  and  mainte- 
naiice....... 

20,202.81 
6,772.07 

20,202.81 
5,772.07 

115,519.47 
99,110.06 

115.519.47 

Dtversion  dam  at  intake 

99,110.05- 

........... 

Repairs  doe  to  cload-borst  of  Aog. 
15,1918: 
Farthvork  reptaoements 

18,878.27 

4,419.00 

375.33 

340.30 

297.21 

18,878.27 

4,419.60 

375.33 

340..% 

297.24 

18,878.27 

4,419.60 

375.33 

340.30 

297.24 

18,878.27 

4,419.60^ 

375.33 

Concrete  structures 

Wooden  structives 

Riprap  replacement 

340.30 

297.24 

Subtotal 

4,002.84 

70,995.91 

74,998.75 

61,032.38 

520,968.78 

582,021.16 
U,  700. 06 

Operation  and  maintenance  charges 
added  to  construction  obarses. . . . 

Total 

580,321.1k 

BEVXNUBS. 

Operation  and  maintenance  charges 
accrued  on  contracts  with  water- 
rl<jht  ftppHcftnts , . .  .• 

410.75 

138,468.80' 

Operation  and  maintenance  charges 
paid  in  advance  by  water-right 
appU^^ants 

622.21 

Operation  and  maintenance  charges 
forfeited  bv  water-right  appli'wits. 

440. 0(V 

Penalties  on  operation  and  mainte- 
nance charges  accrued  on  contnu;ts 
with  water-rlTht  appU'-ants 

2.5» 

Rentals  of  buildings  during  oper- 
atmg  period 

372.00 
18,793.91 

7,388. 5» 

Rentals'of  irrication  water 

86,249.25- 

Rentals  of  telephone  and  tolls  dur- 
ing operatine  period 

499.97 

Other  revenues  unolassifled,  earned 
durin?  operattn?  period 

688.38 

• 

l,435.3lL 

Le5<s  dl<irount  allowed  on  operation 
and  maintenance  charges  accnied 
on  contracts  with  water-right  ap- 
plicants  

4.63 

Total 

20.265.04 

235, 102. 0» 



Dlilerence.  deficit 

54,733.71 

345,219.02 

1  Deduct. 


VEBBASKA-WTOXIVO,  VOBTH  PLATTE  PBOTECT. 

Andrbw  Wbibs,  project  manager,  Mitchell,  Nebr. 

LOCATION. 

Counties:  Sioux,  Scotts  BlufF,  Banner,  and  Morrill,  Nebr.;  Natrona,  Carbon,  Con- 
verse, Goshen,  and  Platte,  Wyo.- 

Townships:  19  to  27  N.,  Bs.  48  to  67  W.;  26  to  30  N.,  Bs.  83  to  85  W.,  sixth  principal 
meridian. 

Railroads:  Chicago,  Burlington  &  Quincy;  Union  Pacific;  Chicago  &  North  Western; 
Colorado  &  Southern. 

Railroad  stations  and  estimated  population,  June  SO,  1919:  Bridgieport,  1,200; 
Bavard,  1,800;  Minatare,  600;  Scottsbluff,  6,000;  Mitchell,  1,100;  Morrill,  800;  Henry, 
100;  McGrew,  100;  Melbeta,  100;  Gering,  2,500;  and  Haig,  Nebr.,  100;  Tornngton,  1,000; 
lingle,  150;  Fort  Laramie,  60;  Guernsey,  400;  and  Oispar,  Wyo.,  12,000. 

WATBB  SXTPPLY. 

Source  of  water  supply:  North  Platte  Biver. 

Area  of  drainage  basin:  12,000  sauare  miles. 

Annual  run-onr  in  acre-feet  of  North  Platte  Biver:  At  Pathfinder,  Wyo.  (12,000 
square  miles),  1906  to  1918,  maximum,  2,420,000;  minimum,  870,000;  mean,  1.481,000. 
At  Whalen,  Wyo.  (16,200  square  miles),  1900  to  1918,  maTJmum,  2,690,000;  minimum, 
983,000;  mean,  1,643,000. 

AGBIUUl/rUKAIi  AND  CLIMATIC  CONDITIONS. 

INTBR8TATS  UNIT. 

Area  for  which  the  service  is  prepared  to  supply  water,  season  of  1919, 129,715  acres. 

Area  imder  water-right  applications  and  rental  contracts,  season  of  1918,  105,350 
acres. 

Length  of  irrigating  season:  From  April  1  to  September  30 — 183  days. 

Avera^  elevation  of  irrigable  area:  4,100  feet  above  sea  level. 

Rain&Jl  on  irrigable  area:  9  years  average  14.7  inches;  1918,  19.98  inches. 

Range  of  temperature  on  irrigable  area:— 30°  to  104*^  F. 

Character  of  soil  of  irrigable  area:  Sandy  loam. 

Principal  products:  Alfalfo,  cereals,  corn,  sugar  beets,  and  potatoes. 

Principal  markets:  Omaha,  Nebr.;  Kimsas  City  and  St.  Joseph,  Mo.;  Denver,  Colo.; 
central  Wyoming. 

FORT  LARAMIB  UNIT. 

Area  for  which  the  service  is  prepared  to  supply  water,  season  of  1919, 12,132  acres. 
Area  under  rental  contracts,  season  of  1919,  4,865  acres. 

LANDS  OPENED  TO  DEtBIQATION. 

INTERSTATE  UNIT. 

Dates  of  public  notices  and  orders:  July  29,  1907;  May  29,  June  16,  November  12, 
1908;  March  3,  March  27,  June  2,  1909;  March  12,  April  4,  June  6,  June  25  July  2, 
September  10,  1910;  March  7,  March  24,  April  21,  December  30,  1911;  March  13, 
March  14.  March  19,  Mav  23,  June  24,  September  5,  1912;  February  5,  March  11  (2), 
March  29,  June  16,  June  23,  July  13.  September  4, 1913;  September  24,  1914;  February 
27,  April  23,  1915;  January  13,  February  10.  February  24,  March  16,  May  16,  1916; 
March  16,  March  22,  1917;  April  3,  1918;  March  11,  1919. 

Location  of  lands  opened:  Ts.  21  to  26  N.,  Rs.  51  to  65  W.,  sixth  principal  meridian. 

Limit  of  area  of  farm  units:  Public,  80  acres;  private,  160  acres. 

Duty  of  water:  Two  and  one-half  acre-feet  per  acre  per  annum  at  the  farm. 
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Ohaiges  per  acre  of  irrigable  land:  Building,  $45  and  $55;  annual  operation  and 
maintenance,  65  cents  per  acre-foot  for  water  used  prior  to  June  20  and  after  August 
31;  $1.30  per  acre-foot  lor  water  used  subsequent  to  June  20  and  before  September  1, 
with  a  minimum  charge  of  $1.70  per  acre. 

PORT  L4BAMI£  UNIT. 

Date  of  public  order:  March  12,  1918. 

Location  of  lands  opened:  No  lands  opened. 

Oharges  for  rental  water,  40  cents  per  acre-foot  delivered  at  farm. 

OHBONOLOGICAL  ST7HMABY. 

Reconnoissance  made  and  preliminary  survevs  begun  in  1902. 

Oongtruction  recommendecf  by  director  March  7,  1903. 

Construction  conditionally  authorized  by  Secretary  March  14,  1903. 

!First  irrigation  by  Reclamation  Service,  season  of  1908. 

Whalen  Diversion  Dam  completed  February,  1909. 

Pathfinder  Dam  completed  June,  1909. 

Pathfinder  Dike  completed  May,  1911. 

Interstate  Canal,  165  miles  completed  June  30, 1914. 

Contract  for  construction  of  Northport  district  executed  February  24,  1919. 

Pathfinder  unit,  99.1  per  cent  completed  June  30,  1919. 

Interstate  unit,  96.3  per  cent  completed  June  30,  1919. 

Fort  Laramie  unit,  32  per  cent  completed  June  30,  1919. 

Northport  district,  6  per  cent  completed  June  30,  1919. 

ntBIQATION  PLAN. 

The  irrigation  plan  of  the  North  Platte  project  provides  for  the  storage  of  flood  waters 
of  North  Platte  Kiver  in  a  reservoir  controlled  by  the  Pathfinder  Dam,  about  3  miles 
below  the  junction  of  the  North  Platte  and  Sweetwater  Rivers  and  50  miles  southwest 
of  Casper.  Wyo.,  and  in  smaller  reservoirs  along  the  canal  lines;  and  the  diversion 
of  water  from  North  Platte  River  by  a  dam  near  Whalen,  Wyo.,  into  the  Interstate 
Canal,  supplying  water  for  lands  on  the  north  side  of  the  nver  and  into  the  Fort 
Laramie  Canal,  watering  lands  on  the  south  side  of  the  river.  The  United  States 
claims  all  waste,  seepage,  spring,  and  percolating  water  arising  within  the  project  and 
proposes  to  use  such  water  in  connection  therewith. 

The  completed  features  are:  Pathfinder  Reservoir;  Whalen  Diversion  Dam;  the 
first  three  aivisions  of  the  Interstate  Canal;  lateral  sytems  of  district  1,  2,  and  3  of 
the  Interstate  Canal  system;  Reservoir  No.  1,  known  as  Lake  Alice;  Reservoir  No.  3, 
known  as  Lake  Minatare.  The  Fort  Laramie  Canal  system,  covering  approximately 
100,000  acres,  and  the  Northport  Canal  system,  covering  approximately  15,000  acres, 
are  now  under  construction. 

ST7HMABY  OF  GBNEBAL  DATA  FOB  NOBTH  PLATTE  PBOJSGT  TO 

BND  OF  FISCAL  YBAB  1919. 


Public  land  entered  to  June  30, 1919 

Public  land  withdrawn  on  June  30, 1919. . . 

State  land  unsold  Juno  30. 1919 

Private  land  June  30, 1919 

Irrifnble  acreage  when  project  is  complete . . 
Acreacee  aervloe  could  have  suppbed  in 

season  of  1918 

Estimated  acreage  nervice  can  supply  in 

season  of  1919 

Estimated  acreaj^  service  can  supply  In 

season  of  19SK) 

Acreaf^  Imgated  season  -of  1918 

Acreage  cropped  under  irrigation  season  of 

1918 : 


Interstate. 


Fort  Laramie. 


82,432 

610 

3,309 

44,364 


129,715 

129,  n8 

129,715 

129,715 
97,908 

94,445 


25,700 

34,500 

8,200 

38,600 


107,000 

IS,  132 

12,132 

20,000 
4,865 

4,865 


Northport. 


6,500 

500 

1,400 

6,600 


15,000 


2,500 


Total. 


114,632 
36,610 
11,909 
89,564 


251,715 

141,910 

141,847 

152,215 
102,773 

99,310 


1  indodlng  lands  of  North  Platte  Canal  it  Colonisatton  Co.  on  tnterstate  unit. 
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Svmmary  ofgeTural  data  for  North  Platte  project  to  end  offieedl  year  1919 — Oontd. 


Interstate. 

Fort  Laramie. 

Northport. 

Total. 

Crora:!  / 

value  of  Irrigated  crops  season  of  1918 

$3,100,710.00 
$36.35 

$61,815.00 
$12.71 

$3,162,525.00 

Value  of  irrigated  crops  per  acre  cropped. . . 

Plnanoes: 

yet  constniction  cost  to  June  30, 1919 

Per  cent  completed  on  June  30, 1919 

ADProDriatMl  for  fiscal  yeftr  \^V^ 

$6,117,412.34 

96  3 

s $336, 000. 00 

97.0 

$824,000 

$55.00 

$4,232,518.75 

32.0 

$137,500.00 

37.0 
$444,000 

$199,164.70 

6.0 

$106,500.00 

18.0 
$2»,000 

$10,540,005.88 

62 

$880,000.00 

66 

Estimated  per  cent  complete  by  Juno  SO, 
192U 

Proposed  appropriation  fiscal  year  1921 

Announoea  construction  charges  per  acre. . . 

$1,000,000 

ApproDriation  fiscal  year  1919 

$881,000.00 
88,100.00 
90,162.68 

Increase  imder  10  per  cent  provision 

Increase  mlsoeUaneous  collections 

Balance  1918  appropriation 

33,120.28 
39,104.22 
21,275.67 

Increase  of  compensation 

Special  appropnatlon 

Total 

1,092,762.80 

Expenditures  chargeable  to  1019  approprla- 
Pisbursements 

813,219.15 
85,881.64 
71.540.75 

Transfers 

Current  liabilities 

Contingent  liabilities 

1,429.60 

Total  encumbrance 

972.071.14 

Unencumbered  balance  on  July  1, 1919 

120,601.66 

Repayments: 

Value  of  construction  water  right  oqb- 
tracts 

6,803,190.50 

050,327.66 
832,916.11 

6,808,190.50 

050,327.56 
•832,916.11 

Construction  charges- 
Accrued  to  June  30, 1919 

Collected  to  June  36, 1919 

(JncoUected  on  June  30, 1919 

117,411.45 

117.411.45 

Operation  and   maintenance  charges 
(public  notice)— 
Accrued  to  June  30, 1010 

816,047.84 
748,742.33 

816,047.84 
« 748. 742. 83 

Collected  to  June  30, 1010 

Uncollected  on  June  30, 1019 

67,305.51 

67,306.51 

Water  rental  charges- 
Accrued  to  June  30, 1919 

36,652.37 
35,570.62 

36,652.37 

Collected  to  June  36. 1919 

35,570.62 

Uncollected  on  June  30, 1919 

1,081.76 

1,081.75 

Drainage: 

Estimated  acreage  damaged  by  seepage  to 
June  30, 1919 

3.250 

38.7 
14.2 

6,780 

7,960 
$316,244.12 

8,250 

Open 

2.08 

40.78 

Closed 

14.2 

Estimated  acreage  protected  by  drains  to 
June  30, 1919 

6,780 

Estimated  acreage  to  be  protected  by 
authorized  system 

17,000 
$10,255.82 

34,960 

Cost  of  drainage  works  to  June  30, 1919 

$326,499.04 

1  Excluding  lands  of  North  Platte  Canal  &  Colonization  Co.  on  interstate  unit. 

*  Includes  $SG,000  for  work  on  storage  unit. 

•  Includes  $3,121.07  credit  for  existing  works  taken  up  on  Joint  construction  vouchers. 
« Includes  $9,100.41  credit  for  existing  works  taken  up  on  Joint  construction  Touchers. 

138554—19 14 
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OONST&nCTION  BXTBINa  FISCAL  YEAB. 

INTERSTATE  UNIT. 

A  few  small  lateral  extensions  were  built  on  various  parts  of  the 
project. 

The  Spottedtail  diversion  channel  was  he^n  and  completed. 

Two  head^ates  were  installed  in  the  Interstate  Canal  for  the  use  of 
the  Lingle  Water  Users^  Association. 

A  permanent  mess  house  was  built  at  the  Sheep  Creek  operation 
and  maintenance  camp,  a  bam  at  Lake  Alice  Camp,  and  two  bunk 
houses  at  Camp  No.  7. 

The  Mitchell  oflSice  building  was  enlarged  by  the  addition  of  a. 
second  story  over  the  entire  building  and  extension  on  each  side. 

FORT  LARAMIE  UNIT. 

MainClanal, — ^The  following  work  on  the  Main  Canal  was  completed 
during  the  year: 

On  division  6,  station  2280  to  3260,  which  includes  the  Springer 
Cut ,  all  excavation  under  specifications  No.  357  was  completed  oy 
contract  forces  during  January,  1919.  One  siphon,  one  wasteway, 
two  culverts,  and  two  bridges  on  this  division  were  also  completed 
by  contract  forces  under  the  same  specifications  in  February,  1919. 

On  division  6,  station  3260  to  3570  (Horse  Creek),  all  earthwork 
excavation  was  completed  in  October,  1918,  by  contract  forces 
under  specifications  ]no.  367.  No  structures  in  this  division  have 
been  built.  With  the  completion  of  the  excavation  on  division  ft 
it  has  been  possible  to  carry  waste  water  through  the  Main  Canal  to 
Horse  Creek. 

On  division  7,  Horse  Creek  to  Nebraska- Wyoming  State  line,  sta- 
tion 3670  to  4503,  the  contract  teamwork  excavation,  involving  core- 
bank  construction  and  overhaul  ui\der  specifications  No.  377,  was 
practically  completed  at  the  end  of  year.  The  main  part  of  the  earth- 
work excavation  on  this  division  will  be  completed  oy  electric  drag- 
lines operated  by  Government  forces. 

Durmg  the  year  the  following  Main  Canal  structures  were  completed 
by  Government  forces:  Sand  trap  at  mile  0.6;  five  checks  at  miles 
17.9, 21.2,  30.1,  33.0,  and  36.7;  three  pipe  turnouts  and  one  temporary 
wood  flume  for  wasting  water  into  Horse  Creek.  Since  April  1,  1919, 
final  location  surveys  on  the  Main  Canal  in  Nebraska  have  been  in 
progress  eastward  from  the  State  line  and  20  miles  are  now  ready  for 
construction.  Designs  for  structures  on  this  section  are  now  under 
way. 

Lateral  system, — On  division  1  laterals  the  following  work  was  com- 
pleted: Main  Cherry  Creek  lateral  excavation  was  completed  by  con- 
tract forces  on  April  15,  1919,  under  specifications  No.  373.  Laterals 
4.7  and  5.7,  20.1  and  17.8  extension  were  also  completed  by  local 
contract  forces.  All  excavation  on  division  1  laterals  is  now  com- 
plete. This  division  includes  all  territory  west  of  the  Springer 
Divide.  Two  concrete  siphons  were  built  on  Cherry  Creek  lateral  oy 
(jovemment  forces,  also  a  number  of  miscellaneous  lateral  minor 
structures,  which  are  now  complete,  to  and  including  lateral  39.7. 

On  division  2  laterals  (Springer  Divide  to  Nebraska- Wyoming  State 
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line);  21  schedules  of  earthwork  excavation  were  completed  during 
the  year  by  local  contract  forces.  On  May  1  excavation  on  the  main 
Springer  lateral  was  started  by  electric  dragline  No.  1,  operated  by 
Government  forces.  Power  is  furnished  by  the  Lingle  power  plant. 
At  the  end  of  year  a  total  of  61,500  cubic  yards  had  been  excavated. 
Location  surveys  of  all  main  laterals  in  Wyoming  have  been  com- 
pleted and  the  Horse  Creek  lateral  has  been  located  extending  10 
miles  into  Nebraska.  No  structures  have  been  built  on  division  2 
laterals,  but  designs  for  all  major  structures  are  now  nearly  com^ 
pleted. 

Power  system. — ^All  work  on  the  Lingle  power  plant  was  practically 
completed  during  the  fall  of  1918,  but  owin^  to  lack  of  fimds  it  was 
deemed  expedient  not  to  start  actual  operation  of  plant  for  construc- 
tion purpose  until  spring  of  1919.  The  plant  is  hydroelectric  type, 
of  two  units,  each  consisting  of  a  450-horsepower  Trump  turtine, 
connected  to  a  375-kilowatt  AUis-Chalmers  generator.  Efficiency 
tests  of  the  plant  proved  entirely  satisfactory  in  every  respect. 
Water  is  supplied  to  turbines  from  the  Fort  Laramie  Main  Canal  at 
mile  25.5  tlm)ugh  a  54-inch  wood-pipe  penstock,  850  feet  long,  with 
a  total  drop  of  107  feet.  Actual  operation  of  the  plant  was  started 
May  1,  1919,  for  supplying  power  to  drarfines  Nos.  1  and  2  at  work 
on  the  main  Springer  lateral  and  Cherry  Creek  drain,  respectively. 

At  the  end  of  the  fiscal  year,  33^  miles  of  permanent  mgh  tension, 
10  iniles  of.  temporary  high  tension,  and  31  miles  of  temporary  low 
tension  transmission  lines  had  been  built.  Four  substations  had  also 
been  erected. 

A  complete  repair  shop  for  dragline  repair  work  was  built  at  Kiowa 
Camp. 

Three  new  class  9i  Bucyrus  electric  drag  lines  were  received  during 
June,  1919,  and  are  being  moved  out  to  their  respective  working 
locations  on  the  Horse  Creek  lateral  and  Main  Canal. 

One  three-room  and  one  four-room  cottage  were  built  by  contract 
for  the  use  of  operators  at  the  Lingle  power  plant. 

TelepTume  system. — An  independent  permanent  telephone  system 
compnsing  84  miles  of  two-wire  circuit  has  been  completed  bv  Gov- 
ernment rorces,  serving  all  camps  on  the  unit.  Temporary  branch 
lines  have  also  been  built  to  serve  the  electric  drag  lines  and  also  the 
wasteways  along  main  canal  to  facilitate  operation  and  maintenance 
work. 

NORTHPORT  DISTRICT. 

Location  surveys  for  the  main  canal  were  started  in  July,  1918,  and 
at  the  end  of  the  year  were  completed  to  Upper  Dugout  Creek,  or 
station  900  on  the  canal  line. 

Advertisement  No.  384  was  issued  by  the  Washington  office  on 
October  1,  1918,  for  the  construction  of  the  first  13.1  miles  of  the 
canal,  involving  550,290  cubic  yards  of  excavation.  Bids  were  opened 
on  November  2,  1918,  and  were  rejected  on  account  of  being  too  high. 

The  designs  for  9  main  canal  oidverts,  2  combination  structures 
(check,  turnout,  and  bridge),  and  4  headgates  were  approved  and 
construction  was  started  by  Government  forces  in  January,  1919,  and 
completed  in  June. 

The  contract  between  the  United  States  and  the  Northport  irriga- 
tion district  for  the  construction  of  the  district  was  executed  by  me 
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Assistant  Secretary  of  the  Interior  on  February  24, 1919,  and  provides 
for  the  expenditure  of  $1,050,000. 

SEEPAGE  AND  DRAINAGE. 

INTERSTATE   UNIT. 

Surveys  and  investigations  incident  to  design,  location,  and  con- 
struction of  drainage  works  were  continued  during  the  year.  These 
investigations  include  borings  over  the  affected  areas  ana  areas  likely 
to  become  seeped  to  determine  the  subsoil  conditions,  the  elevation, 
and  periodic  variation  of  the  water  table,  and  other  factors  bearing 
on  the  location  and  construction  of  draina^  works. 

During  the  year  1.03  miles  of  open  drain  were  built  on  the  Sheep 
Creek  drain,  completing  the  open  drains  on  this  system. 

Work  was  continued  on  the  Winters  Creek  closed  drain  and  1.04. 
miles  of  tile  were  laid. 

Work  was  continued  on  the  Lower  Nine  Mile  open  drain  and  6.03 
miles  of  drain  were  completed  during  the  year. 

Work  was  begun  on  the  Wild  Horse  open  drain  under  a  cooperative 
contract  with  the  Farmers'  irrigation  district,  the  Alliance  irrigation 
district,  and  the  city  of  Bayard.  A  new  drag  line  was  started  at 
work  on  this  drain  on  July  10,  1918,  and  during  the  year  6.80  miles 
of  open  drain  were  completed. 

FORT  LARAMIE  UNrr. 

Work  was  started  on  the  excavation  of  the  Cherry  Creek  drain  on 
May  8,  1919,  the  work  being  done  by  an  electric  drag  line  furnished 
with  power  from  the  Lingle  power  plant;  2.03  miles  of  open  drain 
were  completed. 

OPERATION  AND  HAINTBNANOE. 
INTERSTATE   UNIF. 

The  system  as  operated  during  the  present  season  consists  of  the 
Pathfinder  Keservoir,  the  Whalen  diversion  dam,  95  miles  of  main 
canal.  Lake  Alice,  5  miles  of  Keservoir  supply  canal,  Lake  Minatare, 
Winters  Creek  Lake,  37  miles  of  high-line  canal,  42  miles  of  low-line 
canal,  and  626  miles  of  laterals. 

In  1918  water  to  the  amount  of  204,819  acre-feet  was  delivered  to 
1,310  farms,  containing  approximately  88,771  acres  in  crops,  exclu- 
sive of  the  lands  of  the  North  Platte  Canal  &  Colonization  Co.  to 
which  39,384  acre-feet  of  water  were  delivered  for  the  irrigation  of 
110  farms,  containing  approximately  9,137  acres  in  crops.  The 
average  amoxmt  of  water  used  upon  the  land  under  the  Interstate 
unit  was  2.31  acre-feet  per  acre  and  upon  the  land  of  the  North  Platte 
Canal  &  Colonization  Co.  4.31  acre-feet  per  acre.  The  total  diversion 
at  the  Whalen  Dam  during  the  irrigation  season  of  1918  was  482,215 
acre-feet. 

During  the  first  part  of  the  season  of  1919,  105,067  acres  were 
entitled  to  water  under  water-right  application  and  17,837  acres  xmder 
contract  with  the  North  Platte  Canal  &  Colonization  Co.  Of  this 
amotmt  approximately  102,457  acres  were  imder  cultivation. 
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)P Water  was  diverted  into  the  Interstate  Canal  on  May  3,  1919,  and 
the  maximum  diversion  to  Jime  30  was  1 ,660  second-feet.  On  accotmt 
of  the  unusually  hot  and  dry  weather  conditions  the  demand  almost 
immediately  became  so  great  that  it  was  necessary  to  operate  on  a 
rotation  basis,  and  for  that  reas6n  very  little  water  was  available  for 
storage  in  Lakes  Alice  and  Minatare. 

The  storage  in  Pathfinder  Reservoir  was  1,107,580  acre-feet  on 
July  1,  1918,  decreasing  to  558,780  acre-feet  on  October  5,  1918, 
increasing  to  928,790  acre-feet  on  June  2,  1919,  and  decreasing  to 
777,560  acre-feet  on  June  30,  1919.  The  highest  elevation  reached 
was  6.60  feet  below  the  spiUway  elevation. 

Bistarical  review,  IntentaU  unitf  Ncfth  PlatU  project. 


Item. 


Acreage  for  which  service  was  prepared  to 

supply  water 

Acreage  irrigated 

Miles  of  canal  operated 

Water  delivered  to  land  (acre-feet) 

Per  acre  of  land  liiigated  (acre-feei) 


1014 

1015 

1016 

1017 

1018 

1100,341 

167,700 

652 

«  178, 015 

S2.02 

1120,684 

178,067 

800 

s 06, 467 

«i.38 

1 120,801 

84,206 

800 

s  164,240 
«2.17 

1120,801 

102,558 

80S 

M77,472 

S2.13 

1120,778 

107,008 

805 

*  201,810 

«i.31 

1010 


1120,716 

1 102,457 

805 


1  Includes  North  Platte  Canal  &  Colonixation  Co.  lands. 

>  Exclusive  of  lands  under  North  Platte  Canal  &  Colonixation  Co.  tract. 

FOET  LARAMIE   UNIT. 

During  the  1918  season  40  miles  of  main  canal  and  30  miles  of 
laterals  were  operated.  The  total  canal  diversion  was  45,740  acre- 
feet,  of  which  5,037  acre-feet  were  delivered  to  the  land. 

Water  was  diverted  into  the  Fort  Laramie  Canal  on  April  12,  1919, 
for  the  p\irpose  of  sluicing  sand  through  the  sand  trap  and  sltdce  at 
station  32.  Water  was  carried  to  the  Lingle  power  plant  for  testing 
purposes,  the  tests  beginning  on  April  16.  Deliveries  for  irrigation 
purposes  were  begun  on  May  8  ana  were  made  on  demand  to  June 
30,  1919.  Water  is  being  delivered  during  the  season  of  1919  on  a 
rental  basis  only.  About  6,000  acres  of  vacant  irrigable  land  were 
leased  for  fanning  purposes  to  Geo.  E.  Abbott  et  al.  for  a  period  of 
two  years  beginning  March  1,  1919.  The  lateral  system  was  operated 
for  the  1919  season  to  and  including  lateral  41.8,  and  water  for 
seasoning  pun>oses  has  been  carried  m  the  Fort  Laramie  Canal  as 
far  as  Horse  Greek  at  mile  67.5. 

Historical  review,  Fort  Laramie  unit.  North  Platte  project. 


Item. 


Acreaite  for  which  service  was  prepared  to  supply  water 

Acreage  iirigated 

Miles  of  canal  operated 

Water  delivered  to  the  land  (acre-feet) 

Per  acre  of  land  irrigated  (acre-feet) : 
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SETTLEHBNT. 

Conditions  on  the  project  continued  to  improve  dtiring  the  year^ 
due  principally  to  prevalent  high  prices  for  all  farm  products  and 
excellent  market  conditions.  The  number  of  land  transfers  has  been 
somewhat  more  than  normal  and  the  selling  prices  have  shown  a 
gradual  increase.  There  is  no  land  on  the  Interstate  imit  open  for 
entry.  No  land  has  been  opened  on  the  Fort  Laramie  or  Northport 
units.  There  was  a  large  decrease  in  the  amount  of  stock  fed  on  the 
project  during  the  winter,  although  fair  profits  were  reported  by  the 
feeders.  There  is  some  hog  cholera  on  the  project,  but  it  is  well 
under  control.  A  large  amount  of  buildinff  is  being  done  over  the 
entire  project,  but  this  is  especially  noticeaole  in  the  towns. 

Settlement  data,  North  Platte  project. 


Item. 


Total  number  of  forms  on  project 

Population 

Number  or  irrigated  farms 

Operated  by  owners  or  managers. . . 

Operated  by  tenants 

Population 

Kumber  of  towns 

Population 

Total  population  in  towns  and  on  farms 

Number  of  public  schools 

Number  of  churches 

Number  of  banks 

Total  capital  stock ; 

Amount  of  depo  its 

Number  ol  depositors 


1915 

1916 

1917 

1918 

1,456 

1,467 

1,406 

U,406 

4,000 

4,200 

4,500 

M  500 

1,095 

1,189 

1,274 

11.274 

682 

721 

810 

1774 

413 

468 

464 

500 

3,828 

3,942 

4,056 

14,200 

7 

7 

7 

8 

5,000 

5,500 

8,000 

1 11,000 

9,000 

9,700 

12,500 

115,500 

34 

34 

40 

40 

25 

25 

25 

25 

15 

16 

16 

16 

3817,000 

$352,000 

$852,000 

$352,000 

$1,710,000 

•*'^'2K 

$2,400,000 

1  $2, 600,000 

5,700 

6,000 

7,000 

7,200 

1919 


11,420 
14,500 
11,310 


450 
4,0S6 

8 

111,610 

116,110 

40 

26 

21 

$462,000 

1  $8,100,000 

17,600 


1  Estimated. 


PBINCIPAI4  CBrOPS. 


INTERSTATE  UNIT. 

The  cropped  area  has  continued  to  increase  until  in  1919  it  was 
estimated  to  amount  to  102,457  acres,  including  the  North  Platte 
Canal  &  Coloni/.ation  Co.'s  lands.  Of  this  amount  about  40  per 
cent  was  in  alfalfa,  36  in  cereals,  13  in  sugar  beets,  8  in  potatoes, 
and  the  remaining  3  per  cent  in  miscellaneous  crops.  The  total 
value  of  the  crops  for  the  Interstate  unit  for  the  year  1918  was 
$3,100,711.55,  with  an  average  value  of  $36.35  per  acre,  as  comr 
pared  with  a  total  value  of  $3,385,060,  and  an  average  value  of 
$41.92  per  acre  in  1917.  Increased  value  per  acre  was  most  pro- 
nouncea  in  the  case  of  sugar  beets.  The  crop  vields  per  acre  were 
about  normal  with  the  exception  of  alfalfa,  whicn  was  below  normal. 
Considerable  damage  was  uone  by  ^asshoppers  to  the  alfalfa  and 
grain  crops.  A  concerted  effort  is  Being  made  in  the  1919  season 
to  rid  the  project  of  these  pests.  On  accoxmt  of  insufficient  moisture 
in  the  ground  for  brinpng  the  crops  up  and  the  subsequent  hot 
and  dry  weather  conditions,  the  indications  are  that  the  crop  yields 
ior  1919  will  be  below  the  average. 
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FORT  LARAMIE  TTNTT. 

The^first  water  to  be  delivered  for  irrigation  under  the  Fort 
Laramie  unit  was  in  the  season  of  191 S.  On  account  of  the  unsea- 
soned condition  of  the  Main  Canal  and  the  large  number  of  breaks 
and  interruptions  which  occurred  the  water  delivery  was  very 
unsatisfactory.  Attempts  to  put  large  areas  under  nrigation  in 
one  season  resulted  in  losses.  The  estimated  area  in  crops  in  1910 
is  4,708  acres,  of  which  70  per  cent  is  in  wheat,  19  per  cent  in  cereals, 
9  per  cent  in  alfalfa,  and  2  per  cent  in  potatoes. 

Crop  report IrUentaU  unUf  North  Platte  project,  Nebraska-Wyoming^  year  1918,^ 


Crop. 


AlfBlfobay 

AUaUaseed 

8weet<:lover  seed 

Barley 

Beans 

Beets,  soRar,  and  tops 

Beets,  stock 

Com *.... 

Com  (odder 

Oarden 

Hay  (other) 

Millet  seed 

Oate , 

Onions 

Fastore,  alfalfo , 

Pasture,  other , 

Potatoes 

Rve 

Wheat 

Mlaoeilanooos 

Total  cropped  acreage 


foigated.  no  crop: 

Ailalu    seeding    with 

nurse  o-op 

Al&Jfa  seeding  without 

nurse  crop... 

Fall  rye 

Fall  wheat 

Less  duplicated  areas 

^otal  irrigated  acreage. 


Area 
(acres) 


37,863 

ISA 

04 

8.650 

1,«)0 

6,301 

13 

6,e2? 

351 

347 

838 

118 

7,007 

27 

2.407 

618 

6.203 

721 

0,007 

20 


85,306 


6,716 

1,156 

1,046 

361 

6,716 


88,771 


Unit  of 
yield. 


Ton 

Bushel 

...do 

...do 

Ton 

...do 

Bushel 

Ton 


Ton 

Bushel.. 

...do 

...do...., 
Acre. . ., 

...do 

Bushel. , 

...do 

...do 


Yields. 


Total. 


66,713 

110 

390 

106.060 

13.133 

72,684 

171 

110,310 

838 


870 

617 

168,900 

1,235 


1,035.056 

8.363 

183.103 


Average 
per  acre. 


1.8 
.8 

4.2 
20.9 

7.3 
11.4 
13.2 
18.0 

2.4 


1.0 

5-2 

21.1 

45.7 


167.0 
11.6 
14.6 


Pernnit 
of  yield. 


$13.00 

10.00 

10.00 

1.10 

4.50 

10.75 

7.00 

1.50 

4.00 


10.00 

1.50 

.80 

2.00 

1600 

5.00 

.60 

1.25 

1.00 


Total  and  average. 


Values. 


Total. 


1867,260 

1,100 

3,000 

116,688 

50,008 

781,868 

1,107 

178,078 

3,863 

14,006 

8,790 

026 

135,102 

2,470 

87,456 

8,000 

621,674 

10,454 

368,806 

26 


8,100,710 


Per  acre. 


Areas. 


Acres. 


Total  Irritable  area  farms  reported. 

Total  irri^sted  area  (arms  reported. 
Under  water-ri^ts  applications 
Under  rental  contracts 

Total  cropped  area  larms  reported. . 


108,086 

88,771 

88,021 

750 

85,808 


Farms. 


1,310 
1,310 
1,202 
18 
1,810 


823.01 

8.06 
41.40 
83.87 
32.88 
133.36 
03.06 
37.01 

0.66 
43.06 
10.40 

7.84 
16.01 
01.48 
15.00 

6.00 

100.31 

14.60 

37.80 

1.26 


86.85 


Per 
cento< 
unit. 


06 
70 
78 
1 
76 


>  EzduaiTe  of  North  Platte  Canal  St  Cokmiiation  Co.  lands* 
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Crop  report,  Fort  Loawnie  unit^  North  Platte  project^  Ndmuka-Wyoming,  year  of  1918, 


Crop. 


Alfaltfrhsy 

Barley 

Beans 

Com.... 

Com  fodder 

Garden 

Hay  (other) 

IfUfetaeed 

Oats: 

Liberty  wheat  growers. 

Farmers 

Wheat: 
.    Liberty  wheat  growers. 

Farmers 

Potatoes 


Area 
(acres). 


Total  cropped  aoroage, 


Total  Irrigated  acreage.. 


108 
12 
89 

162 

12 

6 

468 
89 

440 
399 

2,264 

879 

87 


4,866 


4,866 


Unit  of 
yield. 


Ton , 

Bushel.... 

...do 

...do 

Ton 


Ton , 

Bushel.... 

,..do , 


.do. 
.do. 
.do. 


Yields. 


Total. 


72 

90 

819 

3,206 

8 


896 
636 

14,000 
11,801 

6,094 
7,506 
4,484 


Average 
per  acre. 


0.7 

7.6 

8.0 

20.0 

.7 


.9 
17.0 

82.0 
80.0 

8.0 

9.0 

120.0 


Values. 


Per  unit 
of  yield. 


818.00 
1.10 
4.60 
160 
4.00 


10.00 
1.60 


.80 


1.90 
.60 


Total  and  average. 


Total. 


99 

1,485 

4,808 

82 

465 
8,960 

952 

11,900 
9,440 

11,578 

14,260 

2.660 


61,815 


Peraoreu 


•8.07 
8.2& 

86.81 

39.68 
2.67 

77.50 
8.46 

24.42 

26.46 


6.11 
16.22 
71.68 


12.71 


Total  irrigable  area  farms  reported: 

Liberty  wheat  growers 

Fanners 

Total  irrigated  area  farms  reported: 

Liberty  wheat  growers 

Farmers.. ..k 

Total  oropped  area  farms  reported. 


Acres. 


8,200 
8,840 

2,704 
2,161 


4,865 


No. 
fSrms. 


9 
80 

9 
80 


89 


Per 
cent  of 
project. 


8 
8 

8 

2 


Crop  report,  North  Platte  Canal  di  Colonization  Co,  lands,  North  Platte  project,  TTyo- 

ming,  year  of  1918. 


Crop. 


Rye 

wheat 

Oats 

Barley 

CJom 

Potatoes 

SOgar  beets  and  tops. 

AlSlfahay 

Miscellaneous 


Area 
(acres). 


Total  oropped  acreage. 


Total  irrigated  acreage. 


8 
579 
778 
853 
781 
950 
850 
4,866 
522 


9,187 


9,187 


Unit  of 
yield. 


Bushel.... 

...do 

...do 

...do 

...do 

...do 

Ton 

...do 


Yields. 


Total. 


180 

8,814 

15,333 

10,691 

11,913 

117,459 

3.236 

9,444 


Average 
per  acre. 


280 

14.0 

20.0 

30.0 

16.0 

124.0 

9.0 

ItO 


Total  and  average. 


Per  unit 
of  yield. 


11.25 

1.90 

.80 

1.10 

1.50 

.60 

10.75 

18.00 


Values. 


Total. 


8225 
15,797 
12,266 
11,760 
17,870 
70,475 
84,787 
122.772 
27,112 


313,064 


Per  acre. 


828.12 
27.28 
15.77 
3350 
94.46 
74.18 
99.40 
2523 
61.96 


84.26 


Areas. 


Total  irrigated  area  farms  reported. 


Acres. 


0,137 


No. 
llArms. 


110 


Per 
cent  of 
project. 
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SAUS  OF  ST7PPLEKBNTAL  STOBAQE  BIGHTS  FROM  PATHFUTDBB 

BB8SBVOIB  TO  PBIVATB  LANDS. 

The  hydraulic  studies  mentioned  in  preceding  annual  reports  are 
being  continued  by  a  competent  hydrographer,  and  in  cooperation 
with  the  State  of  Nebraska,  for  the  purpose  of  determining  losses  in 
transmission  and  accessions  from  tributaries  and  obtaining  such  other 
information  as  will  aid  in  a  determination  of  water  rights  and  proper 
wiEtter  distribution. 

PTTBIJC  NOTICES  ANI^  OBDSBS. 
FUBLIO  NOTIOE,  HABGH  11,  1919. 

1.  Annual  operation  and  maintenance  cliarges. — In  pursuance  of 
section  4  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388),  and 
acts  amendatory  thereof  or  supplementary  thereto,  particularly  the 
reclamation  extension  act  of  August  13,  1914  (38  Stat.,  686),  an- 
nouncement is  hereby  made  that  the  annual  operation  and  mainte- 
nance charges  for  the  irrigation  season  of  1919  and  thereafter  until 
further  notice  against  all  lands  of  the  North  Platte  project,  Nebraska- 
Wyoming,  under  public  notice,  shall  be  as  follows:  A  minimum 
charge  ofSl.TO  per  irrigable  acre  will  be  made  whether  water  is  used 
thereon  or  not.  For  aU  water  delivered  prior  to  and  including  June 
20  a  charge  will  be  made  of  65  cents  per  acre-foot;  for  all  water 
delivered  between  June  21  and  August  31,  inclusive,  a  charge  will 
be  made  of  $1.30  per  acre-foot,  and  for  water  delivered  on  and  from 
September  1  to  the  end  of  the  season  a  charge  will  be  made  of 
65  cents  per  acre-foot.  The  minimum  charge  of  $1.70  will  be 
applied  in  payment  of  the  charges  under  the  said  acre-foot  rates. 
Ail  operation  and  maintenance  chai]ges  will  be  due  and  payable  on 
March  1  of  each  year  for  the  preceding  irrigation  season  *  but  where 
water-ri^ht  application  ia  made  for  public  land  entered  under  the 
reclamation  law  after  June  15,  or  where  water-right  application  is 
made  after  Au^st  1  for  land  in  private  ownership,  no  operation  and 
maintenance  oiarge  will  be  made  for  water  delivered  during  the 
remainder  of  the  irrigation  season  in  which  the  water-right  application 
is  made. 

S.  G.  Hopkins, 
Assistant  Secretary  of  the  IrUerior. 

BlNANOIAIi  STATBXENT. 

Condensed  bdlance  sheets.  North  Platte  project,  June  SO,  1919, 

Cash $10,356.06 

In  kentoryniaterlals  and  supplies  on  hand 308,858.45 

Ctnrent  aoeounts  due 194,745.68 

CQDStniction  water-rijcht  charges  unaccrued 5^852, 862. 94 

Construction  work  contracted 6,636.40 

Gross  construction  cost $10, 643, 617. 27 

Leas  operation  and  maintenance  revenue  earnings 184,030.46 

Less  cost  adjustments 390. 93 

94,421.39 

•  ' 

Net  GonBtruotion  cost 10,549,005.88 

Oross  operation  and  maintenance  cost 1,006,489.26 

Less  operation  and  maintenance  revenue  eamuigs 13, 295. 89 

Plus  cost  adjustments 3, 873. 41 

9,422.48 

■  ■  *  ■  "  '        997, 066. 78 
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Aoooimts  payable 1132,831.01 

Contingent  obligations 16,960.23 

CoUeotloDS  and  oontraots  of  spedfle  amounts  for  repayments  to  reclamatJon  fond 7, 671, 166. 17 

Capital  in  irestment: 

Disbursement,  transfer,  and  Joint  construction  vouchers  received $11, 937, 044. 87 

Collection,  transfer,  reftmd,  and  joint  construction  vouchers  issued 1, 837, 88D.  w 

Nat  Investment 10,099,164.78 

Feature  oo$ta  of  North  PlaUe  project. 

INTERSTATE  UNIT. 


Principal  feature. 


Examination  and  survevs: 

Northport  district 

Seoondarv  projects  and  investigations. 
Water-ri^t  adjudications 


Subtotal. 


Storage  system: 

PathAnder  Rwiervoir , 

Lalce  Alice  Reservoir 

Lake  Minatare  Reservoir , 

Two  Winters  Creek  Lake  Reservoir. 


Subtotal. 


Canal  system: 

Whalen  diversion  dam 

First  division  Interstate  Canal. . . 
Second  division  Interstate  Canal. 
Third  division  Interstate  Canal . . 


Subtotal. 


Lateral  svstem: 

Ravrhide 

District  No.  1. 
District  No.  2. 
District  No.  3. 


Subtotal. 


Drainage  aytitem: 

Drunage  investigations . 

Open  OTatns 

Closed  drains 


Subtotal. 


Irrigable  area  farm  units . 


Permanent  improvements  and  lands: 

Buildings  at  Pathfinder  Dam 

Buildings,  first  division 

Buildings,  second  division 

Buildings,  third  division 

Experimental  farm  buildings 


Subtotal. 


Operation  and  maJntenanoe  during  construction  (water-rental  basis) 

Accrued  and  unpaid  operation  and  maintenance  transferred  to  constructioQ. 


Total  cost  of  constructioQ  features. 
Balance  in  plant  accounts. 


Subtotal— Gross  oonstructian  cost  of  the  Interstate  unit  June  30, 1919, 


Fiscal  year 
1919. 


i«84, 183.30 
9,633.74 


5,460.44 


3,290.00 
355.40 


3,645.40 


31,104.87 

2,045.00 

4,929.88 

190.00 


38,329.75 


374.42 

1,726.43 

782.14 


2,882.99 


6,509.71 

69,623.77 

7,360.43 


83,493.91 


•it  11,018.96 
1,605.33 


19,413.63 


124,388.86 


124,388.86 


Total  to  June 
30, 1919. 


|61,165l14 
9,473.39 


70,638.53 


1,824,042.64 

209,730.19 

560,876.41 

7,436.60 


2,602,085.93 


266,175.41 

1,043,541.95 

854,270.17 

447,194.84 


2,611,182.87 


3,819.31 
360,266.63 
287,026.97 
296,789.53 


947,902.44 


2.5,298.73 
170,603.67 
120,341.72 


816,244.12 


43,003.29 


5,000.00 
5, 83a  65 
84,652.44 
3, 45a  96 
5,272.18 


54,206.22 


428,457.18 
82,072.95 


7,165,793.03 
120,736.13 


7,276,620.16 


1  Transferred  to  Northport  unit. 

>  Deduct. 

•  Right  of  way  and  damage  claims  transferred  to  their  respective  features. 
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Feature  coeU  of  North  Platie  project — Continued. 

NOETHPOBT  UNIT. 


PrinoliMl  feature. 


BxMnination  and  surveys:  Northport  district. 

Csna]  system: 

Surveys 

EiEUthwork 

Structures. 


Subtotal. 


Lateral  ssrstem: 

Surveys 

Earthwork.. 
Structures.. 


Subtotal. 


Total  cost  of  oonstruotlon  features. 
Bataoce  in  plant  account 


Subtotal— Gross  ooustruction  cost  Northport  unit  June  30, 1919. 


Fiscal  year 
1919. 


if4,183.30 


10,876.81 
13,676.22 
13,456.28 


37,908.79 


2,205.40 
3,509.49 
5,447.10 


11,161.99 


53,254.08 


53,254.08 


Total  to  June 
30, 1919. 


$4,183.30 


10,876.31 
13,576.22 
13,456.20 


37,908.79 


2,205.40 
3,509.49 
5,447.10 


11,161.99 


53,254.08 
22,075.30 


75,329.38 


FOBT  LABAIOB  UNIT. 


SzaminatiQns  and  surveys: 

General  surveys. 

Water  rights 

Guernsey  storafe  reservoir. 


Subtotal. 


Csnal  sjrstem: 

Surveys 

Whalan  Dam  and  headworks 

Tunnel  No.  1 

Tunnel  No.  2 

Earthwork  to  State  Une 

Concrete  lining 

Protecting  canal  banks 

Roads  ana  bridfes 

Canal  right  of  way  Including  fencing. 

Prlmmg  main  canal 

Sand  traps 

Siphons 

Culverts 

Wasteways. 

Turnouts 

Checks 

lOnor  structures 


Subtotal. 


Lateral  system: 

Surveys 

Earthwork.. 
Structures... 


Subtotal. 


Drainage  system: 

Drainage  investigatlcns. 
Open  drams 


Subtotal. 


Irrigable  area  farm  units 

Permanent  improvements  and  lands:  Buildings. 

Telephone  system 

Opentlon  and  matnteDanoe  during  oonstmctloD  (water-rental  basis) . 


Total  cost  of  construction  features. 
Balsnoe  in  plant  accounts 


Gross  cost  of  oonstruotloQ . 


16,350.00 


6,350.00 


3,102.35 

l,721.8-» 

3,228.49 

«. »  610. 13 

362,444.07 


90.56 
11,459.24 

5,760.50 
25,6a5.09 

7,1«>.R5 
36,528.30 
33,302.73 
32.902.42 

8,440.82 

24,587.16 

115.60 


555.854.80 


28,344.60 
75,433.22 
33,249.70 


137,027.61 


^s  521.91 
7,783.42 


7,261.51 


2,083.72 
12,301.01 


9,676.84 
29,594.06 


760,159.64 


760,169.64 


823,985.47 
6,350.00 
2,554.24 


32,889.71 


43,8^8.57 

26,5»l.00 

168,270.90 

147,.3ft5.52 

1,464,382.66 

14,668.69 

24,254.07 

47.4«>.28 

8,838.45. 

35,613.93 

13,227.65 

108,603  14 

118,408.20 

91,330.08 

29,823.21 

24,587.16 

1,070.48 


2,368,280.97 


106,080.65 

142,a'>2.06 

90,914.64 


341,053.25 


2.472.40 

7.783.42 


10,255.82 


10,024.85 
22,090.10 


2i,  78^.02 
29,594.06 


2,838,971.78 
452,686.96 


3,291,658.73 


I  Transferred  tram  Intentate  unit. 
*  Gorreetlng  errors. 


•  Deduct. 

*  Gash  odlectiflD  Gering  drainage  district  of  8879.91. 
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Feature  costs  of  North  Platte  project^-Contmued, 

SUMMARY,  ENTIRE  PROJECT. 


Principal  feature. 


Total  ooet  of  constnictian  features: 

Interetate  unit 

Northport  unit 

Fort  Laramie  imit 


Gross  cost  of  construction  features. 

Plant  accounts: 

Interstate  unit 

Northport  tmit 

Fort  Laramie  unit 


Fiscal  year 
1919. 


9124,388.86 

53,254.08 

760,159.64 


Total  to  June 
30, 1919. 


937,802.58 


Total,  plant  accounts... 
Gross  construction  cost. 


Less  revenues  earned  during  construction  period: 

Rentals  of  buildings 

Rentals  of  fvaslng  and  farming  lands 

Rentals  of  irrigation  water 

Contractors  freight  refunds 

Value  of  water  furnished  power  plant 

Other  revenues  imclassi fled 

Loss  on  hospital  operatums 


Total  revenues  to  June  30, 1919 

Net  construction  cost  to  June  30, 1919. 


937,802.58 


1,637.84 

t  560. 00 

6,620.18 

1,709.97 

939.00 

539.89 

»  7,147.60 


2,730.38 


035,072.20 


87,155,793.03 

53,254.08 

2,838,97L7& 


10,048,01&80 


120,736.18 

22,076.80 

452,686.95 


505, 498. 8S 


10,643,517.27 


8,285.8» 

24,43L17 

23,356.48 

36,017.54 

939.00 

1.930.88 

I54&07 


04,421.39 


10,649,095.88 


^  Deduct. 

Statement  of  cost,  by  calendar  years,  North  Platte  project. 


Year  ending  Dec.  31— 

1904 

1905 

1906 

1907 

1908 

1909 

1910 

1911 

1912 , 

1913 

1914 

1916 

1916 

1917 

1918 

Januanr  to  June  30, 1919 

Unpaia  operation  and  mainte- 
nance charges  added  to  con- 
struction on  June  80, 1919 


Operation  and  maintenance. 


Construction. 


Subtotal 

Plant  accounts  to  June  30, 1919. 


Total. 


I05,00a00 
692,795.80 

1,219,052.96 
961,096.48 
614,953.87 
475,890.91 
448,638.71 
416,951.93 
355,625.45 
397,426.87 
434,328.31 
324,067.45 
644,736.59 
984,813.96 

1,190,548.25 
251,958wl6 


During  con- 
struction. 


Under  public 
notice. 


Total. 


9,507,894.70 
595,498.38 


10,108,393.08 


$2,406.30 

8,486.18 

63,358.75 

173,660.95 

135,303.36 

11,587.00 

12, 250, 75 

16, 25a  00 

5,156.80 


16, 93a  15 
12,663.91 


182,072.96 


540, 124. 19 


860,097.30 

63,062.13 

65,791.53 

74,442.49 

84,026.75 

114,850.00 

119,693.74 

149,994.80 

235,176.56 

130,826.91 


>82,072.96 


1,006,480.26 


540,124.19 


1,006,489.26 


82,408.39 
8,486.18 

63,353.75 
224, 35^.25 
108,365.49 

77,378.53 

86,603.24 
100,276.75 
120,006.80 
119,693.74 
149,994.80 
262,106.71 
143, 49a  82 


1,546,613.45 


1,546,613.45 


Total  cost. 


•96, 
602. 

963, 
623, 
539, 
672, 
615, 
433, 
484, 
534, 
444, 
764, 
1,134, 

395, 


ooaoD 

71».8D 
062.05 
504.87 
449.  Oft 
253.66 
906.05 
317.42 
003. 9S 
120.11 
006.06 
074.26 
430.  .33 
80R.76 
654. 9<y 
44&9B 


11,054,50R.15 
605,498.38 


11,650,006.53 


I  This  Item  carried  under  '' Construction,"  in  prior  years.    Transferred  to  present  location  in  order  to 
show  actual  total  cost  of  operation  and  maintenance. 
•  Deduct. 


NEBRASKA-WYOMING^   NOBTH  FLATTB  FBOJBCT. 


221 


StaUmerU  of  coat j  hy  fiscal  years,  North  Platte  project. 


Operation  and  mAmtenanfie 

Construction. 

During  con- 
struction. 

Under  public 
notice. 

Total. 

Total  cost. 

Year  endizig  June  30— 

1905 

9190,000.00 

1,195,501.61 

1,242,513.82 

679,&S0.98 

650,226.76 

401,573.07 

495,704.37 

338,198.89 

373,052.00 

421,780.94 

446,995.60 

348,531.53 

855,548.91 

1,060,387.61 

906,208.52 

$190,00a00 
1.198.000.00 

1906 

$2,408.30 

8,486.18 

63,353.75 

173,660.95 

135,303.36 

11,587.00 

12,250.75 

16,250.00 

5,156.80 

$2,408.99 

8,486.18 

63,3.53.75 

173.660.95 

135,303.36 

112,981.61 

76, 98a  41 

83,103.40 

87,188.38 

86,021.92 

108,423.94 

115,514.49 

228,289.61 

264,897.06 

1907 

i,2si,ooaoo 

743.084.73 

1908 

1909 

723,887.71 
536,876.43 
608.685.96 

1910 

1911 

8101,394.61 

64,729.66 

66,853.40 

82,031.58 

86,021.92 

108,423.94 

115,514.49 

228,289.61 

235,303.00 

s  82, 072. 95 

1912 

415,179.30 
456,155.40 
508,969.32 
632,917.61 
456,955.47 
971,063.40 
1,288,677.22 
1,173,105.58 

1913 

1914 

1915 

1916 

1917 

1918 

*"29,'504."66* 
182,072.95 

1919 

Unpaid  operation  and  mainte- 
nance charges  added  to  con- 
struction to  June  90, 1919 

Subtotal 

9,507,894.70 
595,498.38 

540, 124. 19 

1,006,489.26 

1,546,613.45 

11,054,508.15 
505.498.38 

Plant  accounts 

Total 

10,103,393.08 

540, 124. 19 

1,006, 4801 26 

1,546,618.45 

11,660,006.53 

•1  This  item  carried  under  "Construction"  in  prior  years.    Transferred  to  present  location  in  order  to 
show  actual  total  cost  of  operation  and  maintenance. 
•  Deduct. 

Estimated  cost  of  contemplated  worhj  North  Platte  project,  during  fiscal  year  19f0, 


Features. 


Storage  system:  Pathfinder  Dam  regulating  works . 
Canafsystem: 

Interstate  unit 

Cherry  Creek  drain  and  wasteway 

Indian  Creek  drain  and  wasteway 

l^orthport  Canal 


Lateral  system: 

Interstate  unit 

Fort  Laramie  unit . 


Drainage  system:  Interstate  unit 

Operation  and  maintenance,  water  rentals. 
Operation  and  maintenance,  public  notice. 
Relmbtursable  accounts 


Tbtal. 


Sub- 
feature. 


$3,500 

60,000 

8,600 

82,000 


4,300 
170,000 


Frmcipal 
feature. 


$150,000 


154.100 


174,900 
60,000 
20,000 

190,000 
6,000 

754,400 
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Operating  costs  and  revenues,  North  Platte  (Interstate)  project ,  to  Dec,  SI,  1918. 


Calendar  year  1918. 

To  end  calendar  year  1918. 

Opera- 
tion. 

Mainte- 
nance. 

■w-  ■  ■ 

Total.  . 

Oper^ 
tion. 

Mainte- 
nance. 

Total. 

COSTS. 

Storage  works: 

Pathfinder  Reservoir 

$3,925.00 

271.24 

5,556.97 

3,249.68 

$940.80 

296.54 

2,016.99 

$9,865.80 

566.78 

7,573.96 

3,249.68 

$83,524.74 

4,012.74 

7,022.19 

14,661.72 

$6,321.79 
1,203.31 
7,219.89 

$39,846.5S 

Lake  .*  lice  Resiervolr 

5,216.05 

Lake  \finatare  Reservoir 

Gaging  North  Platte  River 

14,242.08 
14,661.72 

18,002.89 

3,253.33 

21,256.22 

59,221.39 

14,744.99 

73,960.3» 

Canal  system: 

Whalcn  diversion  dam . .  .^ 

First  di^'ision  Main  Canal 

Second  division  Main  Canal 

3,246.72 

12,803.48 

6,010.88 

608.79 
32,650.29 
20,275.96 

3,855.51 
45,543.77 
26,286.84 

11,856.97 
77,403.73 
43,352.02 

1,179.30 

171,309.13 

60,660.14 

13,036.27 
248, 712.86- 
104, 021. 16^ 

Lateral  svstem: 

Rawhide  1st  and  2d  lateral  dis- 
tricts   

22,151.08 

53,535.04 

75,686.12 

132,612.72 

233,157.57 

365,770.29^ 

17,177.57 
12,755.27 

64,255.77 
37,255.11 

81,433.34 
50,010.38 

139,163.66 
58,578.88. 

187,884.23 
104,163.57 

327, 047.  so- 

Third lateral  district 

les,  742. 45- 

29,932.84 

101,510.88 

131,443.72  ;  197, 742. 54 

292,047.80 

489,79a  34 

Drainage  system: 

Open  drains 

4,393.75 
977.29 

4,393.75 
977.29 

721.20 
80.13 

21,866.47 
2,429.61 

22,587.67 

rioffpd  drains 

2,609.74 

5,371.04 

5,371.04 

80L33 

24,296.08 

25,007.41 

Undistributed  exnenses:  Crop  reports 

094.76 

724.70 

1,419.46 

3,110.88 

3,lia8S 

Subtotal 

70,781.67 

164,394.99 

235,176.56 

393,488.86 

564,246.44 

957,735.30 

Loss  ooeration  and  mainte- 
nance transferred  to  con- 
struction  

182, 072. 9S 

Total 

875,662.85 

........ 

REVENUES. 

Operation  and  maintenance  charges 
accrued  on  contracts  with  water- 
right  applicants 

211,954.51 

1,385.65 

32.00 

2,238.49 

2,626.85 

740.71 

13,600.51 

822, 36a  (B- 

Operation  and  maintenance  charges 
paid  in  advance  by  water-ri^t 
applicants 

1,947.76 

Operation  and  maintenance  charges 
paid  and  forfeited  by  water-rignt 
anpliftanti? ,       . ,     ........ 

1,223.95 

Penalties  on  operation  and  mainte- 
nance charges  accrued  on  contracts 
with  wator-rijjht  applicants 

4,468.84 

Rentals  of  irrigation  water 

15,363.19^ 

Gain  on  farmine  oierations 

1,782.6» 

Less  discount  allowed  on  operation 
and  maintenance  charges  accrued 
on  contracts  with  water-right  ap- 
plicants   

18,911.25 

Total 

215,287.70 

838,225.70 

—  ,.  .. 

Difference  (deficit) 

19,838.86 

37,436.65 

1  Deduct. 


VEVADA,    VEWIAVDS    (FOBMEBLT    TSTTCKEE-CABSOH) 

PBOJECT. 


Counties:  Churchill,  Storey,  and  Lyon. 

Townflhipe:  17  and  18  N.,  Bs.  17  to  30  E. ;  19  N.,  Bs.  26  to  31  E. ;  20  N.,  Rs.  22  to  31 
S . ,  Mount  Diablo  meridian. 


John  F.  Richardson,  project  manager,  Fallon,  Nev. 

LOCATION. 
Counties:  Churchill,  Storey,  and  Lyon^ 

E. 

Railroad:  Southern  Pacific. 

Railroad  stations  and  estimated  population,  June  30,  1919:  Femley,  100;  Hazen, 
100;  Fallon.  2,000;  Stillwater,  25. 

WATEB  ST7PPLY. 

Source  of  water  supply:  Truckee  and  Carson  Rivers. 

Area  of  drainage  basin:  3.450  square  miles. 

Annual  run-off  in  acre-feet :  Truckee  River  at  Tahoe  (519  square  miles),  1901  to  1918» 
maximum,  704,000;  minimum,  113,000;  mean,  274,500.  Truckee  River  at  Derby  dam 
'1,740  square  miles),  1900  to  1918,  maximum,  1,435,000;  minimum,  356,000;  mean, 
642,400.  Carson  River  at  Empire  (988  square  miles),  1901  to  1918,  maximum,  731,000; 
minimum,  172,000;  mean,  392,800. 

AGBICTTLTTTBAL  AKD  CliDCATIC  COMDITIONS. 

Area  for  which  service  is  prepared  to  supply  water,  season  1919:  65,752  acres. 

Area  under  water-right  applications  and  rental  contracts,  season  1919:  55,357  acres. 

Length  of  irrigation  season:  From  April  1  to  October  15, 198  days. 

Average  elevation  of  irrigable  area:  4,000  feet  above  sea  level. 

Rainfall  on  irrigable  area:  Average  4  inches  (maximum  record  1913,  8.08  inches). 

Range  of  temperature  on  irrigable  area:  — 20°  to  100^  F. 

Character  of  soil  of  irrigable  area:  Exceedingly  variable;  sand,  sandy  loam,  adobe, 
clav,  and  volcanic  ash. 

]^ncipal  products:  Alfalfa,  small  grain,  potatoes,  onions,  sugar  beets,  truck  crops, 
and  dairy  nitxlucts. 

Principal  markets:  Nevada  and  Pacific  coast  communities. 

LAKDS  OPENED  FOB  XBEIGATION. 

Dates  of  public  notices  and  orders:  May  6,  November  1,  1907;  January  30,  April  4, 
June  5,  December  26,  1908;  March  1,  September  28,  1909:  April  26,  September  16, 
1910;  April  22,  October  17,  1911;  February  8,  June  13,  1912;  January  17,  June  23, 
July  15.  July  21,  1913;  August  19,  December  16,  1914;  January  30,  February  26, 
March  20,  Mav  13,  November  12,  1915;  January  17,  February  11,  1916;  March  10, 
March  22,  July  16,  July  31,  October  30, 1917;  January  2,  January  15,  April  3,  April  10, 
May  7,  May  20,  July  9,  August  14,  October  1,  December  3, 1918;  April  23,  May  31, 1919. 

Location  of  lands  opened:  Ts.  17  to  20  N.,  Rs.  23  to  31  E.,  Mount  Diablo  meridian. 

Limit  of  area  of  farm  units:  40  to  160  acres. 

Duty  of  water:  3  acre-feet  per  acre  per  annum  at  the  farm. 

Building  charge  per  acre  of  irrigable  lands:  |22,  $30,  |60,  |65,  and  1115  (for  Carson 
Lake  leveled  lands). 

Annual  operation  and  maintenance  charge  per  acre  of  irrigable  land:  Femley  and 
Hazen  benches,  approximately  $3.12  per  acre;  Fallon  district,  approximately  11.95 
per  acre,  based  on  cost  of  service. 

CHBONOLOGICAI.  ST7HMABY. 

Reconnaissance  made  and  preliminary  surveys  begun  in  1902. 
Construction  recommended  by  director,  March  7, 1903. 
Construction  conditionally  authorized  by  Secretary,  March  14, 1903. 
Truckee  Canal  completed  June,  1905. 
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Carson  River  headworks  and  nudn  dlBtributing  canals  completed  September,  1905. 
First  irrigation  by  Reclamation  Service  season  of  1906. 
Tnickee  Canal  chute  completed  November,  1910. 
Lahontan  Dam  commenced  January,  1911. 
Lahontan  Dam  completed  June,  1915. 

United  States  took  poeseesion  of  outlet  works  at  Lake  Tahoe  and  assumed  control 
July  1,1915. 
Truckee-Carson  irrigation  district  organized  November  16,  1918. 
Entire  project  52  per  cent  completed  June  30, 1919. 

IBBIGATION  PLAN. 

The  irrigation  plan  of  the  Newlamls  project  provides  for  the  storage  of  water 
on  the  hef^waters  of  Truckee  River,  in  Lake  Tahoe,  in  the  Alkali  Flat  Reservoir, 
near  Churchill,  Nov.,  and  in  Lahontan  Reservoir  on  Carson  River;  the  diversion  of 
water  from  Truckee  River  by  a  dam  about  20  miles  below  Reno,  Nev. ,  into'the  Truckee 
Canal,  supp1>'ing  water  to  lands  in  the  Truckee  and  Carson  River  valley's  and  to  the 
Lahontan  Reservoir;  the  diversion  of  water  from  Carson  River  by  a  dam  near  Dayton, 
Nev.,  for  storage  m  Alkali  Flat  Reservoir  and  irrigating  lands  in  Churchill  Valley 
below  that  reservoir;  and  the  diversion  of  water  from  Carson  River  by  a  dam  about 
5  miles  below  the  Lahontan  storage  dam  into  two  canal  systems,  one  on  either  side 
of  the  river,  watering  lands  in  the  lower  Carson  River  Valley.  The  United  States 
claims  all  waste,  seepage,  unappropriated  spring,  and  percolating  water  arising  within 
the  project  and  proposes  to  use  such  water  m  connection  therewith. 

The  features  of  the  above  irrigation  plan  which  have  been  completed  are:  The  dam 
at  the  outlet  of  Lake  Tahoe,  including  the  greater  portion  of  the  accessory  dredging 
of  the  Truckee  River  Channel ;  the  diversion  dam  in  Truckee  River  near  Derby,  Nev. , 
the  Truckee  Canal  carrying  water  from  this  diversion  31  miles  to  the  terminal  con- 
crete chute  discharging  into  the  Lahontan  Reservoir;  the  forebay  for  the  hydroelectric 
Slant  discharging  Truckee  Canal  water  into  Caison  River  below  Lahontan  Dam;  the 
iversion  dam  in  Carson  River  situated  about  5  miles  below  Lahontan  Dam:  that 
portion  of  the  irrigation  system  which  includes  laterals  taking  out  of  Truckee  Canal 
in  the  vicinity  of  Fernley  and  Hazen;  and  the  two  main  canals  heading  at  Carson 
diversion  dam  and  extending  over  the  main  portions  of  the  project  in  Carson  sink, 
with  Fallon  as  a  center. 

Construction  of  Lahontan  Dam  and  Reservoir  was  completed  in  June,  1915,  for  the 
conservation  of  the  flood  waters  in  both  the  Truckee  and  Carson  Rivers. 

The  features  remaining  for  future  construction  are:  The  Alkali  Flat  Reservoir,  or 
equivalent  reservoirs  in  the  upper  Carson  Valley,  as  may  later  be  determined;  the 
upper  Truckee  storage  reservoirs  as  required:  the  extension  of  the  irrigation  s>'stem 
to  cover  additional  irrigable  areas  adjacent  to  and  on  all  sides  of  the  project  as  already 
constructed:  and  the  extension  of  the  drainage  system  which  may  become  necessary 
as  supplemental  construction  in  behalf  of  the  water  users  under  the  provisions  of  the 
reclamation  extension  act,  or  which  may  be  constructed  under  contract  with  the 
Truckee-Carson  irrigation  district. 

SXnaCABY  OF  GBMEBAI.  DATA  FOB  NEWLAKDS  PROJECT  TO  END 

OF  FISCAL  YEAB  1919. 

Areas: 

Irrisable  acreage  when  project  is  complete ^  231, 000 

Public  land  entered  to  June  30,  1919 27, 839 

Public  land  open  to  entry  on  June  30, 1919 470 

Public  land  withdrawn  on  June  30,  1919 89, 351 

Railroad  land  June  30,  1919 26, 900 

Private  land  June  30, 1919 86,440 

Acreage  service  could  have  supplied  in  season  of  1918 71, 817 

Estimated  acreage  service  can  supply  in  season  1919 65, 752 

Estimated  acreage  service  can  supply  in  season  1920 67, 000 

Acreage  irrigated  season  of  1918 42, 311 

Acreage  cropped  under  irrigation  season  of  1918 41, 490 

Crops: 

Value  of  irrigated  crops  season  of  1918 $1, 626, 142 

Value  of  irrigated  crops  per  acre  cropped $53. 15 


>  Includes  Upper  Carson  unit  of  80,000  sores. 
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Finances: 

Net  construction  cost  to  June  30,  1919 $6, 370, 141.  73 

Per  cent  completed  on  June  30,  19d9 52 

Appropriated  for  fiscal  year  1920 $359, 000.  00 

Estimated  per  cent  complete  by  June  30,  1920 55 

Proposed  appropriation  for  fiscal  vear  1921 $664, 000.  00 

Estimated  per  cent  complete  by  June  30,  1921 60 

Announced  construction  charges  per  acre,  $22,  $30,  $60,$65,  ^  $115.00 

Appropriation  fiscal  year  1919 $671,000.00 

Deduction  under  10  per  cent  provision '67, 100.  00 

Increase  miscellanous  collections 43, 682.  68 

Balance  1918  appropriation *. 539, 943.  00 

Increased  compensation 13, 560. 19* 

$1,  201,  085.  87 

Expenditures  chargeable  to  1919  appropriation: 

Disbursements $250, 299. 08 

Transfers 20, 061. 01 

Current  liabilities 37, 500. 00 

Contingent  liabilities 307, 860.  09 

TJnenciunbered  balaiice  on  July  1,  1919 893,225.78 

Repayments: 

Value  of  construction  water-right  contracts 1, 431, 587.  25 

Construction  charges: 

Accrued  to  June  80.  1 919 378, 501.  95 

Collected  to  June  30,  1919 '374.848.06 

Uncollected  on  June  30,  1919 3, 653. 89 

Operation  and  maintenance  charges  (public  notice): 

Accrued  to  June  30,  1919 372,697.60 

Collected  to  June  30,  1919 *  355. 651.  62 

Uncollected  on  June  30,  1919 17, 045.  98 

Water  rental  charges: 

Accrued  to  June  30,  1919 9, 053. 40 

Collected  to  June  30,  1919 8, 989. 90 

Uncollected  on  June  30,  1919 63. 50 

Poix^or  chars^es  * 

Accrued  to  June  30,  1919 76,617.48 

Collected  to  June  30,  1919 74, 465.  91 

Uncollected  on  June  30,  1919 2, 151. 57 

Drainage: 

Estimated  acreage  damaged  by  seepage  to  June  30, 1919 12, 000 

Miles  of  drains  built  to  June  30,  1919 — 

Open 14.32 

Closed 3.99 

Totel 18.31 

Estimated  acreage  protected  by  drains  to  June  30,  1919 15, 300 

Estimated  acreage  to  be  protected  by  authorized  system 19, 500 

Cost  of  drainage  works  to  June  30,  1919 $109, 518. 45 


1  For  leveled  lands. 

)  Deduct. 

*  Includes  $5,436.50  taken  up  on  Joint  oonstractlon  vouchers. 

« Includes  $6,158.86  taken  up  on  Joint  oonstruction  vouchezs. 
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CONSTBTJCTION  DTmiNG  FIBCAL  YEAB. 

Lateral  construction. — ^Work  tinder  this  feature  consisted  of  the 
lollowing: 

South  Fork  Lateral,  6,900  feet  in  length,  involving  5,400  cubic 
yards  of  excavation,  was  constructed  diu-ing  July  and  August,  19 18* 
This  work  was  done  by  Grovemment  forces  for  the  purpose  of  divert- 
ing seepage  and  waste  waters  from  the  South  Fork  of  the  Carson 
Kiver  at  a  point  above  the  Peter  Mori  Dam,  conveying  the  same  to 
the  **AA''  (Janal. 

E4'  Lateral  Extension,  7.1  miles  in  length,  involving  30,000  cubic 
yards  of  material,  was  constructed  by  Government  forces  for  the 
irrigation  of  the  Carson  Lake  pasture.  Seventeen  minor  timber 
structures  were  installed.  Work  was  commenced  during  July,  1918, 
and  completed  during  December,  1918.  Capacity  of  tnis  lateral  is 
about  27  second-feet. 

During  November  and  December,  1918,  the  LF  lateral,  2.1  miles 
in  length,  was  reconstructed  and  extended,  about  16,325  cubic  yardft 
of  material  being  removed  by  Grovemment  forces.  This  lateral  will 
irrigate  the  proposed  Grimes  pasture  area  and  also  the  Carson  Lake 
pasture. 

Work  on  N  lateral  improvement  consisted  in  the  change  in  lateral 
grades  and  cross  section.  Numerous  concrete  and  timber  structures 
were  raisod  and  about  7,700  cubic  yards  of  material  were  removed 
by  Grovernment  forces. 

During  March,  1919,  the  K9x  Lateral  Extension,  involving  the 
removal  of  3,004  cubic  yards  of  material,  was  constructed  by  con- 
tractors J.  A.  Wood  and  S.  M.  Fulkerson,  and  the  Heritage  Lateral, 
requiring  1,750  cubic  yards  of  excavation,  was  built  bv  contractor 
T.  V.  Conner.  The  Brooner  lateral,  with  354  cubic  yarcfs  of  excava- 
tion, was  constructed  bj[  Government  forces  during  March. 

The  Bx  lateral  extension,  about  1,350  feet  in  length  and  requiring 
1,925  cubic  yards  of  excavation,  was  constructed  during  April  tmder 
contract  by  J.  A.  Wood.  A  timber  flume  190  feet  in  length,  across  the 
South  Fork  of  the  Carson  River,  was  completed  for  this  lateral  on 
May  10,  1919,  by  Government  forces. 

Under  the  Peter  Mori  vested  water-right  contract,  dated  May  17, 
1919,  and  approved  June  12,  1919,  the  service  agreed  to  construct  a 
timber  flume  across  the  South  Fork  of  the  Carson  River  for  the  irri- 
gation of  certain  lands  owned  by  Mr.  P.  Mori.  Construction  of  the 
flume,  which  is  86.6  feet  in  length,  was  commenced  on  June  14  and 
completed  June  28. 

On  June  20,  1919,  bids  were  opened  for  the  reconstruction  of  the 
'^QV  laterals  and  sublaterals  in  the  Soda  Lake  district,  involving  the 
removal  of  about  17,000  cubic  yards  of  material.  Division  oi  this 
work  was  made  between  7  schedules.  Only  one  proposal  was 
received ;  J.  A.  Wood  bid  on  Schedule  I  at  18  cents  per  cubic  yard, 
and  this  schedule  was  awarded  to  him.  Proposals  were  later  receivea 
on  the  remaining  schedules  and  they  will  be  completed  under  contract. 

During  the  flscal  year  about  112  minor  lateral  timber  structures 
were  installed.  Seven  timber  structures  costing  from  $100  to  $500 
and  two  timber  structures  costing  $500  or  over  were  also  installed. 

Land  preparation. — Under  a  form  of  contract  approved  June  12, 
1918,  by  the  director  and  chief  engineer  land  leveling  by  Government 
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forces  was  done  on  11  farm  units  owned  by  J.  P.  Greep,  F.  P.  Stein- 
brook,  E.  S.  Evans,  D.  W.  Lucas,  R.  L.  Combs,  W.  F.  Davenport. 
O.  F.  Heizer,  Zay  Barber,  Percy  Mills,  Martin  Strasdin,  and  Frea 
Pflum.  Areas  aggregating  about  335  acres  were  leveled  on  these 
places.  Work  01  this  nature  was  discontinued  during  March,  1919, 
after  which  time  the  Government  tractors  and  levelmg  equipment 
were  rented  to  project  water  users  to  carry  on  private  land  leveling 
operations. 

Drainage  construction. — ^The  only  drainage  construction  work  in 
progress  during  the  year  chargeable  to  construction  consisted  in  the 
completion  of  ftie  Fernley  drains  the  work  on  which  was  commenced 
November  22,  1917.  These  drains  were  completed  July  10,  1918,  a 
total  of  132,858  cubic  yards  of  material  being  moved  in  a  length  of 
18,213  feet.  Work  was  done  by  Government  forces  under  supple- 
mental construction,  under  public  notice  dated.  October  30,  1917. 
Structures  installed  in  this  orain  consisted  of  one  redwood  timber 
drop,  one  24-inch  cast  iron  culvest  imd©rth6.  Southern  Pacific  rail- 
road, one  36-inch  corrugated  culvert  under  K2B'  lateral,  foiu*  metal 
flumes,  and  five  timber  highwav  bridges. 

Cleaning  of  the  lower  end  of  the  South  Fork  of  the  Carson  River  to 
the  *'Lc"  drain  and  including  a  portion  of  this  drain  was  commenced 
June  11,  1918,  and  continued  to  station  152  +  90,  at  which  point  work 
was  discontinued  as  an  expenditiu-e  of  approximately  $2,700  had  been 
incurred.  Verbal  agreement  had  been  entered  into  between  the 
project  manager  ancTwater  users  in  the  district  to  be  benefited,  that 
about  $3,000  would  be  expended.  The  cpst  of  this  work  was  charged 
to  maintenance.  A  Momghan  dragline  excavator  with  1  cubic  yard 
Page  bucket  was  used. 

TrucJcee  Canal  imvrm'fmeni, — ^This  Work  was  commenced  on  Octo- 
ber 7,  1918,  at  Truckee  Canal  station  549  +  00  using  the  old  Monighan 
dragline  excavator  which  had  been  repaired  and  overhauled  following 
Fernley  drain  construction. 

This  work  consisted  in  the  reinforcement  of  the  lower  canal  bank 
by  enlarging  the  cross  section.  At  the  end  of  the  fiscal  year  the  bank 
had  been  strengthened  between  stations  549  and  716.  About  3,000' 
linear  feet  of  bank  were  also  reinforced  during  May  and  June,  1919,. 
at  the  lower  end  of  the  canal  north  of  Lahontan,  using  the  upw 
Monighan  drf^line  excavator  which  was  shipped  to  Lanontan  on. 
April  22,  1919. 

Without  work  of  this  nature  being  done,  the  canal  was  unsafe  for 
carrying  even  moderate  amounts  of  water  and  it  would  be  impossible 
to  operate  it  at  its  originally  contemplated  capacity  of  1,200  second- 
feet.  Pending  the  approval  of  final  plans  for  the  improvement  of 
the  whole  canal  it  is  planned  to  contmue  this  work,  strengthening 
the  banks  at  the  weakest  places. 

Lahontan  Dam  spillway  and  outlet  gate  repairs. — Work  of  resurfac- 
ing the  right  Lahontan  Dam  spillway  and  a  portion  of  the  spillway 
pool  rim,  which  was  commenced  during  the  fiscal  year  1918,  was 
completed  dm-ing  August,  1918.  An  area  of  about  31,600  square  feet 
of  tne  concrete  surface  was  resurfaced  with  from  1  to  3  inches  of 
gunite. 

Repair  of  the  high  pressure  outlet  gates  was  completed  during 
November,  1918,  with  the  installation  of  two  new  cylindrical  gate 
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valves  and  construction  of  concrete  radial  walls  in  the  gate  chamber 
to  reduce  the  rotary  water  motion. 

**T''  Line  Canal  improvement. — The  work  of  strengthening  the 
lower  bank  of  the  ''T''  Line  Canal  at  the  Trolson  Bend  was  com- 
menced on  May  22  at  station  36+00  and  at  the  end  of  June,  1919, 
station  67  4-00  had  been  reached.  Monighan  dragline  excavator 
No.  4  which  was  received  on  the  project  on  May  10,  1919,  was  used 
for  this  work.  As  originally  designed  this  canal  was  to  carry  about 
400  second-feet,  but  owing  to  the  lower  bank  being  of  insufficient  cross 
section  it  has  been  inipossible  to  safely  convey  more  than  about  150 
second-feet  of  water  in  the  same.  During  1917  canal  breaks  at  the 
Trolson  Bend  necessitated  the  payment  of  damages  by  the  service 
for  the  injury  of  adjacent  farming  lands.  Development  of  lands  in 
the  Soda  Lake  district  now  being  opened  will  require  more  water 
than  the  canal  has  been  able  to  carry  without  improvement. 

Project  shops  and  yards. — ^The  erection  of  new  proiect  shops,  ware- 
houses, and  yards  on  a'  site  purchased  from  the  Williams  Estate  Co. 
near  the  Fallon  Railroad  depot,  and  more  accessible  to  the  project 
office,  was  commenced  during  April;  these  were  sufficiently  completed 
during  June  to  be  placed  in  operation.  Construction  of  a  railroad 
spur  and  the  finishing  of  minor  buildings  remained  to  be  done  at  the 
end  of  the  fiscal  year. 

Miscellaneous. — Construction  of  about  1  mile  of  road  to  replace  a 
portion  of  the  Fallon-Car^pn  City  road  (Lincoln  Highway)  which 
was  submerged  by  the  Lahontan  Reservoir  was  necessarv  during  May, 
1919.     One  timber  culvert  24  feet  in  length  was  installed. 

A  new  timber  canal  turnout  to  supplement  the  delivery  of  water 
to  the  **Klb"  lateral  and  to  permit  the  abandonment  of  a  portion 
of  this  ditch  was  installed  during  February,  1919,  at  Truckee  Canal 
station  645.     The  cost  of  this  work  was  charged  to  maintenance. 

A  new  ditchrider's  house  and  station  was  buUt  during  July,  1918, 
on  land  purchased  by  the  service  from  John  Wilson  and  L.  A.  Beck- 
stead  in  sec.  23,  T.  18  N.,  R.  28  E.,  M.  D.  M. 

On  September  19,  1917,  contract  was  entered  into  between  the 
United  States  and  E.  S.  Bemey  for  the  lease  of  the  N.  i  XE.  \  of 
sec.  35,  T.  18  N.,  R.  29  E.,  M.  D.  M.,  for  agricultural  purposes.  This 
contract  was  approved  January  25,  1918,  by  Morris  Bien,  acting 
director.  This  unit  had  been  rough  leveled  by  the  Government,  and 
under  the  contract  E.  S.  Bemey  finished  leveling  the  unit,  made 
levees,  constructed  farm  ditches  and  drains,  and  installed  irrigation 
structures.  Wheat  and  barley  were  planted  by  the  lessee,  which, 
when  harvested  during  August,  1918,  yielded  about  39.6  tons  of  wheat 
and  8.5  tons  of  barley,  of  which  amount,  in  consideration- of  the  lease, 
the  service  received  a  one-fifth  share.     This  lease  expires  September 

1,  1919.  Alfalfa  seed,  purchased  by  the  service,  was  planted  with 
wheat  on  this  tract  during  the  spring  of  1919.  The  service  is  to 
receive  a  one-third  portion  of  the  1919  crop. 

Upper  Carson  unit  investigations,  which  were  commenced  August 

2,  1917,  were  terminated  at  the  end  of  the  fiscal  year,  and  the  raice 
at  Minden,  Xev.,  was  closed  on  June  30,  1919. 

The  survey  of  Lake  Tahoe  shore-line  ownerships  and  investi- 
gations were  commenced  on  June  2,  1918,  and  actively  continued  in 
the  field  until  about  September  30,  after  which  time  mapping  and 
other  office  work  was  carried  on  until  about  December  15,  1918.     On 
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April  23,  1919,  active  preparations  were  started  for  the  dragging  or 
sounding  of  Lake  Tahoe  under  the  supervision  of  an  officer  of  the 
United  States  Coast  and  Geodetic  Survey.  This  survey  was  com- 
pleted in  June,  1919,  after  which  the  surveys  of  the  Truck ee  River  and 
the  railway,  owned  by  the  Lake  Tahoe  Railway  &  Transportation  Co., 
below  Lake  Tahoe,  were  commenced.  Surveys  at  Lake  Tahoe  have 
been  made  for  the  purpose  of  obtaining  data  for  use  in  the  settlement 
of  the  rights  of  the  United  States  to  regulate  the  lake  as  a  storage 
reservoir. 

During  the  year  the  collection  and  preparation  of  evidence  for  the 
adjudication  of  the  Truckee  River  water  rights  before  the  Federal 
court  at  Carson  City  were  continued.  This  suit  has  been  called  for 
hearing  August  4,  1919.  The  collection  of  evidence  was  commenced 
during  1913. 

SEEPAGE  AND  DBAINA6E. 

Based  upon  surveys  and  examinations  made  during  August,  1918, 
recommendation  was  made  and  approved  granting  temporary  suspen- 
sion of  charges  on  1,221  acres  of  seeped  and  alkalied  lands.  This  rep- 
resented an  area  of  about  97  acres  in  excess  of  that  upon  which 
charges  were  suspended  during  the  previous  year.  This  represents 
only  a  portion  of  the  lands  so  affected,  but  many  of  the  owners  are 
backward  about  taking  advantage  of  having  their  charges  suspended 
owing  to  the  effect  this  might  have  upon  the  sale  value  of  their  places. 

As  previoualy  mentioned,  the  only  drainage  construction  worn  done 
during  the  jear  consisted  in  the  completion  of  the  Fernley  drain  and 
the  deepenmg  of  a  portion  of  the  **Lc''  drain. 

On  November  9,  1918,  more  detailed  drainage  investigations,  cover- 
ing the  entire  project,  were  commenced  and  continued  until  the  end 
of  May,  1919.  Under  date  of  April  22,  1919,  a  drainage  report  by  a 
board  of  engineers  consisting  of  Drainage  Engineer  J.  L.  Burkholder, 
Dr.  Elwood  Mead,  and  Project  Manager  Jahn  F.  Richardson,  was  pre- 
pared and  submitted  to  the  chief  of  construction  on  the  subject  of 
'Drainage — Xewlands  project.''  On  May  12,  1919,  the  board  of 
directors  of  the  Truckee-Carson  irrigation  district  passed  a  resolution 
approving  the  plans  for  drainage  as  outlined  in  the  report  above 
mentioned. 

BOABD  MEETINGS. 


Date. 


1918. 
Nov.  27 

1919. 
Jan.   30 

Jan.   31 
Feb.    5 

Apr.    4 

Apr.  22 


Topic. 


Personnel. 


A  ppraisal  of  damases  to  riparian  landowners 
arotmd  Lake  Tahoe. 

Upper  Carson  project 

Truckee  Canal  capacity 

Pyramid  unit  versus  Upper  Carson  unit  for 

early  construction. 
Land  leveling— L  'cwlands  project 

Drainage  of  Xewlands  project,  yevada 


En^eer  James  Munn  and  Project  Manager  J.  F. 
Richardson. 

D.  C.  Henny,  consulting  engineer,  and  John  F. 
Richardson,  project  manager. 
Do. 
Do. 

Engineer  James  Munn  and  Project  Manager  John 
P.  Richarr'son. 

Drainage  Engineer  J.  L.  Burkholder,  Dr.  Flwood 
Mead,  and  John  F.  Richardson,  project  man- 
ager. 
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OPEBATION  AKD  KAINTENANCE. 

Water  supply. — ^The  natural  flow  of  the  Truckee  and  Carson  Rivers, 
with  the  combined  storage  in  Lake  Tahoe  and  Lahontan  Reservoir, 
was  far  in  excess  of  the  project  irrigation  demands.  Lake  Tahoe 
reached  its  maximum  elevation  of  6,228.70  feet  on  June  23,  1918. 
Although  this  elevation  represents  a  total  storage  of  564,000  acre-feet, 
it  did  not  permit  any  new  accumulation  of  United  States  resented 
waters,  as  the  basis  for  such  storage  is  elevation  6,229  feet.  The 
Lahontan  Reservoir  also  reached  its  maximum  elevation  of  4,146.50 
feet  on  June  23,  1918,  with  a  storage  of  153,580  acre-feet. 

At  the  end  of  the  irrigation  season  on  October  15,  1918,  there 
remained  in  Lake  Tahoe  24,938  acre-feet  of  United  States  storage 
carried  over  from  the  1917  accumulation.  Lahontan  Reservoir  con- 
tained 84,150  acre-feet  at  the  close  of  the  season,  none  of  which  was 
wasted  during  the  winter,  as  in  previous  years. 

The  snow  accumulation  at  Simunit,  Calif.,  during  the  winter  of 
1918-19  began  about  the  middle  of  October,  reached  its  maximum 
depth  of  150  inches  on  March  15,  and  disappeared  about  the  1st  of 
June.  While  this  sno\i^all  was  about  30  inches  greater  than  during 
the  winter  of  1917-18,  it  was  only  about  two-thirds  of  the  normal! 
Snowfall  on  the  other  watersheds  of  the  Truckee  and  Carson  Rivers 
was  also  below  normal,  which,  following  the  extremely  light  fall  dur- 
ing the  previous  year,  accounts  for  the  small  amount  of  run-off. 

Lake  Tahoe  reached  its  maximum  elevation  of  6,228.06  feet  on 
June  8,  1919,  which  represents  a  total  storage  of  487,200  acre-feet 
but  no  new  reserve  for  the  United  States.  Lahontan  Reservoir 
reached  its  maximum  elevation  of  4,159.50  feet  on  June  5,  1919, 
which  was  the  maximum  elevation  on  record  and  which  indicated  a 
storage  of  249,700  acre-feet.  At  the  beginning  of  the  1919  irrigation 
season  the  United  States  reserve  storage  in  Lake  Tahoe  amounted  to 
16,712  acre-feet.  On  July,  1,  1919,  tms  reserve  had  been  cut  down 
to  about  18,000  acre-feet,  which  was  deemed  sufficient  for  project 
needs  under  the  Truckee  Canal  for  the  current  season. 

Use  of  water. — ^The  following  table  shows  the  use  of  water  on  the 
Newlands  project  for  the  years  1910  to  1918  inclusive: 


Area 

Irrigated. 

Amount  of  water. 

Duty  of  water. 

Year. 

Diverted. 

Wasted. 

Lost. 

Acre-feet. 

36,758 
53,873 
82,656 
68, 2H 
80,356 
66,440 
78,964 
85,021 
101,464 

Distrib- 
uted to 
farms. 

Gross. 

Net. 

1910 

Acres. 
27,  .562 
30, 139 
36,620 
43,075 
39,615 
40,205 
39,449 
40,392 
42,311 

Acre-fed. 
ni.bn 
212,562 
164,063 
186, 175 
288,028 
2  {3, 69.} 
264,186 
263, 4^3 
266,927 

Acre-feel. 
12,570 
14,943 
1,496 
10,966 
49,568 
49,018 
54,429 
53,017 
38,918 

Acre-feet. 
128,249 
143,746 
86,611 
106,975 
138, 104 
118,2'i5 
130,793 
125,375 
126,545 

Feet. 
6.00 
6.56 
4.48 
5.68 
6.77 
5.80 
6.69 
5.27 
6.31 

FeeL 
4.65 

1911 

4.48 

1912 

2.50 

191'i 

2.25 

1914 

3.28 

1915 

2.94 

1916 

3.32 

1917 

3.05 

1918 

2.09 

Mean 

• 

5.90 

3.29 

. 

The  irrigation  seasofi  of  1918  opened  March  20  and  closed  October 
15.  During  this  period  the  Truckee  and  '^  V  and  '*T''  Canals  were 
operated  continuously  for  the  delivery  of  water  to  648  farms  con- 
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taining  42,311  acres  of  irrigated  land.  This  was  the  largest  area 
irrigated  in  the  history  of  the  project.  During  the  irrigation  season 
355.8  miles  of  canal  were  operated  and  maintained,  comprising  77.3 
miles  of  main  canal  of  over  300  second-feet  capacitj  and  278.5  miles 
of  main  and  distributing  laterals.  Service  was  unmterrupted  imder 
the  main  canals.  The  'mickee  Canal  was  also  operated  continuously 
throughout  the  winter  for  delivery  of  water  to  the  Lahontan  power 
plant  and  storage  in  Lahontan  Reservoir. 

The  operation  was  carried  on  by  the  water  master,  assisted  by  1 
hydrographer,  3  gate  tenders,  and  12  ditch  riders. 

McL%7de'jMh7ice, — The  ditch  cleaning  and  structure  repair  work  was 
done  for  the  most  part  during  the  nonirrigation  season.  During  the 
year  72  miles  of  canal  and  laterals  and  2\  miles  of  open  drain  were 
cleaned.  The  lateral  cleaning  was  done  largelv  usmg  teams  and 
fresno  scrapers.  A  drag-line  excavator  was  used  to  clean  the  main 
canals  and  the  open  dram.  Trees  and  willows  were  also  pulled  from 
the  banks  of  9  miles  of  main  canal  during  the  irrigation  period. 
About  34  old  structiu'es  were  replaced  by  new  ones  and  86  structures 
of  various  tjrpes  repaired. 

Considerable  trouble  was  experienced  with  moss  and  other  a(][uatic 
plant  growth  in  the  shallower  canals  and  laterals.  A  force  consisting 
of  about  16  head  of  stock  and  8  to  10  men  was  occupied  almost 
<5ontinuously  after  July  1  in  dragging  heavy  anchor  chains  and  spring- 
tooth  harrows  through  the  ditches  and  mowing  with  hand  scythes. 

Beyond  the  burning  of  tules  and  weeds  and  removing  material 
washed  into  the  various  open  drains,  very  little  maintenance  work 
was  done. 

One  new  ditch  rider's  house  was  built  and  repairs,  such  as  papering 
:and  addition  of  screen  porches,  made  on  several  old  houses. 

Water  meters  were  installed  at  the  Southern  Pacific  Hailroad  Co.'s 
water-tank  take-outs  from  the  Truckee  Canal  at  Gilpin  and  Hazen 
in  order  to  determine  accurately  the  Quantity  of  water  used  and  if 
it  is  in  excess  of  the  company's  vested  right  of  200,000  gallons  per 
day. 

Two  new  Monighan  drag-line  excavators  were  received  and  placed 
on  cleaning  and  strengthening  the  banks  of  the  Truckee  ana  **T'' 
Oanals. 

A  cut-off  trench  about  330  feet  long  and  19  feet  deep,  to  serve  as 
A  drain  for  the  protection  of  the  *'Ky''  lateral  flmne  and  chute,  was 
•excavated  during  January,  1919.  A  new  timber  chute  was  installed 
to  replace  the  old  metal  chute  on  this  lateral. 

On  April  22,  1919,  a  new  Monighan  drag-line  excavator  was  received 
-and  unloaded  at  Lahontan.  This  macnine  cleaned  the  Lahontan 
power  plant  fore  bay  and  the  lower  end  of  the  Truckee  Canal  above 
the  chute  during  April  and  May. 

The  Reclamation  Service  ana  community  suffered  a  severe  loss  on 
November  20,  1918,  in  the  death  of  Supt.  of  Irrigation  James  G- 
Gault.  Mr.  Gault  had  been  employed  on  the  project  almost  since 
its  inception. 

Considerable  difficulty  was  experienced  in  procuring  sufficient  labor 
during  the  war  period,  owing  to  the  farmers  on  the  project  offering 
better  wages  than  paid  by  the  Reclamation  Service.  At  present, 
however,  tnere  is  an  abunaance  of  labor  available,  but  the  Govern- 
ment is  obliged  to  pay  the  farmers'  scale  of  about  $4.50  per  day. 
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Higtorioal  review,  Newlands  project. 


Item. 


Acreage  for  which  senrioe  was  prepared  to 

supply  water 

A  creage  irrigate .  d 

Miles  of  canal  operated 

Water  diverted  (acre-feet) 

Water  delivered  to  land  (acre-feet) 

Per  acre  of  land  irrigated  (acre-feet) 


1914 

1915 

1916 

1917 

191S 

52,019 

39,615 

300 

65,000 

40,295 

304 

70,915 

39,449 

305 

70,915 

40,392 

355 

71,817 

42,311 

356 

268,028 

138,104 

:{.28 

233, 69 t 

118,2i5 

2.94 

264,186 

130, 79  J 

3.32 

2ft?,  4  n 

125,375 

3.05 

266,927 

126,545 

2.99 

To  June 
30,  1919. 


65,752 
45,000 


BETTLEMBNT. 

During  the  fiscal  year  ending  June  30,  1919,  28  homesteads  aggre- 
gating 1,973  acres  oi  land  were  entered.  Fourteen  water-right  appli- 
cations, covering  771  acres  of  irrigable  land  in  private  ownership, 
were  filed  and  4  Carson  River  water-rights  were  settled,  amounting 
to  1,052  acres  of  irrigable  land,  making  a  total  of  3,796  acres.  Against 
the  above  figures  are  recorded  3  canceUations  covering  141  acres, 
leaving  a  net  gain  of  3,655  acres  over  the  preceding  year. 

The  status  of  available  land  on  the  project  has  been  very  dis- 
couraging to  settlement  during  the  year.  Such  public  land  as  was 
open  to  entry  has  been  on  the  farm  unit  plats  for  a  number  of  years 
and  is  scattered  in  isolated  tracts  over  practicallv  the  entire  project. 

By  this  process  the  best  of  the  available  land  has  been  picked  out 
until  there  is  nothing  subject  to  homestead  entry  that  will  attract 
settlement. 

The  private  land  subject  to  water-right  application  remaining  on 
the  farm  unit  plats  bears  an  accrued  penalty  of  $12  per  acre,  making 
the  water-right  cost  $72  an  acre. 

Numerous  prospective  settlers  have  looked  these  lands  over  and 
decided  to  go  elsewhere  or  wait  until  new  lands  are  opened  at  the  $60 
rate  of  construction  charge. 

Under  these  circumstances  the  showing  made  for  the  fiscal  year 
ending  June  30,  1919,  is  considered  good,  as  the  increase  in  acreage 
was  made  by  prospective  settlers  going  over  the  project  and  finding 
a  tract  of  land  to  suit  them  and  asking  to  have  the  tracts  opened  for 
filing,  which  has  been  done  in  every  case. 

The  high  prices  for  farm  produce  have  started  a  strong  '^forward 
to  the  farm"  movement,  so  with  a  plentiful  supply  of  water  and  a 
new  tract  of  good  land,  which  should  be  opened  for  filing  under  the 
Lahontan  Reservoir,  the  Newlands  project  would  grow  and  prosper 
as  it  should. 

Settlement  data,  NewUmds  project,  Nevada. 


Item. 


1914 


Total  number  of  farms  on  project 

Population 

Numlier  of  irrUated  farms 

Operated  by  owners  or  managers 

Operated  by  tenants 

Population 

Number  of  towns 

Population 

Total  population  towns  and  on  farm.s. 

Number  of  public  schools 

Number  of  churches 

Number  of  banks 

Total  capital  stock 

Amount  of  deposits 

Numlier  of  depositors 


494 

1,6;5 

494 

4>9 

55 

1,635 

4 

1,250 

2,885 

19 

8 

1 

$100,000 

$J50,000 

650 


1915 


540 

1,867 

540 

480 

60 

1,867 

4 

1,400 

3,267 

ao 

8 

1 

$100,000 

$300,000 

700 


1916 


584 

2,022 

584 

514 

70 

2,022 

4 

1,360 

3,382 

18 

9 

1 

$100,000 

$342,000 

700 


1917 


1918 


600 

2,197 

600 

525 

75 

2,197 

4 

1,860 

4,057 

16 

7 

2 

$116,000 

$371,240 

775 


610 

2,225 

610 

530 

80 

2,225 

4 

1,900 

4,125 

14 

7 

2 

$116,000 

$632,000 

1,214 


1919 


67  ii 

2,26a 

675 

595 

80 

2,20» 

4 

2,240 

4,508. 

Ill 

7 

$150,000 

$790,000 

1,860 


I  Schools  consolidated. 
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WATER  TJ8BB8'  A0TIVITIS8. 

On  October  8,  1918,  following  the  filing  of  the  necessary  bond  and 
fulfilling  other  requirements,  the  board  of  county  commissioners  of 
ChurchUl  Coimty,  Xev.,  granted  the  water  users'  petition  for  the 
organization  of  an  irrigation  district  under  the  Nevada  State  law 
and  caUed  an  election  for  November  16  to  allow  the  landowners  and 
water  users  an  opportunity  to  indicate  their  desires  in  the  matter. 
The  result  was  256  votes  for  and  45  votes  against  the  formation  of 
such  district,  the  affirmative  votes  being  sufficient  for  formation. 

The  following  board  of  directors  was  elected  for  the  various  divi- 
sions: W.  A.  Pray,  Fernley;  True  Vencil,  Old  River;  W.  A.  Harmon, 
Harmon;  C.  E.  Kent,  Stillwater;  Ben  Holmes,  'sland;  C.  E.  Coe, 
Sheckler;  and  Edmund  Dietz,  Northam.  The  official  name  of  the 
organization  is  the  '^Truckee-Carson  irrigation  district/' 

On  December  9,  1918,  Edmund  Dietz,  of  the  Northam  district, 
was  elected  president  of  the  board  and  C.  E.  Coe,  of  the  Sheckler 
district,  was  selected  as  secretary. 

PRINCIPAL  CKOPB. 

Alfalfa  continues  to  be  the  predominating  crop,  with  grain,  pota- 
toes, and  garden  truck  next  in  order  of  importance.  Tne  fall  crop 
census  reported  a  total  of  25,267  acres  planted  to  alfalfa,  of  which 
amount  3,725  acres  was  new  seeding  planted  in  1918.  The  total 
yield  of  77,442  tons  from  the  old  aualfa  was  about  6,000  tons  in 
excess  of  the  highest  previous  record.  The  maximum  yield  reported 
was  7i  tons  per  acre.  Most  of  the  crop  was  sold  in  the  stack  during 
the  summer  to  stock  feeders  at  prices  ranging  from  $12  to  S21.  Two 
alfalfa  meal  mills  were  erected  during  the  year  and  have  operated 
continuously  since  their  completion. 

Grain  consisted,  as  in  previous  years,  almost  exclusively  of  wheat 
and  barley.  The  acreage  planted  to  grain  in  1.918,  of  6,522  acres, 
was  about  double  that  planted  in  1917.  The  table  of  crop  yields 
shown  below  indicates  that  the  average  gross  income  per  acre  from 
grain  lands  was  only  $35.41  for  wheat  and  $25.97  for  barley,  as  com- 
pared with  $57.60  per  acre  for  alfalfa. 

Potatoes  were  not  as  successful  in  1918  as  the  previous  year,  due 
probably  to  lack  of  enthusiasm  on  the  part  of  the  growers  owing  to 
the  uncertain  market  conditions. 

Those  farmers  having  potato  storage  cellars  held  over  as  much  of 
this  croT)  as  possible,  hoping  for  better  prices  in  the  spring,  but  were 
disappointed. 

Fruit  and  garden  truck  was  very  profitable  owing  to  the  extremely 
long  Rowing  season.  Apples  and  cherries  were  unusually  plentiful, 
especially  apples,  of  which  some  2,000  boxes  were  marketed.  The 
local  markets  consumed  most  of  the  garden  produce  except  tomatoes, 
Bweet  corn,  and  cantaloupe,  which  were  shipped  out  in  large  quan- 
tities. 

The  cantaloupe  industry  continues  to  grow  in  importance  each 
year,  one  farmer  alone  shipping  out  over  500  crates  in  1918,  which 
were  marketed  at  fancy  prices. 

Honey  production  amoimted  to  160,000  pounds  in  1918,  which 
was  sola  at  about  20  cents  per  pound  as  strained  honey.  Several 
new  apiaries  were  established  during  the  year. 
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Dairying  and  stock  raising  were  at  a  standstill  during  the  past 

?ear.  The  local  creamery  after  being  purchased  by  the  Nevada 
'acking  Co.,  of  Reno,  Nev.,  was  discontinued  except  as  a  receiving 
station.  The  stock-raising  industry  will  probably  revjve  during  the 
coming  year  or  two,  owing  to  the  creation  of  a  community  pasture 
of  some  15,000  acres  in  the  neighborhood  of  Carson  Lake. 

Crop  report^  Newlands  project^  Nevada^  year  of  1918. 


Crop. 


Area 

(acres) 


AlfiUfa 21,642 

Barley ,    1, 374 

Garden  and  miscellaneous 
crops 

Oats 

Potatoes 

Wheat 

Hav  (grass  and  grain) 

Alfalfa  (seeded  1918) 

Pasture  ( wild  grass) 

Pasture  (alfalfa  after  cut- 
ting)  

Less  duplicated  areas 


Unit  of 
yield. 


Ton 

Bushel 


Yields. 


Total. 


77,442 
35,333 


Average 
per  acre. 


3.60 
25.72 


Per  unit 
of  }ield. 


S16.00 
1.08 


Total  cropped  acreage. 


Irrigated,  no  crop 

Total  irrigated  acreage. 


632 
44 

334 
5,024 
1,124 
3,725 
9,662 


Bushel — 

...do 

.  ..do 

Ton 

.  .do 


1,813 
50.833 
98.800 

1,156 
932 


41.20 

152.20 

I9i66 

1.03 


.80 

.75 

1.80 

14.00 

16.00 


1,971 1. 


Values. 


Total. 


SI,  239, 072 
38,160 

44,120 
1,450 
38,125 
177. 8-10 
16,184 
14,912 
20,140 

36, 139 


Per  acre. 


$57.52 
27.77 

69.81 

32.96 

114. 11 

35.40 

14.40 

4.00 

2.06 


41,490 


Total  tod  average 1,630, 142 


>53.15 


Areas. 


Acres.    ,   Farms. 


821  •,  Total  Irrigable  area  farms  reported.* 
'  Total  irrigated  area  farms  reported.! 


42, 311  .  Total  cropped  area  farms  reported . .  I 


60,946 
42,311 
41,490 


648 
648 


Per  cent 
ol  project. 


29.59 
20.53 
20.14 


^  For  crops  in  full  production.    For  all  crops,  139.30. 
PT7BLIC  NOTICES  AND  ORDEBS. 


PUBLIC  NOTICE,  JULY  9,  1918. 

1.  Land  for  which  water  will  be  furnished. — In  pursuance  of  sec- 
tion 4  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388),  and  of 
acts^amendatory  thereof  or  supplementary  thereto,  notice  is  hereby 

fiven  that  upon  proper  application  being  made  therefor,  water  will 
e  furnished  under  tne  Truckee-Carson  project,  Nevada,  in  the  irri- 
fation  season  of  1918  and  thereafter,  for  the  irrigable  lands  of  the 
rW.  }  of  sec.  24,  T.  17  N.,  R.  28  E.,  M.  D.  M.,  shown  on  a  diagram, 
approved  January  4,  1918,  by  the  Reclamation  Commission,  amenda^ 
tory  of  a  f arm-uiiit  plat  of  said  township  approved  by  the  department 
August  17,  1914.  Copies  of  the  amendatory  diagram  and  township 
plat  are  on  file  at  the  office  of  the  project  manager.  United  States 
Reclamation  Service,  at  Fallon,  Nev.,  and  at  the  local  land  office  at 
Carson  City,  Nev. 

2.  Water-right  application. — Water-right  application  for  lands  in 
private  ownership  snown  on  said  diagram  mav  be  made  on  or  after 
the  date  of  this  public  notice.  The  limit  for  which  water-right 
application  may  be  made  for  lands  in  private  ownership  shall  be 
160  acres  of  irrigable  land  for  each  land  owner. 

3.  Classes  of  charges  for  water  rights^ — ^The  water-right  charges 
are  of  two  kinds,  to  wit:     (1)  A  charge  against  each  irrigable  acre 
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toXcover  cost  of  construction  of  the  irrigation  system,  termed  the 
construction  charge;  and  (2)  an  annual  charge  against  each  irrigable 
acre  to  cover  cost  of  operation  and  maintenance  of  the  system, 
termed  the  operation  and  maintenance  charge. 

4.  Constniction  charge. — The  construction  chaige  shall  be  $60  per 
acre  of  irrigable  land.  Five  per  cent  of  the  construction  chaise  snail 
be  paid  at  the  time  of  filing  water-right  application,  and  the  re- 
mainder of  the  construction  charge  shall  be  paid  in  15  annual  install- 
ments, the  first  5  of  which  shall  each  be  5  per  cent  and  the  remainder 
each  7  per  cent  of  the  total  construction  charge.  The  first  of  said  15 
annual  installments  shall  become  due  and  payable  December  1  of 
the  fifth  calendar  year  after  the  initial  installment,  and  subsequent 
installments  shall  become  due  and  payable  on  December  1  of  each 
calendar  year  thereafter. 

5.  Increased  construction  charge  in  certain  cases. — In  all  cases 
where  water-right  application  for  lands  in  private  ownership  shall 
not  be  made  within  one  year  after  the  date  of  this  notice,  the  con- 
struction charge  for  such  lands  shall  be  increased  5  per  cent  each 
year  until  such  application  is  made  and  an  initial  installment  paid. 

6.  Advance  payment  of  construction  charge  permissible. — ^A  water- 
right  applicant  may,  at  his  option,  pay  in  advance  the  whole  or 
any  part  of  the  construction  charge  owing  by  him  within  any  shorter 
period  than  that  prescribed  by  this  notice. 

7.  Operation  and  maintenance  charge. — The  operation  and  main- 
tenance charge  for  the  irrigation  season  of  1918  and  thereafter  until 
further  notice  shall  be  of  the  same  amount  as  for  other  like  lands 
under  the  same  project.  Such  charge  shall  be  due  and  payable  on 
March  1  of  each  calendar  year  for  the  preceding  irrigation  season; 
but  where  water-right  apphcation  is  made  for  land  in  private  owner- 
ship after  August  1,  no  operation  and  maintenance  charge  will  be 
made  for  water  delivered  during  the  remainder  of  the  irrigation 
season  in  which  the  water-right  apphcation  is  made. 

8.  Place  and  manner  of  payment  of  water  charges. — ^All  water-right 
charges  must  be  paid  at  the  office  of  the  United  States  Reclamation 
Service  at  Fallon,  Nev.,  in  cash,  or  by  New  York  draft,  or  money 
order,  payable  to  the  special  fiscal  agent,  United  States  Reclamation 
Service. 

S.  G.  Hopkins, 
Assistant  Secretary  of  the  Interior, 

PUBLIC  NOTICE,  AUGUST  14,  1918. 

1.  Lands  for  which  water  will  be  furnished. — In  pursuance  of  sec- 
tion 4  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388),  and  of 
acts  amendatory  thereof  or  supplementary  thereto,  notice  is  hereby 

fiven  that  upon  proper  application  being  made  therefor,  water  will 
e  furnished  under  tne  Truckee-Carson  project,  Nevada,  in  the  irri- 
gation season  of  1918  and  thereafter,  for  the  irrigable  lands  of  lots 
1  and  2,  sec.  19,  T.  19  N.,  R.  31  E.,  M.  D.  M..  shown  as  a  part  of 
farm  unit  '*L"  on  a  diagram,  approved  on  the  date  of  this  notice  by 
the  Reclamation  Commission,  amendatory  of  a  farm-unit  plat  of  said 
township  approved  by  the  department  January  28,  1916.  Copies  of 
the  amendatory  diagram  and  township  plat  are  on  file  at  the  office 
of  the  project  manager.  United  States  Reclamation  Service,  at 
Fallon,  Nev.,  and  at  the  local  land  office  at  Carson  City,  Nev. 
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2.  Entry  for  public  land. — ^Homestead  entry  for  the  public  lands 
embraced  in  the  farm  unit  shown  on  said  plat  as  amended,  and  as 
described  above,  may  be  made  on  and  after  the  date  of  thi^  notice, 
at  said  local  land  onice  at  Carson  City,  Nev.,  if  found  regular  ana 
accompanied  by  the  certificate  of  the  project  manager  showing  thnt. 
wator-right  application  has  been  filed  and  the  proper  water-rigkt 
charges  deposited. 

3.  Limit  of  area  fot  whidi  water  right  may  be  secured. — ^The  limit 
of  area  per  entry  representing  the  acreage  which  in  the  opinion  of 
the  Secretary  of  the  Interior  may  be  reasonably  required  for  the 
support  of  a  family  upon  such  lands  is  fixed  as  shown  upon  said  plat. 

4.  Application  for  water  right. — Water-right  application  must  be 
made  to  the  project  manager,  United  States  Reclamation  Service, 
Fallon,  Nev.,  upon  form  provided  for  that  purpose.  Application 
must  be  accompanied  by  the  proper  initial  water-right  payment, 
which  will  be  accepted  by  the  project  manager  in  the  form  of  New 
York  draft  or  money  order  payable  to  special  fiscal  agent,  United 
States  Reclamation  Service,  Fallon,  Nev.,  or  in  currency.  Water- 
right  application  must  be  for  the  specific  farm  unit. 

5.  Classes  of  charges  for  water  rights. — ^The  water-right  charges 
are  of  two  kinds,  to  wit:  (1)  A  chaise  against  each  irrigable  acre  to 
cover  cost  of  construction  of  the  irrigation  ^stem,  termed  the  con- 
struction chaise;  and  (2)  an  annual  charge  against  each  irrigable 
acre  to  cover  cost  of  operation  and  maintenance  of  the  system, 
termed  the  operation  ana  maintenance  charge. 

6.  Constmction  charge. — The  construction  charge  shall  be  $60  per 
acre  of  irrigable  land.  Five  per  cent  of  the  construction  chaise  shall 
be  paid  at  the  time  of  filing  water-right  application,  and  the  re- 
mainder of  the  construction  cnai^e shallbe  paid  in  15  annual  install- 
ments, the  first  5  of  which  shall  each  be  5  per  cent  and  the  remainder 
each  7  per  cent  of  the  total  construction  charge.  The  first  of  said 
15  annual  installments  shall  become  due  and  payable  December  1  of 
the  fifth  calendar  year  after  the  initial  installment,  and  subsequent 
installments  shall  become  due  and  payable  on  December  1  of  each 
calendar  year  thereafter. 

7.  Advance  payment  of  constmction  charge  permissible. — ^Any 
water-right  applicant  may,  at  his  option,  pay  in  advance  the  whole 
or  any  part  of  the  construction  charge  owing  by  him  within  any 
shorter  period  than  prescribed  by  this  notice. 

8.  Operation  and  maintenance  charge. — The  operation  and  main- 
tenance charge  for  the  irrigation  season  of  1918  and  thereafter  until 
further  notice  shall  be  of  the  same  amount  as  for  other  hke  lands 
under  the  said  project.  Such  charge  will  be  due  and  payable  on 
March  1  of  each  year  for  the  preceding  irrigation  season. 

9.  Place  and  manner  of  payment  of  water  charges. — All  water-right 
charges  must  be  paid  at  the  office  of  the  United  States  Reclamation 
Service  at  Fallon,  Nev.,  in  cash,  or  by  New  York  draft,  or  money 
order,  payable  to  the  special  fiscal  agent,  United  States  Reclami^- 
tion  Service. 

E.  C.  Bradley, 
Assistant  to  the  Secretary  of  the  Interior. 
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ORDER,  SEPTEMBER  24,  1918. 

The  Secretary  of  the  Interior 

(Through  the  Commissioner  of  the  General  Land  Office). 

Sir:  Pursuant  to  departmental  authority  of  Aupiist  27,  1914,  there 
are  submitted  for  your  approval,  as  involving  variations  in  excess  of 
10  per  cent  of  the  irrierahle  area  of  each  plat,  the  following  proposed 
changes  consisting  of  the  elimination  oi  reduction  of  the  irrigable 
acreage  of  various  farm  imits  and  private  lands.  This  will  eliminate 
from  the  second  unit  of  the  project  all  (1)  unentered  public  lands,  and 
(2)  private  lands  for  which  water-right  application  has  not  been  made. 
|PIt  is  deemed  advisable  to  exclude  these  lands  from  entry  and 
irrigation  until  several  factors  of  uncertainty  can  be  adjusted  and 
afford  a  reliable  basis  for  computiner  charges  so  as  to  make  up  the 
proportionate  share  of  the  present  deficit  in  the  operation  and  main- 
tenance charge  under  the  project.  Among  the  matters  to  be  settled 
are  the  amount  of  the  Grovemment's  storage  in  Lake  Tahoe,  the 
Government's  water  right  in  the  Truckee  River,  the  removal  of  the 
railroad  between  Lake  Tahoe  and  Truckee  City,  and  the  organization 
of  an  irrigation  district  to  handle  the  subject  of  drainage  on  this 
project. 

Second  Unit— Trtjckbb-Carson  Project,  Nevada. 

pahm  units. 

T.  19N.,  R.  27E.: 

Sec.  13,  farm  units  H,  J,  K,  L. 

Sec.  15,  fann  units  G,  H,  J. 

Sec.  22,  farm  unit  B. 

Sec.  29,  farm  unit  A. 
T.  18N.,  R.28E.: 

Sec.  6,  farm  unit  G. 
T.  19N.,  R.  28E.: 

Sec.  18,  farm  units  G  and  H. 

Sec.  19,  farm  units  F,  G,  H,  J.  K. 

Sec.  17,  farm  unit  E. 

Sec.  20,  farm  units  F,  H,  K,  L. 

Sec.  21.  farm  units  G,  H,  J,  K. 

Sec.  24,  farm  unit  H. 

Sec.  32,  farm  unit  P. 
T.  I8N.,  R.  29E.: 

Sec.  3,  farm  units  C,  D,  E. 

Sec.  4,  farm  units  M,  N. 

Sec.  6.  farm  unit  H. 

Sec.  10,  farm  units  M,  N,  P. 

Sec.  12,  farm  units  L,  N. 

Sec.  13,  farm  units  H,  K. 
T    l»N.,  R.  29E.: 

Sec.  8,  farm  units  G,  H. 

Sec.  16,  farm  unit  F. 
T.  I9N.,  R.  30E.: 

Sec.  18.  farm  unit  J. 

Sec.  23,  farm  unit  N. 

Sec.  23,  farm  unit  M  (and  sec.  26). 

Sec.  23,  farm  unit  L  (and  sec.  26). 

Sec.  24,  farm  units  R,  N,  P. 

Sec.  27,  farm  units  H,  J. 

Sec.  28,  farm  units  P,  Q. 

Sec.  30,  farm  units  K,  L. 
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PKIYATB  liANOft. 

T.  19N.,  R.  27E.: 

Sec.  14,  SW.  i  SE.  f 
Sec.  22,  N.  i  NE.  J. 
Sec.  23,  NW.  i,  NE.  J. 

Sec.  24,  W.  1  NE.  J,  E.  i  NW.  J,  NW.  J  SE.  J. 
T  17  N     R  28  E  * 

Sec.  i,  W.  j  SW.  J,  SE.  i  SW.  i,  lots  3  and  4,  8.  i  NW.  J. 
Sec.  12,  N.  J,  N.  J  SW.  J.  SW.  J  SW.  },  SE.  i. 
Sec.  13,  NW.  i  NW.  i,  S.  i  NW.  i,  NE.  i  NE.  f 
T.  18N.,  R.  28E.: 

Pec  1  lot  4,  SE.  J  NW  J. 

Pec!  2!  lots  2,  3,  'and  4,  S.'  J  NW.  i,  N.  i  SW.  h  SE.  f 

Sec.  3,  lots  1,  2.  and  4,  SW.  i  NE.  J,  SW.  }  NW.  i,  NE.  i  SW.  i,  SE.  J. 

Sec.  10,  E.  i  NE.  i,  NE.  i  SE.  J,  NE.  i  SE.  i  SE.  J. 

Sec.  11,  W.  i  NW.  i.  W.  i  SW.  i,  SE.  i  SW.  i,  N.  }  SE.  J,  SE.  J  SE.  J. 

Sec.  12,  SW.  i,  SE.  i  NE.  i,  E.  i  SE.  i. 

Sec.  13,  W.  1. 

Sec.  14,  NW.  },  N.  J  NE.  i,  SW.  i  NE.  f  N.  J  SE.  J. 

Sec.  15,  N.  i  feE.  i.  SW.  i  PE.  f 

See.  23,  &E.  1  NE.  i,  E.  i  SW.  i,  SW.  i  SW.  i,  SE.  J. 

Sec.  24,  NW.  J,  E.  J  SE.  J;  30  acres  in  NW.  iSE.  J,  reducing  total  area  to  10; 

8  acres  in  SW.  }  SE.  J,  reducing  total  area  to  30. 
Sec.  25,  N.  1  NE.  i,  W.  i  NE.  }  NW.  },  W.  i  NW.  i,  W.  i  SE.  i  NW.  i 

(18  acres),  SW.  f 
T.  19N.,  R.  28E.: 

Sec.  24,  NE.  J  SE.  J,  S.  i  SE.  J,  SE.  J  SW.  J. 

Sec.  25,  W.  J  SW.  i,  NE.  }  NW.  J,  W.  J  NW.  f 

Sec.  26,  S.  i  NE.  i,  SE.  i  SE.  i;  10  acres  in  SE.  }  NW.  J,  reducing  the  total 

area  to  17. 
Sec.  27,  S.  i  NW.  },  SW.  }  SW.  i,  E.  i  SW.  i,  SE.  t. 
Sec.  28,  SW.  i,  NW.  i  SE.  i,  S.  i  SE.  i. 


Sec.  29,  E.  1  SE.  i  and  W.  J  NW.  {. 

Sec.  30,  lot  2,  N.  i  NE.  i,  SE.  J  NE. +. 

Sec.  33,  N.  i  NW.  i,  NE.  }  NE.  i,  NE.  }  S:E.  J. 


Sec.  34,  S.  J  NE.  i,  NE.  J  NW.  },  E.  J  SW.  i,  SE.  }  SE.  J. 

Sec.  35,  NE.  }  NE.  f  W.  J  SW.  }. 

Pec.  30,  NW.  i,  N.  i  SE.  J. 
T.  17N.,R.  29E.: 

Sec.  7,  lot  3,  SE.  i  SW.  },  S.  i  SE.  J. 

Sec  8  NW  i  NW  i  SE.  }. 

Sec!  18,  lotl,  E.  i  NE.  J,*  SW.  i  NE.  i,  NE.  i  NW.  J,  SE.  J  SW.  J,  NW.  J 
SE.  i. 
T.  18N.,  R.  29E.: 

Pec.  2,  lot  4,  S.  J  SW.  }. 

Pec.  3,  lots  1  and  4,  S.  ^  NE.  J,  N.  i  SE.  J. 

Pec.  4,  lot  1. 

Pec.  11,  5  acres  in  NE.  i  NW.  i,  reducing  the  total  area  to  30. 

Pec.  17,  SW.  i  NE.  },  S.  i  NW.  f  N.  i  SW.  i,  W.  i  SE.  }. 

Per.  18,  SK.  i  NE.  i,  PE.  }  SW.  i. 

Pec.  19,  7  acres  in  lot  1,  reducing  the  total  area  to  17;  9  acres  iB  lot  2,  reduc* 
ing  the  total  area  to  28. 
T.  19N.,  R.  29E.: 

Pec.  3,  lotfll.  2.  3,  4. 

Sec.  4,  S.  i  NE.  },  S.  i  NW.  },  SW.  J. 

Per.  5,  SE.  }  NK.  \,  NE.  }  Sh.  J. 

Pec.  8,  NE.  i  SE.  J,  S.  i  SE.  J. 

Sec.  9,  W.  J. 

^ec.  17,  E.  J  NE.  },  NW.  J  NE.  },  NW.  J,  N.  i  SE.  i,  SW.  i  SE.  J,  8.  ( 
SW.  i 

Pec.  19,  lot  3,  SE.  J  NW.  i,  NE.  i  SW.  }. 

Pec.  20.  NW.  }  NW.  J. 

Pec.  28,  SW.  }  SE.  i,  S.  i  SW.  f 

Pec.  29;  N.  i  .SE.  },  SE.  J  SE.  i,  N.  J  SW.  f  SW.  i  SW.  J. 

Sec.  30,  S.  i  NE.  i,  SE.  J  SE.  i. 

Pec.  31,  lots  3  and  4,  E.  i  NE.  },  E.  J  SW.  }. 

Sec.  32,  N.  J,  SE.  \  SE.  {, 
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T.  19  N.,  R.  29  E.— Continued. 

Sec.  33,  N.  J  NE.  J.  SW.  i  NE.  i,  SW.  J  NW.  },  N.  i  SW.  },  SE.  }. 

Sec.  34,  W.  J  NW.  i,  W.  J  SW.  1,  SE.  J  SW.  i,  S.  i  SE.  J. 

Sec.  35,  E.  i  NW.  i,  SW.  i  NW.  i,  SW.  J  NE.  J,  SW.  i  SW.  J. 

Sec.  36.  SW.  i  NW.  J. 
T.  19N.,  R.  30E.: 

Sec.  1,  lot  4,  S.  J  NE.  },  N.  J  SE.  },  SE.  |  SF.  J. 

Sec.  12,  NW.  }  NE.  J,  NW.  i,  NE.  }  SE.  i. 

Sec.  13,  NE.  i  NW.  \. 

Sec.  14,  SW.  i  NE.  i.  E.  J  SW.  i,  NW.  i  SE.  J,  SE.  i  SE.  i. 
T.  19N.,R.  31  E.: 

Sec.  6,  lots  Cy  and  7. 

Sec.  7,  lots  1,  2.  3,  and  t,  E.  J  NE.  J,  SW.  i  NE.  J,  NE.  i  NW.  J,  NE.  i 
SW.  i,  N.  J  SE.  i,  SE.  i  SE.  i. 

Sec.  8,  N.  i  NE.  i,  SW.  i  NE.  i,  NE.  i  NW.  },  SW.  i  NW.  J,  SE.  J  SW.  i 
S.  ^  SW.  i,  NW.  i  SE.  }. 

It  is  respectfully  recommended  that  the  foregoing  eliminations  and 
changes  be  approved  and  that  the  Commissioner  of  the  General  Land 
Office  be  directed  to  have  the  records  of  his  office  and  of  the  local 
land  office  changed  in  accordance  herewith. 
Respectfully  submitted. 

A.  P.  Davis, 
Director  and  Chief  Engineer. 
October  1,  1918. 

Recommendation  approved. 

E.  C.  Bradley, 

Assistant  to  the  Secretary, 

PUBLIC   NOTICE,  DECEMBER  3,  1918. 

1.  land  for  whicli  water  will  be  furnished. — In  pursuance  of  the 
provisions  of  section  4  of  the  reclamation  act  of  June  17,  1902  (32 
Stat.,  388),  and  of  acts  amendatory  thereof  or  supplementary  thereto, 
notice  is  hereby  given  that  water  will  be  furnished  under  the  Truckee- 
Carson  project,  Nevada,  in  the  irrigation  season  of  1918  and  there- 
after, for  the  irrigable  lands  of  the  SW.  }  SW.  i  sec.  5,  T.  19  N.,  R.  27 
E.,  M.  D,  M.,  in  the  second  unit  of  said  project,  shown  on  a  farm-unit 
plat  of  said  township  approved  August  17,  1914,  and  amended  on 
the  date  of  this  notice,  copies  thereof  being  on  file  at  the  office  of  the 
project  manager,  United  States  Reclamation  Service  at  Fallon, 
Nev.,  and  at  the  local  land  office  at  Carson  City,  Nev. 

2.  Water-ri|^ht  application  for  land  in  private  ownership. — Water- 
right  application  for  lands  in  private  ownership  included  in  said 
second  unit  in  the  SW.  i  SW.  i  sec.  5  may  be  made  on  or  after  the 
date  of  this  public  notice.  The  limit  for  which  water-right  applica- 
tion may  be  made  for  lands  in  private  ownership  shall  be  160  acres 
of  irrigable  land  for  each  landowner. 

3.  Classes  of  charges  for  water  rights. — ^The  water-right  charges  are 
of  two  kinds,  to  wit:  (1)  A  charge  against  each  irrigable  acre  to  cover 
cost  of  construction  of  the  irrigation  system,  termed  the  construction 
charge;  and  (2)  an  annual  charge  against  each  irrigable  acre  to  cover 
cost  of  operation  and  maintenance  of  the  system,  termed  the  operation 
and  maintenance  charge. 

4.  Construction  charge. — The  construction  charge  shall  be  $60  per 
acre  of  irrigable  land,  payable  as  follows:  Five  per  cent  of  the  con- 
struction: charge  «h  all  b^  paid  at  the  time  of  filing  water-right  applies^ 
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tion,  and  the  remainder  of  the  construction  charge  shall  be  paid  in 
15  annual  instalments,  the  first  5  of  which  shall  each  be  5  per  cent 
and  the  remainder  each  7  per  cent  of  the  total  construction  charge. 
The  first  of  said  15  annual  instalments  shall  become  due  and  payable 
December  1  of  the  fifth  calendar  year  after  the  initial  instalment,  and 
subsequent  instalments  shall  become  due  and  payable  on  December  1 
of  each  calendar  year  thereafter. 

5.  Increased  construction  charges  in  certain  cases. — In  all  cases 
where  water-right  application  for  lands  in  private  ownership  shall 
not  be  made  within  one  year  from  the  date  of  this  notice,  the  con- 
struction charge  for  such  lands  shall  be  increased  5  per  cent  each 
year  until  such  application  is  made  and  an  initial  instalment  paid. 

6.  Advance  payment  of  construction  charges  permissible. — ^A  water- 
right  applicant  may,  at  his  option,  pay  in  advance  the  whole  or  any 
part  01  the  construction  charge  owing  by  him  within  any  shorter 
period  than  that  prescribed  by  this  notice. 

7.  Operation  and  maintenance  charge. — ^The  operation  and  main- 
tenance charge  for  the  irrigation  season  of  1918|  and  thereafter,  until 
further  notice,  shall  be  of  the  same  amount  as  announced  for  the 
lands  of  the  Truckee-Carson  project  in  the  Femley  and  Hazen 
benches,  Truckee-Carson  project,  in  public  notice  of  April  3,  1918. 
Such  charge  will  be  due  and  payable  on  March  1  of  each  year  for  the 
preceding  irrigation  season. 

8.  Place  and  manner  of  payment  of  water  charges. — All  water-ri^ht 
charges  must  be  paid  at  the  oflice  of  the  United  States  Reclamation 
Service  at  Fallon,  Nev.,  in  cash,  or  by  New  York  draft,  or  money 
order,  payable  to  the  special  fiscal  agent,  United  States  Reclamation 
Service. 

E.  C.  Bradlet, 
AssistarU  to  the  Secretary  of  the  IrUerior. 

PUBLIC  NOTICE,  MARCH   6,  1919. 

1.  Annual  operation  and  maintenance  charges. — In  pursuance  of 
section  4  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388),  and 
acts  amendatory  thereof,  or  Supplementary  thereto,  particularly  of 
the  reclamation  extension  act  of  August  13,  1914  (38  Stat.,  686), 
announcement  is  herebjr  made  that  the  annual  operation  and  main- 
tenance charges  for  the  irrigation  season  of  1919  and  thereafter  until 
further  notice  against  all  lands  of  the  Newlands  project  (formerly 
Truckee-Carson  project),  Nevada,  under  public  notice,  shall  be  as 
follows: 

(a)  A  minimum  charge  of  $1.40  per  irrigable  acre  will  be  made 
whether  water  is  used  thereon  or  not,  which  charge  will  permit  the 
delivery  of  not  to  exceed  3  acre-feet  of  water  per  irrigable  acre  upon 
lands  of  the  Fernley  and  Hazen  benches  shown  upon  a  map  on  file 
in  the  project  office,  and  not  to  exceed  1^  acre-feet  per  irrigable  acre 
upon  the  other  lands  of  the  project;  and  a  charge  of  50  cents  per 
acre-foot  per  irrigable  acre  will  be  made  for  all  additional  water. 
These  rates  do  not  apply,  however,  to  vested-right  lands  referred  to 
in  subdivision  (b)  following: 

(b)  A  charge  of  $1.50  per  acre-foot  per  irrigable  acre  will  be  made 
lor  any  water  in  addition  to  3  acre-feet  per  irrigable  acre  furnished 
to  vested-right  land,  for  which  the  contract  adjusting  the  vested 
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acreage  provides  that  the  United  States  is  to  deliver  not  to  exceed 
3  acre-feet  per  irrigable  acre  at  a  fixed  chaiiB;e  of  40  cents  per  acre. 

All  operation  and  maintenance  charges  are  due  and  payable  on 
March  1  of  each  year  for  the  preceding  irrigation  season;  but  where 
water-right  application  is  made  for  public  land  entered  under  the 
reclamation  law  after  June  15,  or  wnere  water-right  application  is 
made  after  August  1  for  land  in  private  ownership,  no  operation  and 
maintenance  cnarge  will  be  made  for  water  deliverea  during  the 
remainder  of  the  irrigation  season  in  which  the  water-right  application 
is  made. 

The  foregoing  charges  do  not  cover  the  water  service  through  the 
stock-water  supply  pipes  in  the  Fernley  district,  the  charges  for 
which  service  will  be  separately  annoimced. 

S.  G.  Hopkins, 
AssistarU  Secretary  of  the  Interior. 

PUBLIC  NOnOE,  APBIL  23,  1919. 

1.  Land  for  which  water  will  be  furnished. — In  pursuance  of  the  pro- 
visions of  section  4  of  the  reclamation  act  of  June  17,  1902  (32  Stat., 
388),  and  of  acts  amendatory  thereof  or  supplementary  thereto, 
notice  is  hereby  given  that  upon  proper  water-right  application  being 
made  therefor,  water  will  be  furnished  under  the  Newlands  project, 
Nevada,  in  the  irrigation  season  of  1919  and  thereafter,  for  the  irri- 
gable areas  of  the  following  described  land,  to  wit: 

LAND  IN   PRIVATE  OWNER8HIP. 

W.  i  SE.  J,  NE.  }  SW.  J  sec.  12,  T.  17  N.,  R.  28  E.,  Mount  Diablo  meridian. 

SE.  }  SE.  }  sec.  29,  T.  19  N.,  R.  28  E.,  Mount  Diablo  meridian. 

N.  i  NW.  }  sec.  33,  T.  19  N.,  R.  28  E..  Mount  Diablo  meridian. 

Lots  3-4,  sec.  31,  T.  20  N.,  R.  28  E.,  Mount  Diablo  meridian. 

E.  i  SW.  J  sec.  31,  T.  20  N.,  R.  28  E.,  Mount  Diablo  meridian. 

W.  i  SE.  }  sec.  31,  T.  20  N.,  R.  28  E.,  Mount  Diablo  meridian. 

PUBUC  LANDS. 

SE.  }  SE.  i  sec.  36,  T.  20  N.,  R.  27  E.,  Mount  Diablo  meridian. 

Lots  1-2,  sec.  6,  T.  19  N.,  R.  28  E.,  Mount  Diablo  meridian. 

Lot  5.  SE.  J  NW.  J.  S.  i  NE.  J  sec.  6,  T.  19  N.,  R.  28  E.,  Mount  Diablo  meridian. 

SE.  }  SW.  }  sec.  32,  T.  19  N.,  R.  28  E.,  Mount  Diablo  meridian. 

Lot  1,  NE.  i  NW.  J  sec.  18,  T.  18  N.,  R.  30  E.,  Mount  Diablo  meridian. 

SW.  }  SW.  }  sec.  23,  and 

NW.  }  NW.  }  sec.  26,  T.  19  N.,  R.  30  E.,  Mount  Diablo  meridian. 

Diagrams,  approved  on  the  date  of  this  notice,  show  the  land  above 
described,  and  are  on  file  in  the  office  of  the  project  manager  at  Fallon, 
Nev.,  and  in  the  local  land  office  at  Carson  City,  Nev. 

2.  Limit  of  area  for  which  water  right  may  be  secured. — The  limit 
of  area  of  public  land  per  entry,  representing  the  acreage  which,  in 
the  opinion  of  the  Secretary  of  the  Interior,  may  be  reasonably 
required  for  the  support  of  a  family  upon  such  land,  is  fixed  at  tlie 
amounts  shown  upon  the  plats  for  the  several  farm  units.  The 
maximum  limit  of  area  for  which  water-right  application  may  be 
made  for  land  in  private  ownership  shall  be  160  acres  of  irrigable  land 
for  each  land  owner. 

3.  Water-right  application. — Water-right  application  must  be  filed 
in  the  office  of  the  project  manager.     For  land  in  private  ownership 
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tion,  and  the  remainder  of  the  construction  charge  shall  be  paid  in 
15  annual  instalments,  the  first  5  of  which  shall  each  be  5  per  cent 
and  the  remainder  each  7  per  cent  of  the  total  construction  charge. 
The  first  of  said  15  annual  instalments  shall  become  due  and  payable 
December  1  of  the  fifth  calendar  year  after  the  initial  instalment,  and 
subsequent  instalments  shall  become  due  and  payable  on  December  1 
of  each  calendar  year  thereafter. 

5.  Increased  constraction  charges  in  certain  cases. — In  all  cases 
where  water-right  application  for  lands  in  private  ownership  shall 
not  be  made  within  one  year  from  the  date  of  this  notice,  the  con- 
struction charge  for  such  lands  shall  be  increased  5  per  cent  each 
year  until  such  application  is  made  and  an  initial  instalment  paid. 

6.  Advance  payment  of  construction  charges  permissible. — A  water- 
right  applicant  may,  at  his  option,  pay  in  advance  the  whole  or  any 
part  ol  the  construction  charge  owing  by  him  within  any  shorter 
period  than  that  prescribed  by  this  notice. 

7.  Operation  and  maintenance  charge. — ^The  operation  and  main- 
tenance charge  for  the  irrigation  season  of  1918,  and  thereafter,  until 
further  notice,  shall  be  of  the  same  amount  as  announced  for  the 
lands  of  the  Truckee-Carson  project  in  the  Femley  and  Hazen 
benches,  Truckee-Carson  project,  in  public  notice  of  April  3,  1918. 
Such  charge  will  be  due  and  payable  on  March  1  of  each  year  for  the 
preceding  irrigation  season. 

8.  Place  and  manner  of  payment  of  water  charges. — All  water-ri^ht 
charges  must  be  paid  at  the  office  of  the  United  States  Reclamation 
Service  at  Fallon,  Nev.,  in  cash,  or  by  New  York  draft,  or  money 
order,  payable  to  the  special  fiscal  agent.  United  States  Reclamation 
Service. 

E.  C.  Bradlet, 
Assistant  to  the  Secretary  of  the  Interior, 

PUBLIC  NOTICE,  MABCH   6,  1919. 

1.  Annual  operation  and  maintenance  charges. — In  pursuance  of 
section  4  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388),  and 
acts  amendatory  thereof,  or  Supplementary  thereto,  particularly  of 
the  reclamation  extension  act  of  August  13,  1914  (38  Stat.,  686); 
announcement  is  hereb}^  made  that  the  annual  operation  and  main- 
tenance charges  for  the  irrigation  season  of  1919  and  thereafter  until 
further  notice  against  all  lands  of  the  Newlands  project  (formerly 
Truckee-Carson  project),  Nevada,  under  public  notice,  ahall  be  as 
follows : 

(a)  A  minimum  charge  of  11.40  per  irritable  acre  will  be  made 
whether  water  is  used  tnereon  or  not,  which  charge  will  permit  the 
delivery  of  not  to  exceed  3  acre-feet  of  water  per  irrigable  acre  upon 
lands  of  the  Fernley  and  Hazen  benches  shown  upon  a  map  on  file 
in  the  project  office,  and  not  to  exceed  1^  acre-feet  per  irrigable  acre 
upon  tne  other  lands  of  the  project;  and  a  charge  of  50  cents  per 
acre-foot  per  irrigable  acre  will  be  made  for  all  additional  water. 
These  rates  do  not  apply,  however,  to  vested-right  lands  referred  to 
in  subdivision  (6)  following: 

(6)  A  charge  of  $1.50  per  acre-foot  per  irrigable  acre  wHl  be  made 
for  any  water  in  addition  to  3  acre-feet  per  urigable  acre  furnished 
to  vested-right  land,  for  which  the  contract  adjusting  the  vested 
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acreage  provides  that  the  United  States  is  to  deliver  not  to  exceed 
3  acre-feet  per  irrigable  acre  at  a  fixed  chaise  of  40  cents  per  acre. 

All  operation  and  maintenance  charges  are  due  and  payable  on 
March  1  of  each  year  for  the  preceding  irrigation  season;  but  where 
water-ri^ht  application  is  made  for  public  land  entered  under  the 
reclamation  law  after  June  15,  or  wnere  water-right  application  is 
made  after  August  1  for  land  in  private  ownership,  no  operation  and 
maintenance  charge  will  be  made  for  water  delivered  during  the 
remainder  of  the  irrigation  season  in  which  the  water-right  application 
is  made. 

The  foregoing  char^  do  not  cover  the  water  service  through  the 
stock-water  supply  pipes  in  the  Fernley  district,  the  charges  for 
which  service  will  be  separately  announced. 

S.  G.  Hopkins, 
AssigtarU  Secretary  of  the  Interior. 

PUBLIC   NOTICE,  APRIL  23,  1919. 

1.  Land  for  which  water  will  be  furnished. — In  pursuance  of  the  pro- 
visions of  section  4  of  the  reclamation  act  of  June  17,  1902  (32  Stat., 
388),  and  of  acts  amendatory  thereof  or  supplementary  thereto, 
notice  is  hereby  given  that  upon  proper  water-right  appUcation  being 
made  therefor,  water  will  be  furmsned  under  the  Newlands  project, 
Nevada,  in  the  irrigation  season  of  1919  and  thereafter,  for  the  irri- 
gable areas  of  the  following  described  land,  to  wit: 

LAND   IN    PRIVATE   OWNERSHIP. 

W.  i  SE.  },  NE.  i  SW.  i  sec.  12.  T.  17  N.,  R.  28  E.,  Mount  Diablo  meridian. 

SE.  }  SE.  i  sec.  29,  T.  19  N.,  R.  28  E.,  Mount  Diablo  meridian. 

N.  i  NW.  }  sec.  33,  T.  19  N.,  R.  28  E.,  Mount  Diablo  meridian. 

Lots  3-4,  sec.  31,  T.  20  N.,  R.  28  E.,  Mount  Diablo  meridian. 

E.  i  SW.  i  sec.  31.  T.  20  N.,  R.  28  E.,  Mount  Diablo  meridian. 

W.  i  SE.  J  sec.  31,  T.  20  N.,  R.  28  E.,  Mount  Diablo  meridian. 

PUBLIC  LANDS. 

SE.  }  SE.  J  sec.  36,  T.  20  N.,  R.  27  E.,  Mount  Diablo  meridian. 

Lots  1-2,  sec.  6,  T.  19  N.,  R.  28  E.,  Mount  Diablo  meridian. 

Lot  5.  SE.  J  NW.  },  S.  i  NE.  }  sec.  6,  T.  19  N.,  R.  28  E.,  Mount  Diablo  meridian. 

SE.  }  SW.  }  sec.  32,  T.  19  N.,  R.  28  E.,  Mount  Diablo  meridian. 

Lot  1,  NE.  i  NW.  J  sec.  18,  T.  18  N.,  R.  30  E.,  Mount  Diablo  meridian. 

SW.  }  SW.  }  sec.  23,  and 

NW.  }  NW.  J  sec.  26,  T.  19  N.,  R.  30  E.,  Mount  Diablo  meridian. 

DiaCTams,  approved  on  the  date  of  this  notice,  show  the  land  above 
described,  and  are  on  file  in  the  ojfice  of  the  project  manager  at  Fallon, 
Nev.,  and  in  the  local  land  office  at  Carson  City,  Nev. 

2.  limit  of  area  for  which  water  right  may  be  secnred. — The  limit 
of  area  of  public  land  per  entry,  representing  the  acreage  which,  in 
the  opinion  of  the  Secretary  of  the  Interior,  may  be  reasonably 
required  for  the  support  of  a  family  upon  such  land,  is  fixed  at  the 
amounts  shown  upon  the  plats  for  the  several  farm  units.  The 
maximum  limit  of  area  for  which  water-right  application  may  be 
made  for  land  in  private  ownership  shall  be  160  acres  of  irrigable  land 
for  each  land  owner. 

3.  Water-right  application. — Water-right  application  must  be  filed 
in  the  office  of  the  project  manager.     For  land  in  private  ownership 
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such  application  may  be  made  on  and  after  tlie  date  of  this  notice; 
for  public  land  such  application  must  be  made  in  accordance  with  the 
conditions  hereinafter  stated. 

4.  Entry  for  public  land. — Homestead  entries  may  be  made  at  said 
local  land  ofEce  for  all  farm  units  of  public  land  shown  on  said  plats, 
on  and  after  9  o'clock  a.  m.,  May  8,  1919,  by  persons  holding  approved 
water-right  applications.  Every  person  desiring  to  acquire  anv  of 
said  public  land  must  execute  a  water-right  application  upon  a  form 
provided  for  that  purpose  and  accompany  the  same  by  payment  of 
the  water-right  charge,  as  hereinafter  provided.  Each  water-right 
application  must  be  for  a  specified  farm  unit  and  more  than  one  person 
may  make  such  application  for  the  same  farm  unit,  but  not  more  than 
one  water-right  application  can  be  made  by  the  same  person.  Such 
water-right  application  must  be  filed  with  project  manager,  United 
States  Reclamation  Service,  Fallon,  Nev.,  in  person,  by  mail,  or 
otherwise  within  a  period  of  five  days  beginning  Maj  3,  1919,  to  and 
including  9  o'clock  a.  m..  May  8,  1919.  Water-nght  applications 
received  after  said  period  of  five  days  will  be  filed  and  noted  in  the 
order  of  their  receipt. 

5.  Simnltaneons  filing  of  water-right  applications. — Water-right 
applications  made  and  filed  with  the  project  manager  during  said 
five-day  period  will  be  held  and  treated  as  simultaneously  fil^  and 
the  project  manager  will  dispose  of  them  as  follows: 

(a)  Where  there  is  no  conflict  the  water-right  application  will  be 
approved  by  the  project  manager. 

(6)  Where  there  are  two  or  more  water-right  applications  for  the 
same  farm  unit  the  project  manager  will  write  on  cards  the  names  of 
the  several  water-right  applicants,  and  each  of  those  cards  containing 
the  name  of  one  such  applicant  will  be  placed  in  an  envelope  upon 
which  there  is  no  distinctive  or  identifying  mark,  and  at  2  o'clock 
p.  m..  May  8,  1919,  after  all  the  envelopes  containing  the  names  of 
the  several  water-right  applicants  shall  nave  been  thoroughly  mixed 
in  the  presence  of  such  persons  as  may  desire  to  be  present,  they  will 
be  drawn  and  numbered  in  order.  The  cards  as  drawn  and  numoered 
will  be  securely  fastened  to  the  water-right  applications  of  the  re- 
spective persons,  and  the  water-right  applications  will  be  approved 
in  such  order  by  the  project  manager. 

6.  Approved  water-right  applications. — Approval  by  the  project 
manager  of  a  water-right  application  for  pubuc  land  will  entitle  the 
water-right  applicant  to  file  homestead  application  at  said  local  land 
office,  for  the  farm  unit  described  in  his  water-right  application.  Such 
homestead  application  should  be  made  within  four  days  from  date  of 
approval  of  water-right  application.  Failure  to  so  make  such  home- 
stead application,  wul  entitle  the  water-right  applicant  next  in  order 
for  the  same  unit  to  have  his  water-right  application  approved  by  the 
project  manager  allowing  him  to  make  homestead  application,  this 
procedure  continuing,  if  necessary,  as  to  all  applicants.  No  part  of 
a  payment  made  wul  be  returned  to  a  successful  applicant  m  any 
case,  if  ho  be  a  qualified  homestead  entryman. 

7.  Failure  of  applicant  to  obtain  public  land  applied  for. — Where 
any  applicant  fails  to  obtain  public  land  applied  for  by  him  he  will  be 
permitted  to  elect  whether  he  will  amend  his  application  to  embrace 
other  land  not  affected  by  pending  applications  and  otherwise  subject 
thereto  when  such  amended  application  is  presented,  or  withdraw 
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his  original  application  without  prejudice.  In  the  event  of  such  with- 
drawal the  water-right  charges  deposited  will  be  returned  by  the 
project  manager  upon  surrender  of  the  receipt  therefor. 

8.  Warning  against  unlawful  settlement  upon  public  land. — No 
person  will  be  permitted  to  gain  or  exercise  any  right  whatever  under 
any  settlement  or  occupation  of  any  of  said  public  land,  begun  without 
having  at  the  time,  a  valid  approved  water-right  application  covering 
the  land  in  question;  provided,  however,  that  this  shall  not  affect 
any  valid  existing  right  obtained  by  settlement  or  entry  while  the  land 
was  subject  thereto. 

9.  Classes  of  charges  of  water  right. — The  water-right  charges 
against  all  of  said  lands  are  of  two  kinds,  to  wit:  (a)  A  charge  against 
each  irrigable  acre  to  cover  cost  of  construction  of  the  irrigation  sys- 
tem, termed  the  construction  charge,  and  (6)  an  annual  charge 
against  each  irrigable  acre  to  cover  cost  of  operation  and  maintenance 
01  the  system,  termed  the  operation  and  maintenance  charge. 

10.  Construction  charge. — The  construction  charge  for  said  land 
3hall  be  $60  per  irrigable  acre.  An  initial  payment  of  5  per  cent  of 
the  construction  charge  shall  be  made  at  the  time  of  filing  water-right 
application,  and  the  remainder  of  the  construction  charge  shall  be 
paid  in  15  annual  installments,  the  first  5  of  which  shall  each  be  5  per 
cent  and  the  remainder  each  7  per  cent  of  the  total  construction 
charge.  The  first  of  said  15  annual  installments  shall  become  due 
and  payable  December  1  of  the  fifth  calendar  year  after  the  initial 
installment,  and  subsequent  installments  shall  become  due  and 
payable  on  December  1  of  each  calendar  year  thereafter. 

11.  Advance  nayment  of  construction  charge  permissible. — Any 
water-right  applicant  or  entryman  may,  if  he  so  elect,  pay  the 
whole  or  any  part  of  the  construction  charge  owing  by  him  within 
any  shorter  period  than  that  provided  by  the  public  notices  and  orders 
applicable  to  his  land. 

12.  Operation  and  maintenance  charge. — ^The  operation  and  mainte- 
nance charge  for  the  irrigation  season  of  1919  and  thereafter  until 
further  notice,  shall  be  of  the  same  amount  as  for  other  like  land  under 
the  same  project.  Such  charge  will  be  due  and  payable  on  Marcli  1 
of  each  year  for  the  preceding  irrigation  seasons;  out  where  water- 
right  application  is  made  for  public  land  entered  under  the  reclama- 
tion law  after  June  15,  no  operation  and  maintenance  charge  will  be 
made  for  water  delivered  during  the  remainder  of  the  irrigation 
season  in  which  the  water-right  application  is  made. 

13.  Place  and  manner  of  payment  of  water  charges. — ^All  water- 
right  charges  must  be  paid  at  tlie  office  of  the  United  States  Reclama- 
tion Service  at  Fallon,  Nev.,  in  cash  or  by  New  York  draft,. or  money 
order,  payable  to  the  special  fiscal  agent.  United  States  Reclamation 
Service. 

14.  All  land  to  be  included  in  irrigation  district. — The  water-right 
applications  for  all  land  covered  by  this  public  notice  not  now  witLin 
tne  Truckee-Carson  irrigation  district,  and  which  may  be  now  or 
hereafter  lawfully  brouglit  thereunder,  shall  contain  the  following 
provision: 

The  applicant  agrees  for  himself  and  his  successors  to  take  appro- 
priate steps  in  coiuormity  with  the  laws  of  the  State  of  Nevada,  to 
have  the  land  above  described  included  within  the  Truckee-Carson 
irrigation  district.     If,  for  30  days  after  notice  is  given  him  or  his 
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successor  by  the  project  manager  of  the  Newlands  project,  to  take 
any  of  such  steps,  he  or  his  successor  fails  so  to  do,  this  water-right 
application  may,  at  the  option  of  the  Secretary  of  the  Interior,  be 
canceled,  with  the  forfeiture  of  all  rights  acquired  thereunder  and  of 
all  payments  made  thereon. 

John  W.  Halix)well, 
Assistant  to  the  Secretary  of  the  Interior. 

PUBLIC   NOTICE,   MAY  31,   1919. 

1.  land  for  which  water  will  be  furnished. — In  pursuance  of  the 

grovisions  of  section  4  of  the  reclamation  act  of  June  17,  1902  (32 
tat.,  388),  and  of  acts  amendatory  thereof  or  supplementary  thereto, 
notice  is  hereby  given  that  upon  proper  water  right  application  being 
made  therefor,  water  will  be  furnished  under  the  Newlands  project, 
Nevada,  in  the  irrigation  season  of  1919  and  thereafter,  for  the  irriga- 
ble areas  of  the  foUowing  described  land,  to  wit: 

LAND   IN   PRIVATE   OWNERSHIP. 

Lots  1,  2.  3,  4,  and  5,  sec.  17,  T.  17  N.,  R.  29  E.,  M.  D.  M. 

NE.  i  SE.  J,  SE.  i  SE.  J,  and  SW.  i  SE.  },  sec.  24,  T.  19  N.,  R.  26  E.,  M.  D.  M. 

KE.  \  SE.  J,  sec.  24,  T.  18  N.,  R.  28  E.,  and  lot  3,  sec.  19,  T.  18  N.,  R.  29  E., 

M.  D.  M. 
NW.  i  NE.  i,  sec,  30,  T.  19  N.,  R.  28  E.,  M.  D.  M. 

PUBLIC   LAND. 

Lot  6,  NE.  i  SW.  },  sec.  6,  T.  19  N.,  R.  28  E.,  M.  D.  M. 

SE.  },  sec.  6,  T.  19  N.,  R.  28  E.,  M.  D.  M. 

E.  i  SE.  i,  sec.  31,  T.  20  N.,  R.  28  E.,  M.  D.  M. 

SW.  i  NE.  i  and  W.  }  SE.  J,  sec.  5,  T.  19  N.,  R.  28  E.,  M.  D.  M. 

Diagrams,  approved  on  the  date  of  this  notice,  show  the  land  above 
described,  and  are  on  file  in  the  office  of  the  project  manager  at  FaUon, 
Nev.,  and  in  the  local  land  office  at  Carson  City,  Nev. 

2.  Limit  of  area  for  wMch  water  right  may  be  secured. — ^The  limit 
of  area  of  public  land  per  entry,  representing  the  acreage  which,  in 
the  opinion  of  the  Secretary  of  the  Interior,  may  be  reasonably 
required  for  the  support  of  a  famDv  upon  such  land,  is  fixed  at  the 
amounts  shown  upon  the  plats  for  the  several  farm  units.  The  maxi- 
mum limit  of  area  for  which  water-right  application  may  be  made 
for  land  in  private  ownership  shall  be  160  acres  of  irrigaWe  land  for 
each  land  owner. 

3.  Water-right  application. — Water-right  application  must  be  filed 
in  the  office  of  the  project  manager.  For  land  in  private  ownership 
such  application  may  be  made  on  and  after  the  date  of  this  notice; 
for  public  land  such  application  must  be  made  in  accordance  with  the 
conditions  hereinafter  stated. 

4.  Entry  for  public  land. — Homestead  entries  may  be  made  at  said 
local  land  office  for  all  farm  units  of  public  land  shown  on  said  plats, 
on  and  after  9  o'clock  a.  m.,  June  19,  1919,  by  persons  holding 
approved  water-riffht  applications.  Every  person  desiring  to  acquire 
any  of  said  public  land  must  execute  a  water-right  application  upon  a 
form  provided  for  that  purpose  and  accompany  the  same  by  payment 
of  the  water-right  charge  as  hereinafter  provided.  Each  water-right 
application  must  be  for  a  specified  farm  miit  and  more  than  one 
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person  may  make  such  application  for  the  same  faim  imit,  bxit  not 
more  than  one  water-rigiit  application  can  be  made  b^  the  same 
person.  Such  water-rimt  application  must  be  filed  with  project 
manager.  United  States  Keclamation  Service,  Fallon,  Nev.,  in  person, 
by  mail,  or  otherwise  within  a  period  of  five  days  beginnii^  June  14, 
1919,  to  and  including  9  o'clock  a.  m.,  June  19,  1919.  Water-right 
applications  received  after  said  period  of  five  days  will  be  filed  and 
noted  in  the  order  of  their  receipt. 

5.  Simultaneous  filing  of  water-right  applications. — Water-right 
applications  made  and  filed  with  the  project  manager  during  said 
five-da^  period  will  be  held  and  treated  as  simultaneously  filed  and 
the  project  manager  wiU  dispose  of  them  as  follows : 

(a)  Where  there  is  no  conflict  the  water-right  application  will  be 
approved  by  the  project  manager. 

(b)  Where  there  are  two  or  more  water-right  applications  for  the 
same  farm  unit  the  project  manager  will  write'on  cards  the  names  of 
the  several  water-right  applicants,  and  each  of  those  cards  containing 
the  name  of  one  such  applicant,  will  be  placed  in  an  envelope  iipon 
which  there  is  no  distinctive  or  identifying  mark,  and  at  2  o'clock 
p.  m.,  June  19,  1919,  after  all  the  envelopes  containing  the  names 
of  the  several  water-right  applicants  shall  have  been  thoroughly  mixed 
in  the  presence  of  such  persons  as  may  desire  to  be  present  tney  will 
be  drawn  and  nimibered  in  order.  The  cards  as  drawn  and  numbered 
will  be  securely  fastened  to  the  water-right  applications  of  the  respec- 
tive persons,  and  the  water-right  appfications  will  be  approved  in 
such  order  by  the  project  manager. 

6.  Approved  water-right  applications. — ^Approval  hj  the  project 
manager  of  a  water-right  apphcation  for  pubUc  land  will  entitle  the 
water-right  applicant  to  file  homestead  application  at  said  local  land 
oflSice  for  the  larm  unit  described  in  his  water-right  application.  Such 
homestead  application  should  be  made  within  four  days  from  date  of 
approval  of  water-right  application.  Failure  to  so  make  such  home- 
stead application,  wfll  entitle  the  water-right  applicant  next  in  order 
for  the  same  unit  to  have  his  water-right  application  approved  by 
the  project  manager  allowing  him  to  make  nomestead  application,, 
this  procediu*e  continuing  if  necessary  as  to  all  applicants.  No  part 
of  a  payment  made  will  oe  returned  to  a  successful  applicant  in  any 
case,  if  he  be  a  qualified  homestead  eutryman. . 

7.  Failure  of  applicant  to  obtain  public  land  applied  for. — Where- 
any  applicant  fails  to  obtain  public  land  applied  for  by  him  he  will 
be  permitted  to  elect  whether  he  will  amend  his  application  to  embrace 
other  land  not  affected  by  pending  applications  and  otherwise  sub- 
ject thereto  wJien  such  amended  application  is  presented,  or  with- 
draw his  original  application  without  prejudice  In  the  event  of 
such  withdra;wal  the  water-right  charges  deposited  wiU  be  returned 
by  the  project  manager  upon  surrender  of  the  receipt  therefor. 

8.  Warning  against  unlawful  settlement  upon  public  land. — ^No 
person  will  be  permitted  to  gain  or  exercise  any  right  whatever  under 
any  settlement  or  occupation  of  any  of  said  public  land,  begun  with- 
out having  at  the  time  a  valid  approved  water-right  application 
covering  the  land  in  question;  provided,  however,  that  this  shall  not 
affect  any  valid  existing  right  obtained  by  settlement  or  entry  while 
the  land  was  subject  thereto. 
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9.  Classes '  of  charg^es  for- water  fight. — ^The  water-right  charges 
against  all  of  said  land  are  of  two  kinds,  to  wit:  (a)  A  charge  against 
each  irrigable  acre  to  cover  cost  of  construction  of  the  irrigation 
system,  termed  the  construction  charge,  and  (b)  an  annual  charge 
against  each  irrigable  acre  to  cover  cost  of  operation  and  maintenance 
01  the  system,  termed  the  operation  and  maintenance  chaise. 

10.  Constrnction  charge. — The  construction  charge  for  said  land 
shall  be  $60  per  irrigable  acre.  An  initial  pa3mfient  of  5  per  cent  of 
the  construction  charge  shall  be  made  at  the  time  of  filing  water- 
right  application,  and  the  remainder  of  the  construction  charge  shall 
he  paid  in  15  annual  installments,  the  first  5  of  which  shall  each  be  5  per 
cent,  and  the  remainder  each  7  per  cent  of  the  total  construction 
•charge.  The  first  of  the  said  15  annual  installments  shall  become 
due  and  payable  December  1  of  the  fifth  calendar  year  after  the  initial 
installment,  and  subsequent  installments  shall  become  due  and  pay- 
able on  December  1  of  each  calendar  year  thereafter. 

11.  Advance  payment  of  construction  charge  permissible. — ^Any 
water-right  applicant  or  entryman  may,  if  he  so  elects,  pay  the  whole 
or  any  part  of  the  construction  charge  owinff  by  him  within  any 
shorter  period  than  that  provided  by  the  public  notices  and  orders 
applicable  to  his  land. 

12.  Operation  and  maintenance  charge. — The  operation  and  main- 
tenance charge  for  the  irrigation  season  of  1919  and  thereafter  until 
further  notice,  shall  be  of  the  same  amount  as  for  other  like  land 
under  the  said  project.  Such  charge  will  be  due  and  payable  on 
March  1  of  each  year  for  the  preceding  irrigation  season ;  but  where 
water-right  application  is  made  for  public  land  entered  under  the 
reclamation  law  after  June  15,  no  operation  and  maintenance  charge 
will  be  made  for  water  delivered,  during  the  remainder  of  the  irrigation 
season  in  which  the  water-right  application  is  made. 

13.  Place  and  manner  of  payment  of  water  charges. — ^All  water-ri^ht 
charges  must  be  paid  at  the  office  of  the  United  States  Reclamation 
Service  at  Fallon,  Nev.,  in  cash  or  by  New  York  draft,  or  money  order, 
payable  to  the  special  fiscal  agent.  United  States  Reclamation  Service. 

14.  All  land  to  be  included  in  irrigation  district. — The  water-ri^ht 
applications  for  all  land  covered  hj  this  public  notice  not  now  within 
tne  Truckee-Carson  irrigation  district,  and  which  may  be  now  or  here- 
after lawfully  brought  thereunder,  shall  contain  the  foDowing 
provision: 

The  applicant  agrees  for  himself  and  his  successors  to  take  appro- 
priate steps  in  conformity  with  the  laws  of  the  State  of  Nevada,  to 
have  the  land  above  described  included  within  the  Truckee-Carson 
irrigation  district.  If  for  30  days  after  notice  is  given  him  or  his 
successor  by  the  project  manager  of  the  Newlands  project,  to  take 
any  of  such  steps,  he  or  his  successor  fails  so  to  do,  this  water-right 
application  may  at  the  option  of  the  Secretary  of  the  Interior  be 
canceled  with  the  forfeiture  of  all  rights  acquired  thereunder  and  of 
aU  payments  made  thereon. 

John  W.  Hallowelx,, 
Assistant  to  the  Secretary  of  the  Interior. 
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FINANCIAI.  STATEMENT. 

Condensed  balance  sheets  Newlands  projecty  June  SO,  1919. 

Cash 

Inventory  of  materials  and  supplies  on  hand 

Accounts  receivable: 

Current  accounts  due 

Construction  water-right  charges  unaccrued 

Construction  work  con  tracted 

Gross  construction  cost S6,384,544. 40 

Less  construction  revenue  earnings 14, 402. 67 

Net  construction  cost 

Gross  operation  and  maintenance  cost 631 ,  600. 42 

Less  operation  and  maintenance  earnings 14, 345. 12 


$15,533.43 
38,951.37 

24,241.70 

1,053,086.30 

8,250.00 


6,370,141.73 


617.255.30 

37.751.35 

23,783.43 

1,886,715.43 


Accounts  payable 

Contin»»ent  onlitrations 

Collections  and  contracts  of  specific  amounts  for  repayments  to  reclamation  fund 

Capital  investment: 

Disbursement,  transfer,  and  Joint-construction  vouchers  received 7, 232, 763. 12 

Collection ,  transfer,  refund,  and  joint-construction  vouchers  issued 1 ,  052, 554. 50 

Net  investment 6,180,208.62 

Feature  costs  of  Newlands  project. 


Principal  features. 


Examination  and  surveys: 

Pyramid  division 

Truc^-ee  division 

Fallon  diN-ision 

LovelocV  Branch 

ChurchiU  Valley  unit 

Reno  Valley 

Upper  Carson  Valley 

TrucVee  River  water-right  adjudication. 


Storare  system: 

Lahontan  Reservoir. 
Lake  Tahoe  storage. 


Canal  system: 

Diversion  Dam  and  main  Truckee  Canal  to  Pyramid  headworks. 

Main  Truckee  Canal— Pyramid  headworks  to  Lahontan  Dam 

Carson  diversion  dam 

V  Line  Canal 

T  Line  Canal 


I>atera]  system: 

Truc^-ee  Canal  laterals 

Femley  stock  water  pipe  line. 

V  line  laterals 

T  line  laterals 

System  of  waste-water  ditches. 


Drainaee  system: 

Drainaf'e  investigations. 

Femley  drain 

Deep  tile  drains 

Vline  drainage 


Flood  protection:  Carson  River  channel. 


Power  system: 

Commercial  power  system. 
Lahontan  power  house 


Fiscal  year  '       Total  to 
1919.  June  30, 1919. 


$840.44 


7,504.62 
9,282.43 


17,627.49 


14,844.44 
24,454.74 


39,299.18 


13, 26a  83 


6.99 
2,179.72 


15,447.54 


1.168.06 

»,«571.14 

7,010.25 

6,456.94 


13,070.11 


13.049.66 
I, »  295. 74 


8,154.00 


20,907.92 


$15,909.88 
19,536.44 

134,464.93 
11,648.79 
18,788.27 
3,847.64 
32.256.69 
40,856.00 


277,308.64 


1,468,823.41 
196,552.63 


1,665,376.04 


608,084.02 
1,026,501.77 

98,578.52 
446,552.84 

76,695.88 


2,251,413.03 


115,110.17 
26,241.41 
926,343.82 
139,973.10 
249,941.24 


1,457,609.74 


34.241.57 
23,866.98 
31,397.75 
20,012.15 


109,518.45 


131,821.37 


26,346.65 
138,511.52 


164,858.17 


1  Deduct. 

*  Gross  cost  for  year,  $9.40;  credit,  freight  adjustments,  $580.64;  net  credit  for  year,  $571.14. 

*  Gross  cost  for  year,  $809.61;  credit,  materials  returned  to  storehouse,  $1,105.35;  net  credit  for  year, 
1285.74. 
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FeaUifre  co$U  of  NewUinds  project — Continued. 


Prinoipal  features. 


Farm  units: 

Surveys  and  miaceUaneous 

Leveling  farm  lands  under  contract 

Leveling  farm  lands  under  public  notice. 
Settlement  vested  water  rights 


Permanent  improvements: 

E  xperimental  farm 

Headquarters  and  permanent  buildings. 

Ditchriders'  and  gatetenders'  houses 

Lands  purchased. 

Qovemment  stook  pasture 


Tdephone  system. 


Operation  and  maintenance  chaiKes  transferred  to  and  oompounded  with 
construction  charges 


Oroes  cost  of  construction  features. 


Fiscal  year 
1910. 


12,963.75 

20, 46a  63 

467.14 

1,956.77 


25,868.29 


19,213.68 
2,655.66 


65.05 


21,834.30 


Total  to 
June  30,  1919. 


Balance  in  plant  accounts I 

Gross  cost  to  June  30, 1919 '      154,193.21 


Less  revenue  earned  during  construction  period: 

Rental  of  buildings 

Rental  of  grazing  and  forming  lands 

Contractors' freight  refunds 

Loss  on  hospital  <^)eraUons 

Loss  on  farming  operations 

Loss  on  other  operations,  i^jidassified 


Net  construction  cost,  June  80, 1919. 


26a  00 

1,202.61 

320.80 

U04.32 

9,656.94 

1 14,108.74 


» 2, 772. 71 


156,965.92 


1  Deduct. 


Statement  of  costs,  by  calendar  years,  Newlands  project. 


126,363.07 
23,829.02 
40,609.08 
U,  367. 31 


102,169.38 


7,008.44 
80,131.11 
28, 741.  (B 

0,006.85 
312.24 


84,201.67 


188.201'    -    42,653.85 


2,022.98 


6,288,053.87 


05,501.01 

0,  oo4,  w44. 4V 


17,044.11 
21,230.70 
732.87 
12.153.04 
i»;683.08 
120,676.18 


14,402.67 


6,370,141.78 


Construction. 


Operation  and 

maintenance 

under  public 

notice. 


Total  cost. 


Year  ending  Dee.  31— 

1902  to  1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

19W 

January  to  June  30, 1919 

Subtotal 

Plant  accounts  on  June  30, 1919 

Total 


88,722,316.15 

17.221.04 

1976.89 

80,572.19 

365,373.25 

668,324.06 

467,588.32 

456,192.82 

173,952.21 

22,826.29 

73,784.50 

162,394.39 

79,385.04 


6,288,953.37 
95,591.03 


6, 384,544. 40 


100,431.57 
60,177.33 

113,002.14 
39,188.87 
48,325.21 

108,989.11 
53,331.13 
45,902.61 
49,107.20 
47,774.45 
48,026.03 
86, 719. 10 
58,604.89 


631,60a42 


88, 8U,  747.73 
77,398.37 
112,025.25 
119,761.06 
413,608.46 
550,334.06 
520,919.45 
502,005.43 
223,059.41 
70,000.74 
121,800.53 
249,113.40 
137,080.08 


6,920,553.79 
05,501.08 


7,016,144.83 


1  Deduct. 


NEVADA;  NEWLANDS   (FORMEELY  TRT7CKEE-CABS0N )  PROJECT.      249 

StaUment  ofeoiU,  by  firnxd  yearsy  NewlantU  project. 


Constractiaa. 


Year  ending  June  30— 

19QS{tol907 

1908 

1900 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 


.    Subtotal 

Plant  accounts  on  June  30, 1019. 


Total. 


93,573,134.35 

342,801.86 

^«  107, 049. 46 

69,945.22 
138,866.51 
671,617.45 
454,587.53 
514,930.08 
400,371.22 
U0,336.99 

46,610.29 
139,282.15 
154,193.21 


6,288,953.37 
05,501.03 


Operation  and 

maintenance 

under  publio 

notice. 


6,384,544.40 


$67,106.07 
57,716.00 

124,066.40 
34,870.69 
47,123.04 

110,123.29 
52,354.08 
44,610.78 
46,813.22 
49,973.91 
33,181.45 
79,790.56 

104,626.61 


631,600.42 


Total  cost. 


93,640,230.42 

300,517.86 

17,006.94 

104,815.91 

185,989.55 

561,495.16 

506,942.51 

550,540.81 

446,684.44 

30,636.92 

79,791.74 

219,072.71 

258,819.82 


6,930,563.79 
95,591.03 


7,016,144.83 


1  Deduct. 


s  PtttloQ  of  flood  expense  transferred  to  operation  and  maintenance. 


Estimated  cast  of  contemplated  worhy  Newlands  project,  during  fiscal  year  19t0. 


Features. 


8ub«»tu«.,  'SSiS' 


E  xamination  and  surras 

'Storage  system:  Lake  Tuioe  settlement  and  Truckee  River  channel  survesrs. 
Canal  system: 

Truckee  canal 

T  line  canal 

Installation  of  structures 


Lateral  system: 

Surveys 

V  system  latwals  to  serve  Freeman  ranch . 

D  owns  lateral 

Ifinor  lateral  extensions 


Drainai?e  system 

Farmtinits 

Permanent  improvements: 


Completion  of  project  shops  and  yards  at  FaUon. 
Improvements  to  ditchrlders'  stations 


Operation  and  mamtenance  under  public  notice. 
Reunbursable  accounts 


Total. 


$6,500 
1,250 
5,150 


1,000 
23,000 

2,500  ; 
11,100 


10,000 
1,000 


$10,600 
53,200 


11,900 


37,600 
1,000 
5,800 


11,000 

86,000 

2,000 

219,000 
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Operating  eo9t  and  revenues,  Newlands  project,  to  Dec.  SI,  1918. 


Feature. 


Calendar  year  1918. 


Opera- 
tion. 


COST  . 
Storafn)  works: 

Lake  Tahoc  Reservoir. 
Lahontan  Dam 


V  8845. 51 
3,841.36 


2,905.85 


Canal  systems: 
Tnickec  Canal. 
Vllne  canal... 
T  line  canal... 


i,s200.43 

2,049.58 

688.55 


2,537.70 


Mainte- 
nance. 


V$11.28 
679.93 


668.65 


i,n,238.85 

8,700.26 

988.33 


8.449.74 


Lateral  system: 

Tnickeo  ('anal  district. 
V  line  canal  district... 
T  lino  canal  district . . . 
Waste-water  ditches . . . 


2.810.31 

6,750.45 

819.21 


17,492.25 

33.969.67 

4.318.55 


10,379.97  -  65,780.47 


Drainai;e  system: 

Triickee  district  surface  drauis . 

V  district  siirCace  drains 

V  district  subsurface  drains . . . 


Flood    protection:    Carson    River 
channel 


Undistributed  exwoses: 

Miintenince  ditch  riders'  houses 
Betterment,  year  1914,  charged 
to  maintenance 


Gross  cost 

Less  accrued  and  unpaid  operation 
•   and  maintenance  acdtuals  trans- 
ferred to  and  added  to  construc- 
tion charges 


Net  cost. 


SEVENUES. 

Operation  and  maintenance  charges 
accrued  on  contracts  with  water- 
right  applicants 

Operation  and  maintenance  charges 
paid  in  advance  by  water-right 
applicants 

Operation  and  maintenance  charges 
paid  and  forfeited  by  water-right 
applicants 

Penalties  on  operation  and  main- 
tenance charges  accrued  on  con- 
tracts with  water-right  applicants 

Rental  of  land  and  buildings  dtu-ing 
operating  period 

Rentals  of  irrigation  water 

Other  revenues,  unclassified,  earned 
during  operating  period 

Less  discounts  allowed  on  operation 
and  maintenance  charges  accrued 
on  contracts  with  water-right  ap- 
plicants  


Total. 


43.56 

3,380.69 

8.80 


Total. 


M  $856. 79 
4,521.29 


3,664. 50 


i,n,439.28 

10.749.84 

1.676. 88 


10,987.44 


20,302.56 

40,720.12 

5,137.76 


66,160.44 


To  end  of  calendar  year  1918. 


Opera- 
tion. 


$3,818.34 
9,611.35 


13,429.09 


13,006.87 

13,923.90 

1,748.24 


28,679.01 


19,508.93 

96.621.43 

17,094.47 

629.01 


133,853.84 


43.56 

3,380.09 

8.80 


717.29 


3,433.06  I    3,433.05  I        717.29 


Mainte- 
nance. 


Total. 


$56.74       $3,875.08 
4,092.38  ■    13,703.73 


4,149.12  I    17,678,81 


21.290. 8S       34,297.75 

26,725.74  i     40,649.64 

8.999.37  ;    10,747.61 


57,015.99 


56,239.15 

182,071.63 

39,249.46 

47.139.24 


324,099.48 


85,695.00 


75,748.08 

278,693.06 

56.343.93 

47,768.25 


458,553.32 


43.56 
4,044.28 
1,090.99 


43.56 

4,044.28 
1,808.28 


5,178.83  ;      5,896.12 


2,148,77 


2,473.67 


2,473.67 


2,750.47 
2,386.97 


2,473.67  I    2,473.67  | 5,146.44 


2,148.77 


2,759.47 
2,386.97 


5,146.44 


15,913.52 


15,913.52 


70,805.58 


70,805.58 


86,719.10    176,679.83   398,338.63  i  576,018.46 


86.719.10   176,679.83  396,338.63 


12,022.03 


572,995.53 


73,583.34 


1308.85 


261.34 


936.77 

1,523.00 
826.78 


11,243.58 


75,578.80 


372,715.57 


42.70 


1.502.21 


3,090.37 

3,402.17 
8,612.00 

006.08 


13,22541 


387,045.50 


Difference  (deficit) . 


11,140.30 


185,940.04 


1  Deduct. 

s  Credits  due  to  adjustment  between  operation  and  maintenance  and  power  revenues  for  years  1016 
lo  1017,  inclusive. 


HEW  MEXICO,  CAELSBAD  PBOJECT. 

L.  E.  Foster,  project  manager,  Carlsbad,  N.  Mex. 

LOCATION. 

County:  Eddy. 

Townships :  18  to  24  S.,  Ks.  25  to  29  E.,  New  Mexico  meridian. 
Railroad:  Atchison,  Topeka  &  Santa  Fe  System. 

Railroad  stations  and  estimated  population,  June  30,  1919:  Carlsbad,  3,000;  Otis, 
SO;  Loving,  250;  Malaga,  75. 

WATER  STTPPLY. 

* 

Source  of  water  8upj)ly:  Pecos  River. 
Area  of  drainage  basin:  22,000  square  miles. 

Annual  run-off  in  acre-feet  of  Pecos  River  at  Carlsbad  and  Dayton  (22,000  square 
miles)  1899  to  1918:  Maximum,  912,000;  minimum,  136,500;  mean,  280,770 since  1906. 

AGBICTJLTTJBAL  AND  CLIMATIC  CONDITIONS. 

Area  for  which  the  service  is  prepared  to  supply  water,  season  of  1919: 24,990.6  acres. 

Area  under  water-right  applications,  season  of  1919:  23,869  acres. 

length  of  irrigating  season:  From  March  to  November  and  two  weeks  in  winter, 
260  days. 

Ave^^^  elevation  of  irrigable  area:  3,100  feet  above  sea  level. 

Rainfall  on  irrigable  area:  1901-1918,  average  14.27  inches;  1918,  7.86  inches. 

Range  of  temperature  on  irrigable  area:  —7**  to  110®  F. 

Character  of  soil  of  irrigable  area:  Pecos  sandy  loam  with  large  lime  content. 

Principal  products:  Alfalfa,  cotton,  grain  crops,  melons,  peaches,  pears,  and  mis- 
cellaneous fruits. 

Principal  markets:  Carlsbad,  N.  Mex.;  Denver,  Colo.;  Chicago,  111.;  Kansas  City, 
Mo.;  Texas  cities;  New  York,  N.  Y. 

LANDS  OPENED  FOB  EBBIGATION. 

Dates  of  public  notices:  December  17,  1907;  November  30,  1908;  June  2,  Novem- 
ber 17,  1909;  October  7,  1910;  March  13,  1911;  February  17,  1912;  March  2,  April  10, 
1915;  February  24,  September  2, 1916;  March  9,  1917;  March  12, 1918;  March  11,  June 
24   1919. 

Location  of  lands  opened:  Ts.  21,  22,  23,  and  24  S.,  Rs.  26,  27,  28,  and  29  E.,  New 
Mexico  meridian. 

Duty  of  water:  2.43  acre-feet  p>er  acre  per  annum  at  the  farm,  1918. 

Building  charge  per  acre  of  irrigable  land:  $31,  $45,  $55,  $60,  and  $69. 

Annual  operation  and  maintenance  chaises  on  graduated  scale  according  to  use. 
For  1919,  first  acre-foot,  $1.40:  second  acre-foot,  20  cents;  third  acre-foot,  25  cefits; 
fourth  acre-foot,  50  cents;  additional  acre-feet,  75  cents  per  acre-foot.  Waste  water 
furnished  from  January  1  to  March  10,  1919,  at  15  cents  per  acre-foot. 

CHRONOLOGICAL  SX7MXABY. 

Reconnoissance  made  and  preliminary  surveys  begun  in  1904. 
Construction  recommendea  by  board  of  engineers  August  31,  1905. 
Construction  authorized  by  Secretary  February  24,  1906. 
Canal  sjrstem  of  Pecos  Irrigation  Co.  purchased  February,  1906. 
First  irrigation  by  Reclamation  Service,  season  1907. 
Construction  completed  at  Avalon  diversion,  1912. 
Project  97  per  cent  completed  June  30,  1919. 

IRRIGATION  PLAN. 

The  irrigation  plan  of  the  Carlsbad  project  provides  for  the  storage  of  water  in  Lake 
McMillan,  on  Pecos  River,  near  Lake  wood,  N.  Mex.,  and  in  a  storage  and  distributing 
reservoir  on  the  same  river  near  Carlsbad,  N.  Mex.,  controlled  by  Avalon  Dam;  ana 
the  diversion  of  water  from  Avalon  Reserv'^oir  into  a  canal  system,  watering  lands  on 
both  sides  of  Pecos  River,  in  the  vicinity  of  Carlsbad.  The  United  States  claims  all 
waste,  seepage,  unappropriated  spring,  and  percolating  water  arising  within  the  proj- 
ect and  proposes  to  use  such  water  in  connection  therewith. 
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The  major  constnictioii  features  of  the  project  were  completed  in  1912,  the  prin- 
cipal of  which  are:  The  Avalon  Dam,  which  nas  a  concrete  core  wall;  McMillan,  an 
earth  and  rock  fill  dam,  which  was  built  by  private  capital,  antedatine:  Government 
control;  a  concrete  flume  spanning  the  Pecos  River,  with  4  arches  of  KXMeet  each;  a 
reinforced  concrete  siphon,  under  Dark  Canyon,  6  feet  in  diameter,  originally  400  feet 
long,  which  was  lengthened  to  600  feet  in  1916;  about  50  miles  of  canals  and  laterals 
(exclusive  of  sublaterals  and  ditches);  a  concrete  head-gate  structure  at  each  of  the 
dams,  and  two  spillway  tunnels  driven  through  rock,  each  21  feet  in  diameter,  lined 
with  concrete,  ag^egating  200  feet  in  length,  equipped  with  heavy  cylindrical  gates 
operated  by  turbines  (replacing  concrete  spillway  equipped  with  wooden  emergency 
•gates,  spillway  having  been  closed  with  concrete;;  and  a  reinforced  concrete  circular 
spillway  393  feet  long.  All  check  gates,  spillways,  and  head-^te  structures  on  the 
canals  and  all  turnouts  on  the  laterals  are  of  concrete  construction. 

ST7HMAKY  OF  GENERAL  DATA  FOB  CABLSBAt)  PBOJECT  TO  END 

OF  FISCAL  YEAB  1919. 

Areas: 

Irrigable  acreage  when  project  is  complete 24, 991 

Public  land  entered  to  June  30,  1919 166 

Private  land  June  30.  1919 24,825 

Acreage  service  could  have  supplied  in  season  of  1918 24, 990. 6 

Estimated  acreage  service  can  supply  in  season  of  1919 24, 990.  6 

Estimated  acreage  service  can  supply  in  season  of  1920 24, 990.  6 

Acreage  irrigated  season  of  1918 19,460 

Acreage  cropped  imder  irrigation  season  of  1918 18, 200 

Crops: 

Value  of  irrigated  crops,  season  of  1918 $1, 105, 515.  00 

Value  of  irrigated  crops,  per  acre  cropped $60.  74 

Finances: 

Net  construction  cost  to  June  30,  1919 $1, 369, 838.  88 

Per  cent  completed  on  June  30,  1919 97 

Appropriated  for  fiscal  year  1920 $81, 000. 00 

Estimated  per  cent  complete  by  June  30,  1920 97 

Proposed  appropriation  tor  fiscal  year  1921 $108, 000.  00 

Estimated  per  cent  complete  by  June  30,  1921 97 

Announced  construction  charges  per  acre $31,  $45,  $55,  $60,  $69 

Appropriation  fiscal  year  1919 $75, 000.  00 

Increase  miscellaneous  collections  and  transfers 17, 846.  02 

Increased  compensation 3, 462.  08 

$96, 308. 10 

Expenditures  chargeable  to  1919  appropriation: 

Disbursements $47, 030.  92 

Current  liabilities 5, 337.  58 

Contingent  liabilities 25.  00 

$52, 393.  50 

Unencumbered  balance  on  July  1,  1919 $43, 914.  60 

Repayments: 

Value  of  construction  water-right  contracts $1, 339, 290. 00 

Construction  charges — 

Accrued  to  June  30,  1919 $221,963.30 

Collected  to  June  30,  1919 $207, 956.  79 

Uncollected  on  June  30.  1919 $14, 006. 51 

Operation  and  maintenance  charges  (public  notice): 

Accrued  to  June  30,  1919 ^$240,308. 89 

Collected  to  June  30,  1919 $227, 609. 98 

Uncollected  on  June  30,  1919 $12, 698. 91 


1  Aoemals  per  balance  sheet,  $239,630.89;  aooniala  (or  operation  and  maintenance  supplemental  con* 
ttniction  charges,  t6d9:  totol,  t240,308.89. 
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Repaymeitt»>-Oontinued . 
Waternntal  chargee — 

Acwied  to  June  30.  1919 $14, 483.  23 

Collected  to  June  30,  1919 $14, 424.  28 

Uncollected  on  June  30,  1919. $58. 95 

Drainage: 

Estimated  acreage  damaged  by  seepage  to  June  30,  1919 5, 000 

Miles  of  drains  built  to  June  30,  1919— 

Open 11.14 

Closed 3.65 

14.  79 

Estimated  acreage  protected  by  drains  to  June  30,  1919 5, 500 

Estimated  acreage  to  be  protected  bv  authorized  system 5, 500 

Cost  of  drainage  works  to  June  30,  1919 $132, 727.  83 

CONSTBtTCnON  DTJBIXG  FISCAL  YEAB. 

Construction  work  was  confined  to  the  completion  of  open  drain 
D,  which  is  located  in  the  Loving  area;  1,675  linear  feet  of  this  drain 
were  constructed  during  the  fiscal  year.  The  lower  2  feet  of  the  total 
depth  was  in  a  highly  cemented  gypsum  clay,  which  had  to  be  broken 
with  powder.  The  cost  of  excavation  was  18.4  cents  per  cubic  yard 
for  the  completed  ditch.  All  work  was  stopped  on  July  19,  1918, 
due  to  shortage  of  the  construction  fimds. 

Lateral  system. — ^A  few  necessary  farm  turnouts  and  lateral  exten- 
sions built  during  the  fiscal  year  were  charged  to  operationjand 
maintenance. 

SBBPAOE  AND  DBAINAQE. 

Seepage  conditions  continued  to  improve  until  the  latter  part  of 
the  fiscal  year.  In  two  areas,  one  immediately  south  of  the  town  of 
Loving,  containing  about  2  sections  of  land,  and  another  between 
the  main  canal  and  the  lower  part  of  Cass  Draw,  containing  about 
3i  sections,  about  4  miles  south  of  Otis,  the  water  table  was  appre- 
ciably rising.  Considerable  land  in  both  of  these  areas  has  been  out 
of  cultivation  most  of  the  time  for  several  years,  due  to  the  uncer- 
taintv  of  profitable  production.  Adequate  drainage  should  be  pro- 
vided for  these  areas  at  an  early  date.  A  small  area  containing  about 
120  acres  about  3  miles  east  of  Loving,  which  is  tributary  to  D  drain, 
should  also  be  more  adequately  protected.  Areas  tributary  to  con- 
structed drains  which  were  seeped  badly  two  years  ago  are  now  pro- 
ducing maximum  crops  for  the  most  part. 

OPERATION  AND  MAINTENANCE. 

Storage  in  the  reservoirs  was  entirely  used  at  the  beginning  of  the 
fiscal  year.  Late  spring  frosts  in  1918  killed  all  fruit,  and  annual 
crops  were  not  well  started  until  near  the  1st  of  June.  The  season 
was  unusually  dry  over  the  entire  watershed  of  the  Pecos  River;  the 
precipitation  for  the  season  of  1918  amoxmted  to  7.86  inches,  which 
assisted  but  little  in  the  maturing  of  crops.  The  water  supply  was 
not  sufficient  to  mature  maximum  crops  of  alfalfa  for  the  second 
and  third  cuttings  in  1918,  although  a  good  seed  crop  was  raised 
when  the  second  crop  was  left  for  that  purpose.  Upon  the  whole, 
the  season  may  be  considered  more  nearly  normal  than  the  preceding 
one.  The  annual  run-off  of  the  Pecos  for  1918  was  180,850  acre-feet, 
most  of  which  occurred  late  in  the  season. 
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Maintenance  work  consisted  of  the  usual  cleaning  and  repair  work 
during  the  winter  and  early  spring  of  1918-19.  Severe  spring  winds 
caused  about  $15,000  of  damage  on  the  east  embankment  at  Lake 
McMillan.  The  riprap  on  that  embankment  was  badly  damaged 
and  maintenance  work  was  in  progress  at  that  point  at  the  end  of 
the  fiscal  year,  with  the  job  about  35  per  cent  completed. 

Historical  review^  Carlsbad  project. 


It«m. 


1013 


Acreage  for  which  service  was  prepared  to  . 

suppiv  water 20,261 

Acreage'irrigated 14, 260 

Miles  of  canal  operated |  45 

Water  diverted  (acre-feet) ,  86,560 

Water  deli  vered  to  land  (acre-feet) 33 ,  044 

Per  acre  of  land  irrigated  (acre-feet) 2. 32 


1014 

1916 

1916 

1917 

20,261 

24,796 

24,775 

24,7T5 

12,690 

13,470 

16,600 

16,882 

45 

45 

45 

45 

87,900 

79,530 

105, 470 

95,196 

30,900 

28,857 

40,382 

39,589 

2.44 

2.14 

2.43 

2.33 

1918 


24,990.6 

19,460 

45 

98,920 

47,880 

2.4a 


NOTX.— All  of  the  above  data  as  of  Dec.  31,  each  year. 

SETTI^BMENT. 

« 

A  considerable  percentage  of  new  land  has  been  added  to  the 
irrigable  area.  This  land  is  being  improved  largely  by  local  people, 
in  part  by  farmers  who  are  increasing  their  holdings  and  in  part  by 
local  business  men,  who  are  purchasing  farms  and  making  permanent 
improvements.  Very  few  new  settlers  from  other  communities  have 
bought  lands,  although  one  large  ranch  was  bought  recently  by  a 
farmer  from  a  small  settlement  near  Lake  Arthur,  60  miles  north. 

Settlement  datOy  Carlsbad  projed. 


Item. 


Total  number  of  farms  on  project.. . 

Population 

Number  of  irrigated  Tarms 

Operated  by  owners  or  managers 

Operated  by  tenants 

Population! 

Numoer  of  towns 

Population 

Total  population  in  towns  and  on 

farms 

Number  of  public  schools 

Numl)er  of  churches 

Numl)er  of  banks 

Total  capital  stock 

Amoimt  of  deposits 

Number  of  depositors 


1913 


>525 
910 
362 
224 
138 
910 
4 
3,000 

3,910 

8 

2 

$80,000 


1914 


1503 
541 
390 
193 
110 
541 
4 
3,000 

3,541 

8 

2 

180,000 

$547,000 

1,400 


1915 


1524 
912 
325 
149 
176 
912 
4 
3,000 

3,912 

7 

8 

2 

$80,000 

$687,000 

1,484 


1916 


1595 

634 

455 

M67 

K\ 

634 

4 

3,300 

3,934 
7 
8 
3 
$225,000 


1917 


1918 


1627 

992 

535 

>190 

243 

992 

4 

3,300 

4,292 
7 

8 

3 

$275,000 


$1,243,316  [  $1,271,266 
2,138,  1,941 


1660 

1,257 
458 
231 
227 

1,267 
4 

3,375 

4,83a 

7 

g 

3 

s  $275,000 

'$1,238,432 

•2,234 


All  the  above  data  as  of  Dec.  31,  each  year. 


1  Water-right  applications. 

*  Many  farms  were  operated  by  1  man. 

*  As  01  June  30, 1919. 


PBIXCIPAIi  CROPS. 

The  principal  crops  are  alfalfa  and  cotton.  Crop  results  for  the 
season  of  1918  were  very  satisfactory  on  the  whole  and  may  be  found 
in  the  appended  table.  Although  an  inadequate  water  supply  at  a 
critical  period  affected  alfalfa  hay  production,  an  extra  long  season 
made  up  in  a  large  measure  the  shortage  of  water  for  cotton,  so  that 
the  yield  of  that  crop  was  about  the  average  of  past  years.    The 
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business  of  daiiying  on  the  project  is  relatively  unimportant;  in  fact, 
has  shown  some  decrease  over  past  years. 

The  June,  1919,  crop  acreage  report  shows  a  gain  in  acreage  over 
1918  of  about  2,000  acres.  The  increase  was  largely  in  that  of 
cotton,  which  shows  a  gain  of  about  28  per  cent.  The  alfalfa  acreage 
was  about  the  same  as  in  1918. 

Crop  conditions  in  1919  were  imusually  good.  The  dry  electric 
winds  usual  in  the  spring  were  largely  lacking,  and  there  was  more 
humidity  than  usual.  A  March  rise  down  the  river  was  followed  by 
a  largely  increased  stream  flow,  which  was  constant  until  the  end 
of  Jime.  The  irrigation  water  was  of  better  quality  than  usual.  The 
unit  yield  of  alfalfa  hay  was  much  larger  than  the  average,  although 
the  average  quality  was  not  quite  so  good,  due  to  heavy  dews  bleacn- 
ing  the  hay  during  the  process  of  ciuing.  The  cotton  crop  was 
further  advanced  than  usual  and  in  fine  condition  at  the  end  of 
June.  Work  on  the  farms  was  somewhat  delayed  on  account  of  the 
shortage  of  labor. 

Crop  report,  Carlsbad  project,  New  Mexico,  1918. 


Crop. 


Alfolfo  hay 

Alfalfa  seed 

Barley 

Beans 

Cane 

Corn,  fodder 

Com,  Indian 

Com,  serfdom 

Cotton 

Cotton  seed 

Garden 

Day  and  straw 

Oats 

Pasture 

Potatoes,  sweet 

Wheat 

Miscellaneous 

Less  duplicated  areas 

Total  cropped  acreage, 


Acreage  Irrigated  without 
crop. 

Total  irrigated  acreage 


Area 

(acres). 


6,435 

2,75* 

235 

36 

52S 

300 

SOS 

302 

7,147 

7,147 

25 

1,730 

91 

3,089 

10 

1,345 

141 

14,313 


18,200 


1,260 
19,460 


Unit  of 
yield. 


Tons.... 
Pounds. 
Bushels. 

...do 

Tons 

...do 

Bushels. 

..do 

Pounds. 
Tons 


Tons 

Bushels. 
.\cres . . . 
Pounds. 
Bushels . 


Yields. 


Values. 


Total. 


Average 
per  acre. 


12,679 

456,671 

1,860 

144 

835 

2G8 

7,125 

9,335 

1,808,645 

1,500 


865 
1,236 


62,400 
12, 171 


1.97 
166 
7.9 
4 

1.58 
.89 
14 

23.8 
253 
.223 


Per  unit 
of  yield. 


$24.47 
.134 
1.13 

4.78 

16.45 

12.08 

1.76 

2.08 

.272 

61.00 


.5 
13.6 


6,240 
9 


8.00 
.89 


.05 
1.95 


Total. 


9310,474 

61,181 

2,655 

688 

13,750 

3,235 

12,517 

19,430 

491,987 

1,350 
6,920 
1,098 

54,114 
3,120 

23,691 
2,315 


Total  and  average 1,105,515 


Per  acre. 


S48.24 
22.21 
11.30 
19.11 
26. 0& 
10.78 
24.64 
49.57 
68.84 
13.55 
52.93 
4.0O 
12.06 
14.65 

312.00 
17.61 
16.45 


60.74 


Areas. 


Acres. 


Irrigable  area  farms  reported 21, 775 

Irrigated  area  farms  reported 19, 460 

Under  water-right  applications 19, 460 

Cropped  area  farms  reported |  18, 200 


FaruLs. 


458 

458 
458 
458 


Percent 
of  project. 


100 

78 
78 
73 


PUBLIC  NOTICES  AND  OBDEBS. 
PUBLIC  NOTICE,  MARCH   11,   1919. 


1.  Annual  operation  and  maintenance  charges. — In  pursuance  of 
section  4  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388),  and 
of  acts  amendatory  thereof  or  supplementary  thereto,  particularly 
the  reclamation  extension  act  of  August  13,  1914  (38  Stat.,  686), 
announcement  is  hereby  made  that  the  annual  operation  and  mainte- 
nance charge  for  the  irrigation  season  of  1919  and  thereafter  until 
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further  notice  against  all  lands  of  the  Carlsbad  project,  New  Mexico, 
under  public  notice,  shall  be  a  minimum  charge  of  $1.40  per  inigable 
acre,  whether  water  is  used  thereon  or  not,  which  charge  will  per- 
mit the  delivery  of  not  to  exceed  1  acre-foot  of  water  per  irrigable 
acre;  for  the  first  acre-foot  per  irrigable  acre  additional  the  charee 
shall  be  20  cents  per  acre-foot;  for  the  second  acre-foot  per  irrigable 
acre  additional,  25  cents;  for  the  third  acre-foot  per  irrigable  acre 
additional,  50  cents-  and  for  further  quantities,  75  cents  ner  acre- 
foot.  An  additional  charge  of  15  cents  an  acre-foot  will  oe  made 
for  water  used  in  the  winter  season  beginning  at  the  close  of  the 
irrigation  season  and  ending  March  10,  which  water  would  other- 
wise waste  over  the  spillways  at  Lake  Avalon.  All  operation  and 
maintenance  charges  will  be  due  and  payable  on  March  I  of  each 
year  for  the  preceding  irrigation  season. 

S.  G.  Hopkins, 
.    AssistajU  Secretary  of  the  Interior, 

PUBLIC   NOTICE,   JUNE   24,    1919. 

1.  Lands  for  which  water  will  be  furnished.— Upon  proper  appli- 
cation being  made  therefor,  water  will  be  fumishea  unaer  the  Cfarls- 
bad  project.  New  Mexico,  in  the  irrigation  season  of  1919  and  there- 
after for  the  irrigable  lands  of  the  third  unit  of  said  project,  shown 
on  farm  unit  plats  of  the  following  townships  of  the  New  Mexico 
principal  meridian,  to  wit,  T.  22  S.,  R.  27  E.;  T.  23  S.,  R.  27  E.; 
T.  22  S.,  R.  28  E.;  T.  23  S.,  R.  28  E.;  T.  24  S.,  R.  28  E.;  which 
plats  were  approved  by  the  department  on  the  date  of  this  notice, 
and  are  on  nle  in  the  office  of  the  project  manager.  United  States 
Reclamation  Service,  Carlsbad,  N.  Mex.,  and  the  local  land  office  at 
Roswell,  N.  Mex. 

2.  Limit  of  area  for  which  water  right  may  be  secured. — The  limit 
of  area  per  entry  representing  the  acreage  which,  in  the  opinion  of 
the  Secretary  of  the  Interior,  may  be  reasonably  required  for  the 
support  of  a  family  upon  such  lands,  is  fixed  at  the  amount  shovm. 
upon  the  plats  for  the  several  farm  units.  The  maximum  limit  of 
area  for  which  water-right  application  may  be  made  for  lands  in 

f)rivate   ownership   shaU   be    40    acres  of  irrigable   land    for   each 
andowner. 

3.  Application  for  water  right. — All  water-right  applications  must 
be  made  to  the  project  manager.  United  States  Reclamation  Service, 
Carlsbad,  N.  Mex.,  upon  forms  provided  for  that  purpose,  and  may 
be  made  on  and  after  the  date  of  this  notice. 

4.  Classes  of  charges  for  water  rights. — The  water-right  charges 
are  of  two  kinds,  to  wit:  (1)  A  charge  against  each  irrigable  acre 
to  cover  cost  of  construction  of  the  irrigation  system,  termed  the 
construction  charge;  and  (2)  an  annual  charge  against  each  irrigable 
acre  to  cover  cost  of  operation  and  maintenance  of  the  system, 
termed  the  operation  and  maintenance  charge. 

5.  Construction  charge. — The  construction  charge  shall  be  $69  per 
acre  of  irrigable  land,  payable  as  follows:  (a)  For  lands  that  were 
prior  to  August  13,  1914,  subjected  by  contract  or  otherwise  to  the 
provisions  of  the  reclamation  law,  said  construction  charge  shall  bo 
paid  in  10  equal  annual  installments,  the  first  of  which  shall  be  paid 
At  the  time  of  filing  water-right  application,  and  subsequent  install- 
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ments  shall  be  due  and  payable  December  1  of  each  year  thereafter; 
provided,  however,  that  if  water-right  application  subject  to  the  pro- 
visions of  the  reclamation  extension  act,  or  an  acceptance  of  the 
provisions  of  said  act,  be  filed  within  six  months  from  the  date  of 
this  notice,  said  construction  charge  shall  be  payable  in  20  install- 
ments, the  first  of  which  shall  become  due  and  payable  on  Decem- 
ber 1,  1919,  and  subsequent  installments  on  December  1  of  each 
year  thereafter;  in  which  event  the  first  4  installments  shall  each 
be  2  per  cent,  the  next  2  installments  each  4  per  cent,  and  the  next 
14  each  6  per  cent  of  the  total  construction  charge. 

(6)  For  the  remaining  lands  an  initial  payment  of  5  per  cent  of 
the  construction  charge  shall  be  made  at  tne  time  of  filing  water- 
right  application,  and  the  remainder  of  the  construction  charge  shall 
be  paid  m  15  annual  installments,  the  fiist  5  of  which  shall  each  be 
5  per  cent  and  the  remainder  each  7  per  cent  of  the  total  construc- 
tion charge.  The  first  of  said  15  annual  installments  shall  become 
due  and  payable  December  1  of  the  fifth  calendar  year  after  the 
initial  installment,  and  subsequent  installments  shall  become  due  and 
payable  on  December  1  of  each  calendar  year  thereafter. 

6.  Increased  constrnction  charge  in  certain  cases. — In  all  cases 
where  water-right  application  for  lands  in  private  ownership  or  for 
lands  under  entries  not  subject  to  the  reclamation  law  shall  not  be 
made  within  one  year  from  the  date  of  this  notice,  the  construction 
charge  for  such  land  shall  be  increased  6  per  cent  each  year  until 
such  application  is  made  and  an  initial  inst^ment  is  paid. 

7.  Advance  payment  of  constrnction  charge  permissible. — ^Any 
water-right  applicant  may,  at  his  option,  pay  m  advance  the  whole 
or  any  part  of  the  construction  charge  owing  by  him  within  any 
shorter  period  than  that  prescribed  by  this  notice. 

8.  Operation  and  maintenance  charge. — The  operation  and  main- 
tenance charge  shsdl  be  the  same  as  for  other  like  lands  of  the  project. 
Such  charge  will  be  payable  on  March  1  of  each  year  for  tne  pre- 
ceding irrigation  season. 

9.  Place  and  manner  of  payment  of  water  charges. — ^All  water- 
right  charges  must  be  paid  at  the  ofi^ce  of  the  United  States  Recla- 
mation Service  at  Carlsbad,  N.  Mex.,  in  cash  or  by  New  York  draft 
or  money  order  ]^ayable  to  the  special  fiscal  agent,  United  States 
Reclamation  Service. 

John  W.  Hallowbll, 
AssistaTU  to  the  Secretary  of  the  Interior, 

FINANCIAL  STATEKENT. 

Ccndensed  hdUmce  sheet,  CarUbad  project,  June  SO,  1919, 

Cash $45.36 

Inventory  of  materials  and  supplies  on  hand 14,092.26 

Cnirent  aocoimts  receivable 128,485.82 

Construction  water-right  charges  unaocnied 1,U6,657.7D 

1, 145, 143. 62 

Gross  construction  cost 1,383,467.78 

Less  construction  revenue  earnings 13,618.90 

Net  oonstraotlon  coat 1,309,838.88 

Undelivered  orders 25.00 

Gross  operation  and  maintenance  cost 285,845.47 

Less  operation  and  maintenance  revenue  earnings 15, 110. 96 

270,734.61 
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Accounts  payable $5,583.74 

Contingent  obllgatloiiis 70.» 

Collections  and  contracts  o(  spaci6o  amounts  for  repayments  to  reclamation  fund 1, 588, 810. 24 

Miscellaneous  accruals 1,437. 84 

Capital  investment: 

Disbursement,  transfer,  and  Joint  construction  vouchers  received $1, 720,306. 28 

Collection,  transfer,  refund,  and  Joint  construction  vouchers  Issued 515, 728. 98 

Net  investment 1,204,677.35 

Feature  costs  of  Carlsbad  project. 


Principal  feature. 


Examination  and  surveys:  Preliminary  surveys,  etc. 

Storage  svstems: 

McMillan  Re9ervolr-« 

Preliminary  surveys,  etc 

Rights  of  way  and  lands  for  flowage 

Dam,  spillways,  outlet  works,  headworks.... 
Avalon  reservoir— Dam,  spillways,  outlet  works. 
Third  reservoir— Preliminary  surveys,  etc 


Total,  storage  system 


Canal  svstem: 

Main  Canal  (concrete  lined,  11.67  miles). 

East  Canal 

Black  River  cut-off  canal 

Black  River  canal 

Flumes 

Dark  Canyon  siphon 

Wasteways,  etc 


Fiscal  year  '  Total  to  June 
1919.         I       30, 1919. 


IS  9440. 00 


1440.00 


Total,  canal  system. 


Lateral  system: 

Laterals,  excavation 

Laterals,  concrete  Uning.. . 
Minor  structures,  concrete. 
Minor  structures,  timber . . 
Flume,  near  Avalon  Dam . 
Siphon,  near  Avalon  Dam 


Total,  lateral  system 


37.36 


171.08 


Drainage  system: 

Preliminary  surveys,  etc. 


Open  drains 
Clos 


osed  drains 

Total,  drainage  system. 


Permanent  improvements: 

Real  estate  (P.  I.  &  I.  Co.  plant). 
Buildings 


Total  permanent  improvements. 


Operation  and  maintenance  charges  transferred  to  and  compounded  with 
construction chui^. .  ..* 


Gross  construction  cost  to  June  30, 1919. 


68.06 
2,187.71 


2,255.76 


1,986.84 


liess  revenue  during  construction  period: 

Rentals  of  buildings 

Rentals  of  grating  and  farming  lands. 

Rentals  of  irrigation  water 

Contractors'  freight  refunds 

Other  revenues,  unclassified 

Loss  on  hospital  operations 


5.00 
2,351.62 


941,081.56 


6,718.62 
105,709.09 
228,088.91 
315,989.46 

3,146.33 


659,712.41 


187,828.96 
9,436.95 
17,229.17 
25,606.48 
21,354.99 
31,333.47 
29,621.20 


322,40L31 


32,550.7 
3,171.60 

26,885.47 

1,457.43 

912.40 

5,373.37 


70,351.17 


4,027.56 
83,885.71 
44,814.56 


132,727.88 


152,057.31 
3,192.10 


156,349.60 


1,934.00 


1,383,467.78 


Total  revenues 

Net  construction  cost  to  Jane  30, 1919. 


11.72 

85.00 

1 478. 10 


1,975.24 


800.70 
2,361.63 
8,163.36 

209.06 

2.602.34 

1608.16 


13,618.00 


U.60 


1,309,838.88 


I  Deduct. 

•  Actual  cost  for  year;~credit  8440  for  left-over  construction  material  transferred  to  operation  and  malnte- 
nanoe  work. 
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Statement  of  cost  by  calendar  yearsy  Carlsbad  project. 


Year  endin£  Dec.  31— 

1902-19ife 

Ifl06 

1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

Jan.  1  to  June  30, 1919. 


Gross  constraction  cost  June  30, 1919. 
Plant  account,  June  30, 1919 


Total. 


Coastruc'tlou. 


$24,713.44 

326,675.09 

192,554.28 

48,225.11 

16,397.25 

1*3,067.28 

239.30 

216,129.72 

39,589.28 

72,434.77 

89,152.49 

10?,  397. 85 

144,061.91 

114,409.62 

1M25.05 


Operation  and 

maintenance 

under  public 

notice. 


$37, 
41, 

M, 
57, 

«76, 

23, 

18, 

26, 

^' 
40, 
29, 


791.58 
963.27 
019.46 
39S.86 
279.06 
387.88 
771.86 
686.92 
549.51 
239. 5S 
386.47 
604.46 


1,383,457.78 


1,383,457.78 


283,^10.79 
2,204.68 


285,815.47 


Total  cost. 


124 

326 

192 

86 

58 

25 

57 

139 

62 

91 

115 

127 

173 

154 

29 


1,667 
2 


713.44 
675.09 
504.28 
016.69 
360.62 
982.18 
63S.16 
850.66 
977.15 
206.6a 
P39.41 
947.36 
321.49 
796.09 
269.41 


008.57 
201.68 


1,669,308.25 


1  Peduct. 

*  Actual  cost  for  year,  $823.15.  Credits  explained  as  follows:  Operation  and  maintenance,  $2,799.95,  for 
December,  1909,  posted  In  error  to  constnictlon  co^  lodger;  correction  made  January,  1910.  Cost  of  project 
experimental  farm,  $12090.48,  transferred  to  operation  and  maintenance  cost  ledger,  January,  1910. 

s  Actual  cost,  $104,979.52.  Actual  credit  of  $181,258.58  represents  cost  of  construction  work  charged  to 
operation  and  maintenance,  and  transferred  to  construction  cost  ledger  after  issuance  of  public  notice  of 
February  17,  1912. 

*  Actual  cost  tor  first  half  vear,  $50.75.  Credits  explained:  Drain  ditch  damages  to  crops,  $35.80;  left-over 
construction  material  transferred  to  operation  and  maintenance  woric,  $440. 

Note.— Plant  account  balance,  formerly  carried  under  "Construction,"  transferred  to  operation  and 
maintenance  during  year. 

Statement  ofcostf  by  fiscal  years,  Carlsbad  project. 


Construction. 


Year  endine  June  30— 

1902-1905 

1906 

1907 

1906 

1909 

1910 

1911 

1912 

WIS 

1914 

1916 

1916 

1917 

1918 

1919 


Operation  and 

maintenance 

under  public 

notice. 


Qross  oonatruction  cost,  June  80, 1919. 
Plant  accounts,  June  ao,  1919 


1  $9,000.00 

1  241,000.00 

224,347.53 

103,888.41 

15,067.01 

11,445.67 

948.57 

201,198.67 

29,819.27 

57,094.49 

89,863.26 

81,538.97 

172,155.82 

144,113.27 

1,986.84 


1,383,457.78 


Total 1,383,457.78 


$9,456.24 
55,613.44 
32,576.34 
28,310.97 
M9,756.90 
26,760.31 
23,662.81 
28,734.57 
22,283.25 
26,290.58 
85,027.67 
49,682.51 


Total  cost. 


283,640.79  I 
2,204.68 


286,845.47 


$9,000.00 

241,000.00 

224,347.53 

118,343.66 

70,670.46 

44,022.01 

29,250.54 

161,441.77 

56,579.58 

80,757.30 

113,597.83 

103,822.22 

198,446.40 

179,140.94 

51,660.86 


1,667,098.(7 
2,204.68 


1,609,303.25 


1  Estimated.  ,        ^  . 

*  Deduct:  Actual  cost,  $181,501.68.  Actual  credit,  $181^.58,  represents  construction  cost  charged  to 
operation  and  maintenance  and  transferred  to  construotion  cost  ledger  after  Issuance  of  public  nouoa  of 
^«b.  17  1912. 

Note'.— Plant  account  balanoe,  formerly  oarrled  under  "Construction,"  transferred  to  operation  and 
maintenance  during  year. 
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EitimaUd  cost  of  contemplated  woth^  Carlsbad  project^  during  fiscal  year  19t0. 


Principal  features. 


Operation  and  maintenance  under  public  notice. 
Reimbursable  accounts 


Total. 


Estimated 
cost. 


$46,000 
1,000 


47,000 


Operating  costs  and  revenues,  Carlsbad  project,  to  Dec.  SI,  1918, 

Calendar  year  1918.                To  end  of  calendar  year  1918. 

Operation 

Mainte- 
nance. 

$08.33 
3,858.30 

178.70 

Total. 

Operation. 

Mainte- 
nance. 

Total. 

ooarss. 

Storage  works: 

MoMlllan  Reservoir— 

Dam,  east  and  west  em- 
bankments, spillways,  and 
headwwks 

$2,455.12 

• 

$2,563.45 
3,858.80 

1.408.18 

$10,937.76 

$125.99 
3,858.30 

843.42 

$11,063.75 
8,856.30 

5,411.49 

Avalon  Reservoir— Dam,  splU- 
wftvs.  and  headworks . , . , .. 

1,319.48 

4.568.07 

1      » 

3,774.60 

4,185.33 

7,909.93 

15,505.83 

4,827.71 

20,383.54 

Canalandlateralsystem:  Mainmast, 
Black  Rlvv  cut-off,  and  Black 
River    canab    and    structures: 
flumes;  Dark  Canyon  siphon,  and 
ftU  IfltMrals  and  structures .-•- 

6,212.18 

11,478.94 

17.691.07 

66.607.2$ 

137,972.18 

203,179.41 

Omin  dndns  "H.  C.  rui .  D,  E.  T. . 

1,182.39 
68.55 

1,18X89 
68.65 

2,167.72 
944.80 

2,167.72 
944.80 

Closed  drains  A.D-i.O. 

1,105.94 

1,195.94 

3,112,52 

8,112.52 

********** 

Undistributed  expenses: 

Rnildlnff*  imif  fencw  .tt.-^ 

601.79 

601.79 
4,647.79 

"iimii" 

7,707.58 

7,707.56 

4,770.91 

454.56 

4,647.79 

454.58 
1,870.81 
9,594.91 

Farms t- — 

1,870.81 

General  exnense  ....«.....,t 

4,510.26 

8,829.69 

8,339.95 

4,866.07 

14;  450. 96 

9,158.05 

4,431.48 

13,589.53 

9,626.96 

19,627.8^ 

29,254.86 

Sablotal,  operation,  and  main- 
tsnance r  -  - .  -  - 

19,144.78 

21,241.60 

40,386.47 

90,740.04 

165,140.29 

255,880.33 
1,934.00 

Less  unpaid  operation  and  mainte- 
nance charges  added  to  construc- 
tion  

' 

Total 

253;  946. 33 

1 

BKWNims. 

Operation  and  maintenanoe  charges 
accrued  on  contracts  with  water- 
right  applicants ^  - 

54,874.49 

»  47. 18 

239,684.92 
308.30 

OiieratiozTand  inaintenance  diarges 
paid  in  advance  by  water-ri^t 
appHcantff. r . 

Operation  and  maintenance  charges 
paid  and  forfeited  by  water-ri^t 
applicants 

........... 

151.05 

Pemuties  on  operation  and  mainte- 
nance charges  accrued  on  con- 
tracts with  water-rleht  applicants. 

1,550.02 

750.27 
169.47 

269.06 
1  641.98 

3,948.97 

Rentals  of  land  and  buildings  dur- 
InK  oneratinK  period 

1 

5,098.96 
6,255.15 

2,813.63 
U,406.80 

Rentals  of  irrieatlon  water 

( 

Other  revenues  unclassified,  earned 
dnrinc  oDeratlnR  period 

1 

t 

Leas  discounts  allowed  on  operation 
and  maintenance  charges  accrued 
on  contracts  with  water-right  ap- 
Dllcants  f  contra) 

1 

1 

Total 

66,933.16 

1 

256,854.20 

(•••••" 

Difference  (excess) 

16,546.68 

1 

2.907.87 

1 

1 

1 

1 

1  Deduct. 
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L.  M.  Lawson,  project  manager,  El  Ptoo,  Tex. 

LOCATION. 

Counties:  Socorro,  Sierra,  Dona  Ana,  N.  Mex.;  El  Paso,  Tex. 

Townships:  8  to  29  S*.,  Rs.  3  E.  to  5  W.,  New  Mexico  meridian. 

Railroads:  Atchison,  Topeka  &  Santa  Fe,  El  Paso  &  Southwestern,  Southern 
Pacific,  and  Texas  &  Pacinc. 

Railroad  stations  and  estimated  population,  June  30,  1919:  Texas — El  Pktso,  75,000; 
Ysleta,  500;  La  Tuna,  325;  Fabens,  500;  Canutillo,  275;  Clint,  500;  Vinton,  25;  Bfelen, 
20.  New  Mexico— Las  Cruces,  4,500;  Mesilla  Park,  850;  Rincon,  400;  Dona  Ana,  260; 
Engle,  120;  Bernio,  50:  Fort  Selden,  25:  Hatch,  200;  Hill,  60:  Leasbui??,  26;  Meequite, 
60:  and  Vado,  50. 

WATER  STTPFLY. 

Source  of  water  supply:  Rio  Orande. 

Area  of  drainage  l^isin:  37,000  square  miles. 

Annual  run-off  in  acre-feet  of  Rio  Grande:  At  San  Marcial  (30,000  square  miles), 
1896  to  1918,  inclusive,  maximum,  2,422,000;  minimum,  200,700:  mean,  1,163,331. 
At  El  Paso,  Tex.  (38,600  square  miles),  1889  to  1914,  inclusive,  maximum,  2,010,000; 
minimum,  50,700:  mean,  925,400.  Data  since  1914  at  El  Paso  are  not  published,  as 
most  of  the  surplus  water  since  that  date  has  been  stored  in  Elephant  Hutte  Reser- 
voir. 

AOBICTTLTTTBAL  AND  CUHATIC  CONDITIONS. 

Area  for  which  the  service  is  prepared  to  supply  water,  season  of  1919:  107,000  acres. 

Area  under  rental  contracts,  season  of  1919:  75,000  acres. 

Length  of  irrigating  season:  From  February  15  to  November  15 — 274  days. 

Average  elevation  of  irrigable  area:  3,700  feet  above  sea  level. 

Rainfall  on  irrigable  area:  33-year  average,  10.51  inches:  1918,  8.21  inches. 

Range  of  temperature  on  iirigable  area:  —5°  to  105**  F. 

Character  of  soil  of  irrigable  area:  Fertile  alluvium  and  sandy  loam. 

Principal  products:  Alfalfa,  com,  wheat,  melons,  fruit,  and  vegetables. 

Principal  markets:  Towns  in  Texas,  New  Mexico,  and  l^uisiana,  and  eastern  cities. 

LANDS  OPENED  FOB  IBBIGATION. 

No  lands  have  been  opened  for  irrigation  by  public  notice. 

All  lands  in  the  Rincon,  Mesilla,  and  El  Paso  Valle>^  are  being  irrigated  under 
rental  contracts. 

CHBONOLOGICAL  SUMMABY. 

Reconnoissance  and  pieliminary  surveys  begun  in  March,  1903. 

Construction  of  Leasburg  unit  authorized  December  2,  1905. 

Reclamation  act  extended  to  Texas  June  12,  1906  (34  Stat.,  259). 

Treaty  with  Mexico  providing  for  distribution  of  waters  of  the  Rio  Grande  pro- 
claimed January  16.  1907. 

Construction  of  Elephant  Butte  Dam  authorized  by  Congress  and  $1,000,000  appro- 
priated March  4,  1907  m  Stat..  1357). 

Leasbui]^  unit  completed  July,  1908. 

First  irrigation  bv  Reclamation  Service  (Leasburg  unit),  season  of  1908. 

Construction  of  l^lephant  Butte  Dam  authorized  by  Secretary  May  23,  1910. 

Construction  plans  of  Elephant  Butte  Dam  approved  by  board  of  engineers  June 
6,  1910,  January  22,  1911,  August  12,  1912,  January  30,  1913. 

Construction  plans  approved  by  Secretary  October  26,  1910. 

Franklin  Canal  purchased  October,  1912. 
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First  11  miles  of  Franklin  Canal  reconstnicted  March,  1914:  second  section  (8  miles 
reconstructed  1915. 

East  Side  Canal  completed  Septembei,  1915. 

West  Side  Canal  completed  November,  1915. 

San  Elizario  teed  canal  completed  April,  1916. 

Elephant  Butte  Dam  completed  May  13,  1916. 

Mosilla  diversion  dam  completed  May  31,  1916. 

Tv6asbui^  extension  canal  and  Picacho  branch  canal  to  station  121  completed  May 
31,  1916. 

Percha  Dam  completed  January,  1918. 

Arrey  Canal  completed  January,  1918. 

Garfield  flume  completed  February,  1911. 

(larfield  Canal  constiuction  begun  June,  1917. 

Hatch  siphon  construction  begiin  January,  1918. 

Hatc^h  Canal  conptiuction  bepun  February,  1918. 

San  Miguel  (*anal  constiuction  beg^uh  October,  1917. 

Me^iUa  Valley,  Nomexas  drain  begun  August,  1917. 

Mesilla  Vallev,  wer^t  drain  be?un  August,  1917. 

Montoya  headgate  completed  June,  1918. 

Montova  Canal  construction  I  egun  March,  1918. 

Juan  d'Herrera  lateral  district  completed  May,  1918. 

San  Elizario  headgate  completed  May,  1918. 

San  Elizario  main  canal  construction  begun  January,  1918. 

El  Paso  Valley  River  and  middle  drains  construction  bc^un  July,  1917. 

Rincon  Siphon  begun  August,  1918. 

Hatch  Sipnon  completed  October,  1918. 
.  Confl[truction  Rincon  main  canal  begun  October,  1918. 

Hatch  Canal  completed  March,  1919. 

Community  canals,  Mesilla  Valley,  deeded  to  the  service  for  reconstruction  and 
operation,  December,  1918. 

Rincon  siphon  completed  March,  1919. 

Feeder  canal  for  San  Elizario  Island  completed  Minrch,  1919. 

Project,  exclusive  of  Elepliant  Butte  Dam,  53  per'cent  completed  June  30,  1919. 

Project,  including  Elephant  Butte  Dam,  70.7  per  cent  completed  June  30,  1919. 

ntBIGATION  PLAN. 

The  irrigation  plan  of  the  Rio  Grande  project  provides  for  the  storage  of  flood  waten 
of  the  Rio  Grande  in  a  reservoir  controlled  by  Elephant  Butte  Dam,  about  12  milee 
we^t  of  Engle,  N.  Mex.,  and  the  diversion  of  water  from  t}ie  Rio  Grande,  about  24 
miles  below  for  watering  lands  in  Rincon  Valley;  abo\it  60  miles  below  for  the  irri- 
gation of  35,000  acres  in  the  upp^  Mesilla  Valley  under  the  Leasburp:  diversion  dam; 
about  80  miles  below  for  the  irrigation  of  47,000  acres  in  the  lower  Mesilla  Valley  under 
the  Mesilla  Dam:  and  about  120  miles  below  for  supplying  wa;ter  to  lands  in  El  Paso 
Valley  and  furnishing  60,000  acre-feet  per  annum  for  use  on  land  in  El  Paso  Valley 
on  the  Mexican  side  of  the  Rio  Grande.  The  United  States  claims  all  waste,  seepage, 
spring,  and  percolating  water  arising  within  the  project  and  proposes  to  use  such  water 
in  connection  therewith.  All  irrigation  works  req^uired  for  Las  Palomas  and  Rincon 
Valleys  will  be  new:  those  for  the  Mesilla  Vallev  include  a  diversion  and  10.8  milee 
of  canal  now  constructed,  as  well  as  a  diversion  dam  5)  miles  southwest  of  Las  CruceB 
and  27  miles  of  canal  leading  th^efrom  which  have  also  been  constructed;  and  those 
required  for  El  Paso  Valley  will  supplement  and  improve  present  canal  systems. 

The  features  of  the  above  irrigation  plan  that  have  oeen  completed  are  the  Elephant 
Butte  Dam,  the  Percha  diversion  dam,  the  Arrey  CansJ,  the  Garfield  flume,  the  Gar- 
field main  canal,  the  Hatch  siphon.  Hatch  main  canal,  the  Rincon  siphon,  the  Leas- 
burg  diversion  dam  and  Leasburg  main  canal,  extension  of  the  Mesilla  diversion  dam 
and  east  and  west  side  canals  in  the  lower  Mesilla  Valley,  the  Montoya  temporary 
intake  works  and  main  canal  in  the  lower  east  side  of  the  Mesilla  Valley  (but  m  the 
Texas  irrigation  district)  the  reconstruction  of  practically  all  the  Franklin  Canal,  the 
construction  of  the  San  Elizario  main  canal  headworks,  the  reconstruction  of  the  main 
canal,  and  the  construction  of  the  San  Elizario  Island  feeder  canal  and  flume  acroes 
the  Rio  Grande  in  the  El  Paso  Valley.  The  construction  of  10  main  drains  is  also 
under  way. 
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BTTIOCABY  OF  GBNBBAIi  DATA  FOB  BIO  GBANDE  PBOJBCT  TO  END 

OF  FISCAL  YEAB  1010. 

Areas: 

Inig;able  acreaj^e  when  project  is  complete 162, 000 

Public  land  entered  to  June  30,  1919 553 

Public  land  withdrawn  on  June  30,  1919 4, 890 

State  land,  unsold,  June  30,  1919 2, 602 

Railroad  land,  June  30,  1919 360 

Private  land,  June  30,  1919 153,595 

Acreage  service  could  have  supplied  in  season  of  1918 92, 300 

Estimated  acreage  service  can  supply  in  season  1919 107, 000 

Estimated  acreage  service  can  supply  in  season  1920 110, 000 

'  Acreage  irrigated,  season  of  1918 64, 781 

Acreage  cropped  under  irrigation  season  of  1918 •. . . .  64, 002 


Crops: 

Value  of  irrigated  crops,  season  of  1918 $4, 237,020.00 

Value  of  irrigated  crops  per  acre  cropped. $66. 20 


Finances: 

Net  construction  cost  to  June  30,  1919 $9, 100, 667. 89 

Percent  completed  on  June  30,  1919 70.7 

Appropriated  for  fiscal  year  1920 $1,250,000.00 

Estimated  per  cent  complete  by  June  30,  1920 -  -  -  79. 4 

Proposed  appropriation  for  fiscal  year  1921 $1, 000, 000. 00 

Estimated  per  cent  complete  by  June  30, 1921 87. 5 

Unexpended  balance  1918  appropriation $145, 174. 05 

Increased  compensation *. 65, 622. 90 

Appropriation  fiscal  year  1919 1,296,000.00 

Increase,  miscellaneous  collections 206, 177. 54 


Expenditures  chargeable  to  1919  appropriation: 
Disbursements — 

Reclamation  fund 1, 205, 444. 44 

Increased  compensation 65, 622. 90 

Transfers 116, 848. 46 

Current  liabilities,  1919 158,972.85 

Contingent  liabilities,  1919 28, 891. 00 


$1, 712, 974.  49 


1, 576, 779. 65 


Balance  on  July  1,  1919 137, 194. 84 


Repayments: 

Water-rental  charge 

Accrued  to  June  30,  1919 644,016. 27 

Collected  to  June  30,  1919 559, 285. 30 

Uncollected  on  June  30,  1919 84, 730. 97 


Drainage 

Estimated  acreage  damaged  by  seepage  to  June  30,  1919 80, 700 

Miles  of  open  drains  built  to  June  30,  1919 119. 1 

Estimated  acreage  protected  by  drains  to  June  30,  1919 57, 000 

Estimated  acreage  to  be  protected  by  authorized  system 147, 000 

Cost  of  drainage  works  to  June  30, 1919 $930, 535. 95 

CONSTBUCTION  DXTBING  FISCAL  YEAB. 

Hatch  siphon, — ^This  structure,  upon  which  construction  was  begirn 
in  January,  1918,  was  completed  in  October,  1918,  and  placed  in 
commission  at  the  beginning  of  the  irrigation  season  of  1919. 

Hatch  Canal. — ^A  portion  of  this  reconstruction  work,  which  was 
begun  previous  to  the  1918  irrigation  season,  was  practically  com- 
pleted during  the  1918-19  winter  months,  when  opportunity  for  work 
was  present  with  water  out  of  the  canals. 
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OaTial  and  lateral  systems, — In  December,  1918,  the  following  com- 
munity canals  were  deeded  to  the  Reclamation  Service  for  recon- 
struction and  operation:  The  Las  Cruces,  Mesilla,  and  Dona  Ana 
commimity  canals  in  the  Las  Cruces  district;  the  La  Mesa  and  Cham- 
berino  in  the  west  side  of  the  Mesilla  Valley;  and  the  Three  Saints 
community  canal  in  the  east  side  of  the  Mesilla  Valley.  Over  100 
miles  of  commimity  ditch  were  taken  over  by  this  transfer,  and  a  large 
amount  of  reconstruction  work  accomplished  previous  to  the  begin- 
ning of  the  1919  irrigation  season.  Practically  all  commimity  canals 
in  tne  Mesilla  Valley  have  been  now  deeded  to  the  Reclamation  Serv- 
ice, the  only  exception  being  the  La  Union  Irrigation  Co.  system, 
which  irrigates  approximately  10,000  acres  in  the  lower  west  side  of 
the  Mesilla  Valley.  Tt  is  contemplated  that  during  the  coming  winter 
season  this  property  will  also  be  transferred  to  the  Government  for 
reconstruction  and  operation.  In  the  El  Paso  Valley  some  extensions 
were  made  to  the  canal  and  lateral  system  during  the  winter  season, 
which  included  construction  by  contract  work  in  the  Ysla,  island,  and 
other  lateral  distiicts,  and  the  completion  of  the  Island  feeder  canal 
system. 

Drainage  constructwn. — At  the  end  of  the  fiscal  year  119  miles  of 
open  drain  had  been  constructed  on  the  project,  all  of  which  except 
4  miles  were  built  by  Government  forces.  The  excavation  involved 
by  machine  was  5,573,700  cubic  yards.  Ten  main  drains  were  being 
excavated  at  the  close  of  the  year.  On  Jmie  30,  1919,  drainage  con- 
struction was  36  per  cent  completed. 

Surveys, — Surveys  during  the  fiscal  year  included  the  extension  of 
lateral  systems  in  the  Mesiffa  and  El  Paso  Vallevs  and  investigations, 
accompanied  by  surveys,  for  the  Tornillo  and  P'^ort  Hancock  districts 
in  the  lower  end  of  the  project.  Extensive  drainage  surveys  have 
been  made  coveringtho  Rincon  Valley,  in  addition  to  those  required 
for  the  MesiUa  and  ICl  Paso  Valleys. 

SEEPAGE  AND  DRAINAGE. 

Investigations  of  ground- water  conditions  in  the  Rincon,  Mesilla, 
and  El  Paso  Valleys  were  continued  and  extended  during  the  year. 
The  well  readings  so  acquired  and  taken  at  regular  intervals  were 
utilized  for  the  location  of  the  large  mileage  of  contemplated  drainage 
canals.  The  serious  seepage  condition  present  during  the  previous 
fiscal  year  has  been  relieved  to  a  large  extent  by  the  construction  of 
drains.  The  area  so  protected  by  drainage  ditches  on  June  30,  1919, 
is  estimated  at  57,000  acres. 

During  the  fiscal  year  additions  to  the  drainage  equipment  already 
assembled  consisted  of  six  drag  line  excavators,  four  of  which  were  oJ 
the  Bucyrus  l^-yard  type  similar  to  the  four  received  during  the  pre- 
vious fiscal  year;  one  Monighan  2-T  machine  was  also  received  and 
placed  on  excavation  in  the  Leasburg  district.  Mechanical  defects  in 
the  new  machines,  which  had  prevented  the  expected  output,  were 
corrected  in  all  machines  during  the  year.  In  addition  to  the  Govern- 
ment equipment,  contract  with  the  Jennings  Construction  Co.,  of 
El  Paso,  was  made  for  the  excavation  of  approximately  10  miles  of 
drainage  canal  in  the  vicinity  of  Las  Cruces,  and  work  was  begun  on 
this  feature  in  August,  1918. 
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IBBIGATION  DISTBICTS. 

Following  the  formation  of  the  two  irrigation  districts  noceesaBTj  in 
the  New  Mexico  and  Texas  portions  of  the  project,  completed  during 
the  fiscal  year  1919,  contracts  were  executed  between  the  Secretary 
of  the  Interior  and  the  district  authorities  for  the  completion  of 
drainage  and  lateral  work.  In  the  New  Mexico  portion  of  the 
project  this  contract  involves  the  expenditure  of  $6,530,000.  In  the 
Texas  portion  of  the  project  the  expected  expenditure  under  contract 
for  drainage  and  lateral  system  involves  $4,260,000.  The  property 
owners  in  the  Tornillo  district  of  4,600  irrigable  acres,  located  below 
Fabens,  Tex.,  formed  an  irrigation  district  under  Texas  State  laws 
during  the  earlv  part  of  1919.  Contract  with  the  service  was  being 
negotiated  at  tne  end  of  the  fiscal  year. 

ECONOMIES  OF  OOVEBNMENT  WORK. 

On  account  of  the  high  cost  of  forage  and  labor  imit  prices  for 
excavation  by  contract  teamwork  averaged  during  the  fiscal  year  2& 
cents  per  cubic  yard.  Further  advertising  for  team  excavation 
resulted  in  higher  bids,  which  were  not  awarded.  The  Chamberino 
east  lateral,  about  6J  miles  long,  involving  64,300  cubic  yards  of 
earthwork,  was  then  excavated  by  Government  forces,  using  a 
Bucyrus  excavator  at  a  unit  cost  of  9.2  cents  per  cubic  yard. 

In  order  te  expedite  drainage  work,  advertisements  were  circu- 
lated for  the  construction  by  contract  of  a  section  of  drain  in  the 
Mesilla  Valley,  and  bids  ranging  from  10 J  cents  to  16  cents  were 
obtained.  Award  was  made  to  the  lowest  bidder  at  lOJ  cents.  To 
date  the  excavation  by  Government  forces  of  approximately  a 
million  and  a  half  cubic  yards  on  similar  work  has  been  accomplished 
at  a  cost  of  8.4  cents  per  cubic  yard. 

OPERATION  AND  MAINTENANCE. 

The  Reclamation  Service  dehvered  water  in  1918  on  a  rental  basis 
to  64,781  acres ;  the  larger  acreage  of  this  amount  was  in  New  Mexico, 
and  water  was  supjplied  imder  contract  with  the  Elephant  Butte 
Water  Users'  Association  at  the  rate  of  actual  cost  of  operation  and 
maintenance  plus  10  per  cent.  In  addition  a  charge  of  50  cents  was 
made  for  reservoir  service. 

The  transfer  of  communitjr  ditch  properties  in  December,  1918, 
was  followed  by  the  negotiation  and  acceptance  of  individual  con- 
tracts directly  with  the  service  in  the  New  Mexico  portion  of  the- 
project.  In  the  El  Paso  Valley  in  Texas  water  was  supplied  under 
contract  with  individuals,  as  in  the  previous  irrigation  season.  The 
uniform  individual  water-rental  contract  rate  was  inaugurated 
ttiroughout  the  project,  with  charges  for  water  at  the  rate  of  75  cents 
per  acre-foot  for  the  first  3  acre-feet,  $1  per  acre-foot  for  the  fourth^ 
acre-foot,  and  $1.25  per  acre-foot  for  any  water  used  in  excess  of  4 
acre-feet.  In  addition  a  charge  of  50  cents  per  acre  was  made  for 
reservoir  service. 

The  totel  amount  of  water  diverted  throughout  the  project 
amounted  to  348,296  acre-feet,  giving  a  duty  of  approximately  5.37 
acre-feet  per  acre.  This  amount  is  measuredf  at  the  point  of  delivery 
from  canals.    The  taking  over  of  community  ditches  in  the  El  Paso* 
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Valley  reduced  the  water  use  and  eliminated  much  waste  in  irrigation. 
The  same  result  is  expected  by  the  transfer  of  community  ditches  to 
a  centralized  control  m  the  Mesilla  Valley. 

Individual  measurements  were  carried  on  as  far  as  possible,  and 
berinning  with  the  season  of  1919  an  extension  of  the  organization 
and  facilities  for  obtaining  the  correct  amount  of  individual  use  were 
accomplished.  This  service  includes  a  monthly  statement  to  irriga- 
tors of  the  amount  of  water  furnished  in  acre-feet  during  the  month; 

On  June  30,  1919,  the  service  was  prepared  to  supply  water  to 
107,000  acres. 

nistorieal  review y  Rio  Grande  project. 


Item. 


1913 


1914 


1915 


35,000  40,000  45,000 
27,723  28,442  33,876 
37  37  37 


Aereajfe  for  which  service  was 

prepared  to  supply  water 

Acreage  irrieati'd . . .' 

Miles  canal  operated , 

Water  diverted  Cacre-fec  t) I  •  149, 610  !«  179, 964  I  •  199, 952 

Water  diverted  to  land  (acre-  ,  i 

feet) - 

Per  acre  of  land  irrigated  (acre- I  I 

feet) 1         4.34  5.68  !         5.90 


1916 


85,000 

62,513 

75 

>  420, 646 


6.73 


1917 


88,000 

64,308 

86 


1918 


92,300 

64,781 

153 


«  622, 177  i«  613, 638 
s  348, 296 


8.0 


5.37 


.1919^ 


107,000 

75,000 

291 

4  383,000 

225,000 

3.0 


1  Estimated. 

*  Measured  at  point  of  delivery  from  canals. 

■  Total  diversions,  including  water  wasted  and  rediverted  from  river  below. 

*  Total  diversions  less  water  wasted  and  re-diverted. 

*  Includes  delivery  to  farms  by  l^ .  S .  Reclamation  Service  operation  ^nd  to  heads  of  community  ditches . 

SETTLEKENT. 

The  results  of  drainage  work  accomplished  were  of  such  satis- 
factory extent  as  to  give  encouragement  to  settlement,  particularly 
in  the  Mesilla  Valley.  A  large  number  of  land  sales  and  transfers 
were  effected,  and  although  no  attempt  was  made  to  interest  outside 
settlers  in  the  settlement  of  lands,  because  of  their  condition,  quite  a 
number  of  newcomers,  who  had  previously  been  interested  in  project 
development,  made  purchases  oi  tracts  where  protected  by  drains. 
A  very  small  area  of  new  land  was  placed  in  cultivation,  smce  con- 
struction results  were  more  in  the  nature  of  perfecting  the  water 
supply  for  the  present  area  than  in  the  addition  of  new  tracts. 

Cfonsiderable  activity  was  present  in  clearing  lands  and  growing 
crops  in  the  newly  formed  Tornillo  irrigation  district,  below  the  town 
of  Fabens.  No  construction  work  has  been  possible  in  this  area,  but 
water  is  delivered  in  the  river  opposite  various  community  canals  for 
its  diveraion  to  this  territory. 


SettlemerU  data,  Rio  Orande  project. 


Item. 


Total  number  of  farms 

Population 

Number  of  initiated  farms 

Operated  by  owner 

Operated  by  tenants 

Number  of  towns 

Population 

Total  population  in  towns  and  on 

farms 

Number  of  public  schools 

Number  of  churches 

Number  of  banks 

Amount  of  capital  stock 

Amount  of  deposits 

Number  of  depositors 


1914 


1,536 

6,642 

1,536 

932 

604 

25 

78, 135 

84,777 
47 
81 
14 

$2,645,000 
111,6530,00 
40,000 


1916 


1,700 

10,000 

1,700 

1,000 

700 

25 

80,000 

90,000 
52 
85 
18 

$3,000,000 
$19,916,380 
40,000 


1916 

1917 

1,638 

1,TOO 

10,431 

10,500 

1,638 

1,700 

1,145 

1,170 

'493 

530 

25 

25 

86,331 

86,600 

96,762 

97,100 

52 

52 

87 

90 

18 

18 

$3,000,000 
$29,282,455 

$3,000,000 

$31,000,000 

40,000 

40,000 

1918 


2,287 

10,259 

2,287 

1,377 

910 

27 

87,997 

96,256 

52 

99 

18 

$3,000,000 

132,000,000 

40,000 


1919 


»3, 
$33, 


2,708 

12,800 

2,708 

1  9M 

737 

37 

80,816 

102,206 
54 

101 
17 
,250,000 
,000,000 
44,000 
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PBINCIPAIi  CROPS. 

The  principal  crops  raised  on  the  project  during  the  year  1918 
were,  as  in  former  years,  alfalfa,  wheat,  and  com.  A  slight  increase 
in  the  average  yield  of  alfalfa  is  noticeable  in  comparison  with  the 
yield  of  1917.  The  yield,  however,  as  compared  with  previous  years, 
before  seepage  conditions  were  so  serious,  is  still  susceptible  of  in- 
crease. Tne  first  portion  of  the  fiscal  year  the  season  was  very 
favorable  for  fruit,  especially  pears.  The  increase  in  crop  value, 
due  to  war  demands,  resulted  m  increasing  the  average  yield  value 
per  acre  cropped  from  $56.60  for  1917  to  $66.20. 

Crop  report,  Rio  Grande  project,  New  Mexico- Texas,  year  of  1918. 


Crop. 


Alfalfa 

Alfalfa  seed 

Apples 

Barley 

Beans 

BeetSjSugar 

-Cane 

Cantaloupes u 

Com,  Indian 

Corn,  sonrhum  > 

Do.'.. 

Com  fodder 

-Cotton 

Truck,  small 

Gardens 

Hay,  miscellaneous 

lOlktseed 

Kilo  maize 

Oats 

Pasture 

Onions 

Peaches 

Pears 

Peas 

Potatoes,  sweet 

Potatoes ,  white 

Rye 

Tomatoes 

Watermelons 

Wheat 

Miscellaneous 

Less  duplicated  areas 

Total  cropped  arreage. 

Irrigated,  no  crop: 

Young  alfalf* 

Nonbearing  orchards . . . . 

Pasture  (not  reported).. 

Crops  without  yield  (not 

reported) 


Area 

f  acres), 


64,002 


25 
4d4 
300 

20 


Totalirrigated acreage,  64,781 


Yields. 


Values. 


I'nit  of 
:  ield. 


28,867 

83 

95 

428 

2,648 

3,735 

67 

10, 175 

660 

296 

583 

606 

35 

657 

387 

1 

80 

697 

1,932 

99 

476 

10 

177 

7 

85 

204 

85 

11,651 

1,286 

2,108 


Ton 

Bushei. 

Pound . 

Bushel. 

...do.... 

Ton 

...do.... 
Crate... 
Bushel. 

Ton 

Bushel. 

Ton 

Pound. 
...do.... 


Ton 

Bushel. 
..do.... 
..do.... 


Bushel. 
Pound. 

,..do 

Bushel. 
..do.... 
...do.... 
..do.... 
Pound. 


Bushel. 


Total. 


79,568 

172 

238,093 

9,910 

23,984 

35 

.18,062 

22,800 

239,915 

4,620 

1,717 

1,512 

148,000 

90,090 


Average 
per  acre. 


2.8 

2.1 
2,506 
23 
9.1 
7 

4.8 
400 
24 
7 

5.8 
2.6 
243 
2,574 


Per  unit 
of  yield. 


$25.94 

12.03 

.02 

2.00 

4.50 

5.00 

15.00 

.60 

1.87 

6.00 

3.34 

12.43 

.25 

.10 


1,344 

20  ' 
2,800 
32,720  ' 


3.5 
20 
35 
47 


35 

214,320 

3,991,115 

100 

17,578 

2,000 

1,360 

1,070,000 


385,369 


35 
2,165 

O,  uoO 

10 
99 
29 
16 
5,245 


19.77 

1.25 

2.00 

.78 


33 


1.71 

.04 

.03 
6.00 
1.01 

.52 
2.00 

.01125 


2.15 


Total  and  average. 


Areas. 


Total  irrigable  area  farms  reported 

Total  irrigated  farms  reported 

Under  rental  contracts 

Total  cropped  area  farms  rep<Mted 


Total. 


$2,064,347 

2,070 

5,450 

19,820 

108,521 

175 

270,932 

13,680 

448,747 

27,720 

5,736 

18,790 

37,000 

9,009 

66,842 

26,579 

25 

5,600 

25,596 

27,883 

60 

9,189 

125,340 

600 

17,731 

1,032 

2,720 

12,135 

3,077 

829,174 

51,440 


Per  acre. 


4,237,020 


Acres. 


71,564 
64,781 
64,781 
64,781 


$71.51 
24.94 
57.37 
46.31 
40.98 
35.00 
72.54 

240.00 
44.10 
42.00 
19.38 
32.23 
60.86 

257.40 

101.74 
68.68 
25.00 
70.00 
36.72 
14.43 
60.00 
92.82 

263.32 
60.00 

100.18 

147.60 
32.00 
59.41 
36.20 
71.17 
40.00 


66.20 


Farms. 


2,287 
2,287 
2,287 
2,287 


1  Seed  and  cane  used . 
s  Seed  only  used. 

NoTB.— In  the  above  crop  list  there  is  included  the  following  acreage  of  crops  without  yield:  Alfalfa, 
I7.fi  acres;  com,  Indian,  22  acres;  wheat,  89  acres;  beans,  30.25  acres. 
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FINANCIAIi  STATEMENT. 

Condensed  balance  sheets  Rio  Grande  project,  June  SO,  1919. 

Cash S17,3«0.77 

Inventory  of  materials  and  supplies 360,722.84 

Aocoonts  reoeiyable 85,680.42 

Construction  work  oontraoted 77.471.89 

Gross  oonstniction  cost $9,775,296.36 

Less  oonstruction  revenue  earnings 674,628.47 

Net  canstmction  cost .9«100,667.89 

Accounts 'pavable •. 160,070.40 

Contingent  obligations 94.832.68 

Collections  and  contracts  of  speoiflo  amounts  for  repayments  to  reckunation  fund 36. 00 

Capital  investment: 

Disbursement,  transfer,  and  Joint  oonstruction  vouchers  received $10, 396, 71 1 .  85 

Collection,  transfer,  refund,  and  Joint  oonstruction  vouchers  issued 1 ,  100, 746. 60 

Net  Investment , 9,295,964.75 

Feature  costs,  Rio  Grande  project. 


Features. 


Examination  and  surveys: 


Project,  general. 
Him-Une  canal. 


Silt  deposits,  Elephant  Butte  Reservoir 

Hydrographic  survey,  New  Mexico 

Hydrographic  siu-vey,  Colorado 

Drainage  investigation.  San  Luis  Valley 

San  Handal  investigations,  New  Mexico 

Topographic  surveys,  Tomillo  and  Fort  Hancock  districts. 
Rio  Grande  hydrometry 


Subtotal. 


Storage  system,  Elephant  Butte  Reservoir: 

Preliminary  and  general 

Elephant  Butte  Dam  (see  sheet) 

Embankment 

Spillway 


Subtotal. 


Canal  system: 

Palomas  system,  preliminary. 

Rincon  system 

Leasburg  system 

Mesilla  system 

El  Paso  valley  system 


Subtotal. 


Lateral  system: 

Leasburg  system , 

Rincon  system , 

Mesilla  system , 

£1  Paso  Valley  system . 


Subtotal. 


Fiscal  year 
1919. 


$6,811.24 


194.36 


11,951.04 
1,550.45 


19,507  09 


Total  to  June 
30, 1919. 


$82,430.40 

37,5X3.78 

9,430.48 

5,534.43 

15,400.70 

7,286.63 

1,792.34 

14,857.7} 

2,847.78 


177,108.13 


42,914.17 


42,914.17 


898,350.48 

4,214,880.02 

129,946.04 

124, 461. 3» 


4,867,638.7t> 


I, » 1,774.73 

193,840.78 

> 3,608.94 

i,«  16,428.92 

103,011.22 


282,347.29 


112,535.78 
30,392.98 
98,001.82 

156,672.53 


828, 856. 4& 
285,327.98 
528,231.58 
634,279.21 


2,276,606.20 


116,495.58 

39,327.47 

107,365.51 

326,665.57 


403.603.11  I 


589,854.10 


Drainage  svstem: 

Project  as  a  whole,  preliminary 

Palomas  system,  preliminary 

Rincon  system 

Mesilla  Valley  sjrstem— 

Preliminary  surveys  and  testing. 

East  drain 

Nemexas  drain 

West  drain 


i,M64.51 
»,«  20.41 
1,471.97 

9,432.96 

»,M,180.15 

37,272.01 

66,682.95 


4,904.18 

34,957.32 

89,633.56 

77,688.32 

107,654.34 


»  Deduct. 

'Credit  on  Palomas  system,  principal  feature  No.  4,  in  April,  1919,  due  to  transfer  to  principal  fealiu^ 
No.  1. 

'Credit  of$7,503..34on  Leasburg  Canil  extension,  in  Februarv,  1919,  due  to  transfer  ofcharges  to  principal 
feattire  N'o.  5.    Actual  co^l  for  the  rear,  $11,262.28. 

*Cre(;i!  of  $22.4.)6.04  on  San  Mijjuel  Branr^h  of  WeU  Side  Canal,  in  November,  1918,  due  to  transfer  of 
charKos  to  principal  feature  No.  5.    Actual  co>t  during  the  year,  $6,027.12. 

*  Credit  of  $154.51  on  prclirainary  surveys,  drainage,  project  as  a  whole  in  April,  1919,  due  to  transfer  to- 
principal  featurt  No.  1. 

•  Cri  dit  of  $21.41.  drainage,  Palomas  system,  preliminary  in  April,  1919,  due  to  transfer  to  principal  feature 
No.  1. 

'  Cn>dit  of  $1,190.31  on  excavation  and  minor  structures,  east  drain.    Actual  cost  durin;;  year,  $10.16. 
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Feature  costs ^  Rio  Omde  project— Continued. 


Fefttores. 


Dndiiage  system— Continaed. 

If  esiUa  Valley  system— Continued. 

Lower  lieasburg  drain 

Anthony  drain 

La  Mesa  drain 

Chamberlno  drain 

Vinton  drain 

Park  drain 

Upper  lieasburg  drain 

G^tral  drain 

Del  Rio  drain,  right  of  way 

El  Paso  Valley  system- 
Surveys  and  testing,  undistributed 

Hesadndn.... 

Middle  drain 

Franklin  drain  (formerly  called  Fabens  drain) . 

Clint  spur  drain 

Island  drain 

River  drain 

Montoya  surveys 

Tomlllo  district  surveys 


Subtotal 

Flood  protection: 

Project  as  a  whole,  preliminary. 

stem 


Palomas  Valley  sysl 

Rinoon  Valley  system 

Leasbure  system,  cut-off  In  river  channnl. 

Mesilla  valley  system 

El  Paso  Valley  system 

Montoya  distnct,  survejrs  and  testing .... 


SoMotal. 


Power  system:  Transmission  lines. 
Subtotal 


Farm  units: 

Subdivision  surveys,  project  as  a  whole. 

Palomas  Valley  system 

Rincon  Valley  system 

Leasburg  Valley  system 

Mesilla  valley  system 

El  Paso  Valley  system 

Montoya  Valley  sjrstem 

Tomillo  district 


Subtotal 


Permanent  improvements: 

Leasburg  system— 

BulHtega 

Boids 

Mesilla  Valley  system- 
Buildings , 

Roads 

El  Paso  system— Buildings 

Rincon  Valley  system— Buildings. 

Montoya  District- 
Buildings  

Roads,  Elephant  Butte  Dam.. 


Subtotal 


Fiscal  year 
1919 


27, 
<3, 

21, 

'I: 


10, 
83, 
53, 
62, 
7, 
33, 


1, 


973.01 
458.95 
434.46 
579.73 
226.18 
442.24 
084.14 
634.62 
8.66 

392.32 
103.37 
639.83 
662.79 
990.12 
506.45 
360.44 
27.09 
307.31 


Total  to  June 
1919. 


544,416.52 


»,«3,749.84 

^•33.43 

479.57 

903.02 

1,127.50 

1,163.22 

76.63 


133.43 


i,«  1,294.14 


11,294.14 


>i«244.40 

>>•  3,352. 33 

287.79 

541.89 

676.60 

>iM,108.97 

1,852.92 

2,657.88 


1,311.38 


«."319.73 

185.00 
>»•  1,511. 42 


•  210. 28 
847.62 


1588.25 


130,069.42 
28,904.27 
43,482.07 
14,608.61 
21,252.57 
17,460.86 
6,084.14 
17,634.62 
8.66 

35,117.07 

181,088.29 

94.060.50 

62,720.58 

7,990.12 

33,506.45 

18,123.92 

1,328.89 

1,307.31 


930,535.06 


479.57 

14,780.61 

6,588.70 

2,986.48 

76.53 


24,861.80 


2,005.83 


21,142.81 
15,072.39 
53,081.81 
26,853.04 
1,852.92 
2,657.88 


122,666.68 


3,053.02 
10,375.60 

1,543.90 


1,381.26 
3,236.83 

847.62 
26,612.37 


47,050.60 


1  Deduct. 

*  Credit  of  $3,740.81  an  flood  protection,  in  April,  1919,  project  as  a  whole,  due  to  proration  of  these  charges 
to  the  different  valleys. 

*  Credit  of  133.43  on  Palomas  Valley  system,  in  April,  1919,  due  to  transfer  of  charges  to  prtndpal  feature 
No.  1. 

*  Credit  on  11,294.14  on  power  system,  in  April,  1919,  due  to  transfer  of  charges  to  principal  feature  No.  2. 

*  Credit  of  $244.40  on  farm  units,  project  as  a  whole,  due  to  credit  of  12,250.23,  in  April,  1919;  the  latter 
amount  was  prorated  to  the  various  valleys. 

<  Credit  of  S3,.')52.33  on  firm  imits,  Palomas  Valley  system,  in  April,  1919,  du3  to  transfer  of  charges  to 
principal  feature  No.  1. 

f  Credit  of  11,108.97  on  flood  protection,  El  Paso  Valley  system,  due  to  credit  of  11,807  in  March,  1919, 
this  amount  being  transferred  to  Montoya  district  at  that  time. 

I  Credits  due  to  transfer  to  canal  system. 

*  Credit  of  191.97  on  permanent  improvements,  Rincon  Valley,  buildings,  due  to  transfer  to  principal 
/eature  No.  12.    Actual  cost  during  year,  $302.25. 
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Feature  cosUy  Rio  Grande  project — Continued. 


Features. 


Telephano  system: 
L-^sburf;  system . 
Mesilla  system . . . 
Rincon  syst  pii . . , 


Fiscal  year 
1919. 


Subtotal 


Subtotal 

Operation  and  maintenance  during  c on <^nictian  (watcr-rrntai  Imsis) 


Total  co;t  of  conUniction  fraturus. 


Balance  in  plant  accounts: 

EI  Paso 

Klophant  Butte 


Total  to  Jone 
80, 1919. 


$1,400.52 

8,761.24 
7.57 

10,109.33 


SI,  292, 183. 74  . 
Ifl9,«75.60  ; 


9,046,675.07 
507,300.23 


1, 461 ,  859. 34  9, 553, 875. 90< 


Cljurin^ucco'mts  (unidjusted). 


337,148.87 
•120,779.68- 

216,309.19 

5,061.27 


Gro^s  connruction  cost  to  June  30,  1919 1, 461, 8.>9. 34 


9.77.5,296.36< 


Less  revenues  earned  during  constniction  period: 

Kontal  of  buildings 

Rental  of  Rrazing  and  farming  lands 

Net  po.ver  i>arnin.^  (prior  to  public  noticj) 

Rental  of  irri5»at  ion  water 

Contractor's  freight  refimds  (shown  in  error  In  Seventeenth  Annual 

Ileport  as  rental  of  telephone  and  tolls) 

Ot her  revenues,  unclassiried 

Other  o.).»ration5,  tmclassified ^ , 

Suspended  contract  cost,  Knowies  A  Warren  contract  So.  Tn 

]*roflt  on  hospital  operations 


Total 

Net  cost  of  project. 


1,2)1.50 
100.22 


223,312.64 

556.77 

189.86 

39, 8i4. 16 

M,  940. 12 

2,672.41 

263,077.53 


13,898.55 

108.22 

2,243.33 

644,01&2r 

5,883.64 
877.4ft 


7,601.00 
674,62&47: 


1,198,781.81  9,100,667.89- 


1  Deduct. 


Statement  of  cost  by  calendar  years^  Rio  Grande  project. 


CoastructiOD. 


Year  endmg  Dec.  31— 

1906 

1907 

1906 

1909 

1910 

1911 

1912 

1918 

1914 

1916 

1916 , 

1917 

1918 

To  June  30, 1919 


$24,689.24 
141,4»4.18 
163.567.87 
105,421.86 
334,699.30 
585,991.02 
859,515.72 
942,232.25 

2,099,399.24 
901,476.03 
520,271.53 
476,912.70 

1,064,710.90 
846,403.83 


Subtotal 

Plant  accounts  to  Jane  30, 1919. . . 
Clearing  accounts  to  June  SO,  1919. 


9,046,576.67 

216,369.19 

5,061.27 


Total ,     9.267,996.13 


Operation 
ana  mainte- 
nance during 
construction. 


$2,398.86 

2,400.51 

1,800.88 

4,435.18 

5,303.18 

5,687.05 

23,864.19 

30,736.25 

47,770.61 

68,346.46 

78,764.78 

124,295.63 

121,506.66 


TotaL 


507,300.23 


$34,589.24 
143,883.04 
156,96S.3a 
107,312.74 
330, 034. 4» 
501, 294.  a(^ 
865,102.77 
966,096. 44 

2, 130, 135. 4» 
949,246.64 
578, 617. 0» 
555,677.48 

1,179, 006. 6i» 
967,910. 4» 

9,553, 87&9I> 

216,309.19 

5,061.27 


607,300.23 


9,775,296.30 
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Statement  of  cost  by  fiscal  yean,  Rio  Grande  project. 


Yeaf  ending  June  30— 

1907 

1908 

1909 

1910 

1911... ,.. 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 


Subtotal 

riant  accounts  to  June  30, 1919. . . 
Clearing  account^s  to  June  30, 1919. 

Total 


Construction. 

1 

Operation 
and  mainte- 
nance durmg 
construction. 

Total. 

1 

189.757.29 

180,757.29 

177,087.19 

114, 502. 0& 

266,6ia56 

306,972.86 

782,996.20 

954,751.81 

1,484,503.60 

1,547,966.18 

982,038.72 

451,428.69 

931,50a44 

1,461,859.34 

174,949.01 

113,335.41 

259,654.15 

503,292.41 

777,317.32 

947,304.36 

1,451,013.42 

1,500,688.47 

940,642.06 

382,841.93 

813,506.10 

1,292,183.74 

tt'iss'is' 

1, 167. 54 

6,856.40 

5,6aa44 

5,678.88 

7,447.45 

33,490.27 

47,277.71 

41,396.66 

68,586.76 

117,904.34 

169,675.60 

9,046,575.67 

216,360.19 

5,051.27 

9,267,996.13 

507,300.23 

9,553,875.90 

216,369.19 

5,051.27 

■ 

507,300.23 

9,775,296.36 

Estimated  cost  of  contemplated  work,  Rio  Grande  project,  during  fiscal  year  1920, 


Frmcipal  features. 


Kxamination  and  surveys: 
Elephant  Butte  silt  surveys. 
Miscellaneous 


Subfeature. 


83,000 
1,000 


Storage:  RIepbant  Butte  balanced  valves 

Caoal  system: 

Rincon  Valley,  Hatch  Canal 

El  Paso  Valley,  Mexican  Dam  sluiceway. 


lateral  system: 
Rincon  Valley. 
MesUlaVallev.. 
El  Paso  Valley. 


Drainage  system: 
MesUla  Valley.. 
£1  Paso  Valley. 


Irrigable  lands,  farm  units 

Permanent  improvements  and  lands 

Operation  and  maintenance  during  construction  (water  rental  basis) . 


2,000 
14,000 


3,000 

88,000 

130,000 


350,000 
175,000 


Principal 
feature. 


$4,000 
4,000 


16,000 


219,  ooa 


525,000 

10,  ooa 

1,500 
220,500 


Total... 


1,000,000- 


FOBTH  DAKOTA,  FOBTH  DAKOTA  PUMPIKO  PBOJECT. 

W.  S.  Arthur,  project  manager,  WillifltoD,  N.  Dak. 

LOCATION. 

County:  Williams. 

Townships:  152  to  155  N.,  Rs.  100  to  104  W.,  fifth  principal  meridian. 

Railroad:  Great  Northern. 

Railroad  stations  and  estimated  population  June  30, 1919:  Buford,  75;  Trenton,  150; 
and  Marley  (less  than  25),  on  Bufora-TVenton  unit  are  small  unincorporated  villages. 
Williston,  on  the  Williston  unit,  is  an  incorporated  city  of  about  5,300  population. 

WATEB  SUPPLY. 

Source  of  water  supi)ly:  Missouri  River. 
Area  of  drainage  basin:  155,000  square  miles. 

Mean  nm-off  of  Missouri  River,  near  Williston,  May  to  October,  1905  to  1907: 
15,000,000  acre-feet. 

AaBICXTLTUBAL  AND  CLDCATIC  CONDITIONS. 

Area  for  which  the  service  is  prepared  to  supply  water,  season  1919:  Buford-Trenton 
unit,  4,049  acres;  Williston  unit,  8,189  acres. 

No  part  of  the  project  was  irrigated  in  1918.  The  Williston  unit  is  being  operated 
for  commercial  power,  under  a  contract  with  the  city  of  Williston.  Irrigation  was 
resumed  June  1,  1919,  under  a  contract  with  the  Williston  irrigation  district. 

Length  of  irrigation  season:  80  days,  beginning  from  June  1  to  June  15. 

Average  elevation  of  the  irri^ble  area:  1,900  leet  above  sea  level. 

Rainfall:  The  actual  precipitation,  calendar  year  1918,  was  13.84  inches.  The 
average  for  15  years,  begmning  in  1904,  is  13.50  inches.  In  1918,  50  per  cent  of  the 
precipitation  came  after  the  growing  season. 

Range  of  temperature  on  the  irrigable  area:  —49®  to  107®  F. 

Character  of  soil  on  irrigable  area:  Ranges  from  sandy  loam  to  heavy  clay  gumbo. 

Principal  products:  Alfalfa,  grains,  vegetables.  The  production  of  com  for  silage 
is  increasing  as  well  as  the  output  of  hogs,  and  dairying  has  become  well  established. 

Principal  markets:  St.  Paul,  Minneapolis,  Dulum,  Chicago.  The  local  market  is 
now  important  since  it  consumes  all  of  the  butter  product  and  all  of  the  output  from 
the  dairies. 

LANDS  OPBNBD  FOB  ntRIGATION. 

Dates  of  public  notices  and  orders:  Buford-Trenton  unit,  April  8,  1908;  March  9, 
May  13,  1911;  June  25,  1912;  July  15,  1913;  February  26,  March  7,  1914,  Williston 
unit,  April  27,  November  30,  1908;  April  30,  1909;  March  9,  April  14,  1911;  June  25, 
1912;  March  11,  June  23,  July  15,  Julv  21,  1913;  February  26,  March  7, 1914. 

Location  of  lands  opened:  Buford-Trenton  unit,  Tps.  152  and  153  N.,  Rs.  103  and 
104  W.,  fifth  principal  meridian;  Williston  unit,  Tps.  154  and  155,  N.,  Rs.  100  and 
101  W.,  fifth  principal  meridian. 

Limit  of  area  of  farm  units:  Public,  80  acres;  private,  160  acres. 

Duty  of  water:  Two  acre-feet  per  acre  per  annum  at  the  farm. 

Building  char^  per  acre  of  imgable  land:  $38  under  public  notice  of  1908. 

Annual  operation  and  maintenance  charge:  70  cents  per  acre  of  irrigable  land  and 
50  cents  pner  acre-foot  of  water  actually  used,  under  public  notices  of  1908;  $1.50  per 
acre  of  irrigable  land  and  $1  per  acre-foot  of  water  used  under  order  of  May  13,  1911. 
For  season  of  1914  the  project  was  on  a  rental  basis  and  the  terms  were  $1  per  acre, 
including  1  acre-foot  of  water,  and  $1  per  acre-foot  for  water  delivered  in  excess^  of 
1  acre-foot  per  acre.  For  the  season  of  1919  the  irrigation  district  fixed  the  operation 
and  maintenance  charge  at  $1  per  acre,  which  includes  1  acre-foot  of  water,  and  $2 
per  acre-foot  for  water  delivered  in  excess  of  1  acre-foot  per  acre. 
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CHBONOIiOaiCAL  ST7MMABY. 

Reconnoissance  and  prelimiaary  surveys  begun  in  1903. 

Construction  recommended  by  board  o!  engineers  September  22,  1905. 

Constniction  authorized  by  Secretary  January  23,  1906. 

First  division:  Buford-Trenton  unit  completed  November,  1907. 

Power  and  pumping  plant*^:  Williston  unit,  completed  for  present  use  in  the  fall 
of  1907;  first  divinon  completed  in  the  spring  of  1908. 

Pumping  plant  and  transmission  lines:  Buford-Trenton  unit,  completed  for  present 
use  in  the  spring  of  1908. 

First  irrigation  by  Reclamation  Service,  season  of  1908: 

Power  installation  completed  for  2,000  horsepower  June  30,  1910. 

Buford-Trenton  unit,  38  per  cent  completed  June  30,  1918;  Williston  unit,  64  per 
•cent  completed  Juno  30,  1918. 

Entire  project,  64  per  cent  completed  June  30,  1918. 

HtBIQATION  PLAN. 

The  irrigation  plan  of  the  North  Dakota  pumping  project  provides  for  a  central 
team-power  plant  located  near  Williston,  operating  pumps  and  generating  elec- 
tricity for  the  operation  of  other  pumps  on  the  Buford-Trenton  and  Williston  units. 
On  the  Buford-Trenton  unit  water  in  pumped  from  a  barge  into  a  settling  basin  30 
feet  above  the  river,  and  is  then  lifted  by  a  permanent  pumping  station  into  a  canal, 
50  feet  above  the  settling  basin,  for  the  irrigation  of  bench  lands  near  Buford.  A 
transmission  line  28.3  miles  in  length  delivers  jjower  for  the  operation  of  the  pumps. 
The  plan  of  the  Williston  unit  provides  for  a  series  of  motor-dnven  centrifugal  pumps 
on  a  oarge  in  tiie  Missouri  River,  a  settling  basin  receiving  the  water  from  the  oarge, 
and  a  main  canal  of  90  second-feet  capacity  extending  along  Little  Muddy  Creek  to 
the  power  plant,  where  two  sets  of  steam-driven  turbines  operate  centrifugal  pumps 
to  lift  water  51  feet  into  E  Canal.  From  the  main  canal,  about  midway  between  tne 
liver  and  the  power  plant  electrically  driven  pumps  raise  35  second-feet  28  feet  into 
B  Canal,  and  from  the  B  Canal  20  second-feet  are  raised  an  additional  28  feet  into 
C  Canal.  The  main  power  station  is  located  close  to  a  9-foot  vein  of  lignite  coal,  from 
which  fuel  is  obtained. 

The  United  States  claims  all  waste,  seepage,  spring,  and  percolating  water  arising 
within  the  project,  and  proposes  to  use  such  water  in  connection  therewith. 

The  features  of  the  above  irrigation  plan  which  have  been  completed  are:  The 
central  power  station,  coal  mine  and  transmission  lines;  at  Buford-Trenton. unit, 
two  pumping  stations,  settling  basin,  and  canal  system;  at  Williston  unit,  four  pump- 
ing stations,  two  settling  basins,  and  canal  system.  No  construction  work  is  in 
progress  at  present. 

Features  remaining  for  future  construction  are:  The  enlargement  of  the  power  house 
and  installation  of  additional  machinery;  at  Buford-Trenton  unit,  extension  of  High- 
line  Canal  and  construction  of  Lowline  Canal  and  laterals  for  irrigation  of  bottom  lands: 
at  Williston  unit,  construction  of  east  and  west  bottom  canal  systems,  with  additional 
intake  and  pumping  stations. 

STJUMABY   OF   aENEBAL   DATA   FOB   NOBTH   DAKOTA   PUMPING 

PBOJECT  TO  END  OF  FISCAL  YEAB  1910. 

Areas: 

Irrieable  acreage  when  project  is  complete 26, 151 

Public  land  entered  to  June  30, 1919 259 

Public  land  open  to  entry  on  June  30, 1919 532 

State  land  June  30,  1919 1. 073 

Private  land  June  30,  1919 24, 287 

Acreage  service  could  have  supplied  in  seaaon  of  1918 12, 238 

Estimated  acreage  service  can  supply  in  season  of  1919 12, 238 

Estimated  acreage  service  can  supply  in  seaaon  of  1920 12, 238 

Acreage  dry  farmed  season  of  1918  (estimated) 3, 000 

Orops: 

Value  of  dry-farmed  crops  season  of  1918 $12, 000 

Value  of  dry-farmed  crope  per  acre  cropped $4 

Finances: 

Net  construction  cost  to  June  30,  1919 $711, 690.96 

Per  cent  completed  on  June  30,  1919 64 

Appropriated  for  fiscal  year  1920 $85, 000. 00 

Estimated  per  cent  complete  by  June  30,  1920 64 

138564—10 ^18 
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Finance — Continued . 

Proposed  appropriation  fiscal  year  1921 $119,000 

Estimated  per  cent  complete  by  June  30,  1921 64 

Announced  construction  charges  per  acre |38. 00 

Appropriation  fiscal  year  1919 $64, 000. 00 

Increased  compensation 2, 556. 49 

Increase  miscellaneous  collections 61, 149. 65 

$127, 706. 14 

Expenditiu*es  chargeable  to  1919  appropriation: 

Disbursements $63, 124. 40 

Transfers 5, 092. 01 

Current  liabilities 10, 110. 13 

Contingent  liabilities 78, 326. 54 

Unemciunbered  balance  on  July  1,  1919 49,379.60 

Repayments: 

Value  of  construction  water-right  contracts 290, 803. 74 

Construction  charges — 

Accrued  to  June  30,  1919 8, 863. 18 

Collected  to  June  30,  1919 8, 863. 18 

Operation  and  maintenance  charges  (public  notice) — 

Accrued  to  June  30,  1919 24, 278. 91 

Collected  to  June  30,  1919 12, 964. 28 

Uncollected  on  June  30,  1919 11, 314. 63 

Water-rental  charges — 

Accrued  to  June  30,  1919 2, 948. 58 

Collected  to  June  30,  1919 2, 149.03 

Uncollected  on  June  30,  1919 799. 55 

Power  charges — 

Accrued  to  June  30,  1919 173, 931. 51 

Collected  to  June  30,  1919 170, 958.46 

Uncollected  on  June  30,  1919 2, 973. 05 

Drainage:  Miles  of  open  drains  biiilt  to  June  30, 1919 12. 7 

Cost  of  drainage  works  to  June  30,  1919 $3, 546. 96 

ECONOMIES  OF  OOVEBNHENT  WORK. 

Coal  mine. — ^During  the  fiscal  year  1919  all  coal  was  taken  from 
blocks  1  and  2  north  and  blocks  f  and  2  south  in  the  new  east  work- 
ings^ 2,000  feet  of  entries  were  driven  in  blocking  out  coal  bodies  for 
the  urigation  season  1919.  Two  thousand  five  hundred  feet  of  new 
track  were  laid,  an  inside  parting  was  built  in  the  mine  to  divide  the 
haulage  work  during  the  irrigation  season,  electric  lights  were  installed 
to  the  inside  partmg,  the  airways  and  entries  were  permanently 
timbered,  and  a  mine  telephone  was  installed.  These  are  in  the 
nature  of  development,  but  the  costs  were  placed  against  the  cost  of 
coal  which  was  $20,8cS0  for  10,708  tons  mined  or  $1.95  per  ton. 

Since  $4,000  of  the  cost  was  development  work,  the  cost  for  coal  pro- 
duced, including  the  maintenance  of  workings,  was  $16,880  or  $1.57  J. 

Coal  for  power  plant  was  sold  in  the  community  for  $2.50  per  ton 
and  for  domestic  purposes  for  $3.50  per  ton.  The  coal  mining  opera- 
tions therefore  show  a  saving  of  92^  cents  per  ton  over  coal  sold  for 
similar  service  or  $1.92^  over  coal  sold  for  domestic  purposes. 

The  schedule  of  wages  paid  in  the  coal  mine  was  40  to  60  per  cent 
higher  than  during  the  preceding  year. 
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OOMHEKCIAL  POWSB. 

The  contract  with  the  city  of  Williston,  dated  October  16,  1912, 
covering  the  delivery  of  surplus  electrical  energy  from  the  power 
plant,  remained  in  force,  and  the  plant  was  in  operation  the  entire 
year  to  furnish  power  imder  this  contract.  An  agreement  in  amend- 
ment was  executed  January  1,  1919,  covering  an  increase  in  rates. 
The  increase  is  equivalent  to  23  per  cent  on  the  average  load  of  the 
six  years'  life  of  the  contract  andT  is  contemplated  to  offset  increased 
generating  costs. 

During  the  year  1,009,147  kilowatt-hours  of  electrical  enei^  were 
delivered  to  tne  city  switchboard.  This  was  a  decrease  of  17,8*^3 
kilowatt-hours  over  the  previous  year.  This  decrease  was  due  to  the 
effectiveness  of  a  lightless  night  order  of  the  Fuel  Administration 
during  the  war  and  to  a  daylight  saving  order  promulgated  by  Con- 
gress. During  the  month  of  Jime  3  interruptions  from  25  minutes  to 
5  hours  occurred,  due  to  lightning  striking  the  transmission  line  and 
destroying  poles. 

The  commercial  power  operations  show  a  loss  of  $6,738.47  due- 
principally,  however,  to  a  large  amount  of  maintenance  work  neces- 
sarily taken  on  in  connection  with  the  resumption  of  irrigation  opera- 
tions inasmuch  as  the  costs  were  prorated  in  proportion  to  the  antic- 
ipated benefit  of  the  maintenance  work.  This  toss  was  further  due 
to  the  rapid  advance  in  labor  and  supply  costs  while  the  receipts  from 
sales  were  fixed  by  contract.  On  January  1,  1919,  a  revised  contract 
became  effective  at  increased  rates  whicn  resulted  in  profits  for  the 
last  two  months  of  the  fiscal  year. 

SaU  of  commercial  power ^  North  Dakota  pumping  project. 


July 

August 

September. 
October..., 
November. 
December. . 


1918. 


Subtotal. 


January.. 
February . 

March 

Awil 


1919. 


April 
llay. 


lay, 
June. 


Subtotal 

Sales  to  employees. 

Grand  total . 


Cost. 


Collection. 


This 

month, 

fiscal  year 

1919. 


12,422.53 

2,600.28 
2,776.24 
3,076.38 
4,572.82 
4,891.47 


Total,  This 

Dec.  20,  I     month, 

1912,  I  flscalvear 
to  date.  1919. 


20,399.72 


$128,975.90 
131,636.18 
134,412.42 
137,488.80 
142,061.62 
146,953.09 


Total, 
Dec.  20, 

1912, 
to  date. 


Profit  or  low. 


This 

month. 

fiscal  year 

1919. 


$2,401.00  $140,468.95 
2,391.00  ,  142,859.95 
2,453.00  145,312.95 
2,719.78  ;  148,032.73 
2,833.50  ;  150,860.23 
3,144.00     154,010.23 


i  $21.53 
1269.28 
1323.24 
1356.60 
11,739.32 
1  1,747.47 


15,942.28    14,457.44 


4,370.67     151,139.42 


4,430.20 
4,441.52 
3,716.91 
2,622.63 
2,757.18 


15.%  503. 27 
159,944.79 
163.6()1.70 
166;  284. 33 
169,041.51 


3,853.52  !  157,SIV3.75 
3,418.76  '  161,282.50 
3,435.75  ,  104,718.25 
3,167.13  '  167,885.38 
3,073.08  170,968.4<i 
2,973.05     173,931.51 


22,339.11 


42,738.83 


169,041.51 


19,921.28 


1517.15 

11,011.45 

11,005.77 

1549.78 

450.45 

215.87 


12,417.83 


35,863.56  ,«  173,931.61 


6,875.27 


Total, 
Dec.  20, 

1912. 
to  date. 


$11,493.05 

11,223.77 

10,900.53 

10,543.93 

8,804.61 

7,067.14 


6,539.99 
5,528.54 
4,522.77 
3,972.99 
4,423.44 
4,639.31 


136.80 


»  4, 776.11 


1  Loss. 


>  TotaLs  to  date;  not  column  totals. 
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OPERATION  AND  MAINTENANCE. 

Durinfi:  the  fiscal  year  1919  the  power  plant,  coal  mine,  and  trans- 
mission line  to  Wilhston  were  operated.  The  water  users  and  land- 
owners completed  the  organization  of  the  Williston  irrigation  district 
and  executed  a  contract  based  upon  the  requirements  of  the  Secre- 
tary of  the  Interior.  The  Secretary  approved  the  contract  April  5, 
1919,  preparations  for  irrigation  were  hastened,  and  the  irrigation  of 
lands  hegan  on  schedule  time  June  1,  1919. 

Jime,  the  last  month  .of  the  fiscal  year  and  the  first  of  the  irrigation 
season,  opened  with  a  deficiency  of  moisture  and  remained  very  dry; 
consequently  there  was  a  comparatively  large  demand  for  irrigation 
water,  with  prospects  for  more  extensive  irrigation  before  the  close 
of  the  irrigation  season. 

Historical  review ^  North  Dakota  pumping  project. 

WILLISTON  UNIT. 


Item. 


1914        1915    .    1916 


Area  for  which  service  was  prepared  to  supply  water. .  |  8, 189  8, 189  I    8, 189 

Acreage  irrigated 1, 0.76   

Miles  of  canal  operated 80  

Water  diverted  (acre-feet) 2,671   

Water  delivered  to  land  (acre-feet) |  1, 792   ' 

Water  per  acre  of  land  irrigated  (acre-feet) 1.70  


1917 
8,189 


1918 


8,189 


1919 


8,189 

1,177 

27 

1,717 

991 

.86 


BU FORD-TRENTON  UNIT. 


Area  for  which  service  was  prepared  to  supply  water . .  1    4, 049      4, 049 


4,049 


4,049 


4,049 


4,049 


SBTTLEMENT. 


Settlement  remained  practically  stationary  because  of  the  sus- 
pension of  irrigation  operations.  After  Apnl  15,  1919,  there  was 
some  return  of  landowners  to  their  farms  in  order  to  prepare  for  irri- 
gation during  the  season  of  1919.  This  movement  was  small  because 
of  the  lateness  of  the  approval  of  the  irrigation  district  contract  and 
the  backwardness  of  tne  season.  Much  of  the  land  was  sown  to 
spring  wheat  which  would  have  been  sufficiently  prepared  for  irri- 
gation had  the  owners  had  another  month  of  time.  As  the  year 
closed,  however,  there  is  a  marked  improvement  in  the  project  lands 
and  especially  in  the  crops  as  compared  with  the  nonimgated  crops. 

SeUlement  data,  North  Dakota  pumping  project. 

WILLISTON  UNIT. 


Item. 


Total  number  of  farms  on  project 

Population 

Total  number  of  irrigated  farms 

Operated  by  owners  or  managers. 

Operated  by  tenants 

Population 

Number  of  towns 

Population 

Population  in  towns  and  on  farms 

Number  of  public  schools 

NumVjer  of  churches , 

Number  of  banks 

Total  capital  stock 

Amount  of  deposits 

Number  of  depositors 
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Settlement  data^  North  Dakota  pumping  project—Continued,  f  ] 

BUFORD-TRENTON  UNIT, 

Item. 


Total  number  of  farms  on  project 

Population 

Ntmiber  of  Irrigated  farms 

Operated  by  owners  or  managers. . 

Operated  by  tenants 

Number  of  towns 

Population 

Total  population  on  farms  and  in  towns 

Number  of  churches 

Number  of  banks 

Total  capital  stock $10,000 

Amount  of  deposits $100,  OOO 

Number  of  depositOTS 200 


PBINCIPAIi  CROPS. 

The  principal  crop  this  year  will  of  necessity  be  grain.  A  few 
tracts  of  old  alfalfa  were  revived  by  the  earlv  water  and  will  be 
restored  to  former  productivity.  Approximately  25  per  cent  of  the 
grain  acreage  is  nurse  crop  for  alfalfa,  assuring  a  new  start  in  alfalfa 
m  1920.  This  is  one  of  the  most  valuable  results  of  the  1919  season, 
although  the  war  price  guaranteed  for  wheat  assures  a  good  return 
from  tnat  crop,  rotatoes  are  doing  well.  A  considerable  acreage, 
prepared  too  late  for  grain,  was  put  in  millet  and  other  feed  crops 
and,  with  water,  will  carry  the  stock  over  to  next  year. 

FINANCIAL  STATBMENT. 

Condensed  balance  sheet j  North  Dakota  pumping  project,  June  30, 1919, 

Inventory  of  material  and  supplies  on  hand $13,606.74 

Accounts  receivable 297,110.71^ 

Gross  construction  cost $721,163.23 

Less  construction  revenue  earnings 9,472.27 

Net  OQOstraotion  cost 711,690.9d 

Oross  operation  and  maintenance  cost 272,277.67 

Leas  operation  and  maintenance  earnings 4, 633. 29 

^07,644.8^ 

Aooounts  payable , 10,183.64 

Collections  and  contracts  d  speciflc  amounts  for  repayments  to  reclamation  fund 291, 438. 18 

MIsoellaneous  accruals 29,945.4^ 

Capital  investment: 

Disbursement,  transfer,  and  Joint  construction  vouchers  received 1, 376, 345. 42 

Collection^  transfer,  refund,  and  Joint  construction  vouchers  issued 417, 859^  8& 

Net  Investment 968,485.$X 
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Feature  cosU  of  North  Dakota  pumping  project  to  June  30,  1919. 


Principal  features. 


£xamixiatlon  and  surveys. 

Lateral  system: 

WUUstonunit 

Buford-Trenton  unit . . 


Power  system: 
WtlUston  unit- 
Coal  mine 

Williston  barge 

WUllston  transmission  line 

Pumping  station  No.  4 

Pumping  station  No.  2 

Williston  power  house 

Transformer  station  at  barge 

Floating  boom  at  barge 

Scow  pontoon 

Buford-Trenton  unit— 

Buford-Trenton  transmission  line . . . 

Buford-Trenton  barge 

Pumping  substation  A 

Boom  and  scow  pontoon 

Extension  to  Williston  power  house. 


Permanent  Improvements  and  lands: 

WUUstonunit 

Buford-Trenton  unit 


Operation  and  maintenance  oihaiKes  transferred  to  and  compounded  with 
construction  charges 


Total  cost  of  construction  features. 


Unadjusted  clearing  accounts: 

Buford-Trenton  construction  materials  and  equipment  sold— 

Buford-Trenton  barge 

Buford-Trenton  pumping  substation  A 

Miscellaneous  salvage 

Transmission  line 


Qross  construction  cost  to  June  30, 1010. 


Less  revenues  earned  daring  construction  period: 

Rentals  of  buildings 

Rentals  of  i  rrigatlon  water 

Contractors'  freight  refunds 


Net  construction  cost  to  June  30, 1910 . 


Fiscal  year 
1019. 


Total  to 
June  30,  1919. 


$5,105.03 


5,106.03 


1 3, 686. 94 

Ul,173.25 

11.00 

16,896.11 


144,960.88 


141,392.90 
58,406.83 


199,699.71 


14,224.61 

39,647.14 

16,439.30 

8,281.60 

14,065.76 

176,803.30 

2,742.19 

772.64 

1,411.33 

26,345.99 
36,583.53 
36,127.77 
787.60 
76,339.36 


449,562.13 


23,712.08 
5,850.18 


28,562.21 


23,191.93 


744,985.87 


15,329.64 

118,130.79 

U7.81 

16,464.40 


130,743.30         133,823.64 


115,637.68  721,163.38 


8,780.44 

196.76 

5,496.08 


9,473.37 


115,637.68  1       711,68a9S 


1  Deduct. 
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Statement  of  cost  by  calendar  years ,  North  Dakota  pumping  project. 


Vear  ending  Dec.  31— 

1907 

1908 

1909 

1910: 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

Jan.  1  to  June  30, 1919 . 


Subtotal 

Plant  accounts  to  June  30, 1919. 


Total. 


Construction. 


Operation  and 
maintenance 
under  public 
notice. 


1428,985.77 

202,774.81 

69,221.31 

12,432.17 

5,392.45 

1988.70 

14,666.33 


26,728.77 


•23,102.46 
4,385.44 


721,163.23 


721,163.23 


$34,444.47 
45,106.43 
41,915.42 
35,206.63 
49,650.74 
47,049.05 
51,114.82 
4,473.35 
26,014.45 

«  85, 799. 78 
« 1,552.71 
19,447.55 


267,070.42 
5,207.25 


272, 277. 67 


Total  coat. 


$428, 

237 
114, 
54, 
40, 

48, 

«, 

51, 

31, 

26 

•85, 

124, 

23, 


985.77 
219.28 
327.74 
347.59 
599.08 
662.04 
382.72 
114.82 
202.12 
014.45 
799.78 
655.17 
832.99 


988,233.65 
5,207.26 


993, 44a  90 


1  ^nAr^AAA 

*  Decrease  due  to  transfer  of  cost  of  producinf  commercial  power  to  net  power  reyennes. 

*  Decrease  due  to  sale  of  Buford-Trenton  equipment. 

*  Decrease  due  to  distribution  of  estimated  plant  depreciation. 

Statement  of  cost  by  fiscal  yean^  North  Dakota  pumping  project. 


Year  ending  June  30— 

1907 

1906 

1900 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 


SubtotaL 

Plant  accounts  on  June  30, 1919. 


Total. 


Construction. 


$182,924.99 

380,539.00 

128,193.39 

12,402.55 

9,354.13 

4,403.76 

14,961.03 

294.70 

22,191.93 

4,536.84 


13,079.34 
« 15,637.68 


721,163.23 


721,163.23 


Operation  and 

maintenance 

under  public 

notice. 


$65,133.54 
42,965.45 
37,633.27 
36,447.97 
58,968.25 
48,617.27 
20,179.98 
21,611.13 

172,064.56 
16,131.64 
23,729.66 


267,070,42 


5,207.25 


272,377.67 


Total  cost. 


$182,924.99 

380,639.00 

183,326.93 

55,368.00 

46,987.40 

40,851.72 

54,007.23 

48,911.97 

42,871.91 

26,147.97 

172,064.56 

19,210.88 

8,091.98 


968,238.65 


5,207.25 


998,440.90 


1  Decrease. 


>  Decrease  due  to  sale  of  Buford-Trenton  equipment. 


Estimated  cost  of  contemplated  work.  North  Dakota  pumping  projectf  fiscal  year  1920. 


Principal  features. 


Operation  and  maintenance  imder  public  notice 
Reimbursable  accounts 

Total 


Estimated 
cost. 


$84,000 
1,000 


85,000 
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Operating  costs  and  revenues^  North  Dakota  pumping  project. 


Calendar  3rear  1918. 


COSTS. 


Pumpin£  for  irrigation: 

wliuston  pumping  station  No.  1 . 
Williston  pumping  station  No.  2. 
Williston  pumping  station  No.  3. 
Williston  pumping  station  No.  4 . 
Buford  pumping  station  No.  1 . . . 
Buford  pumping  station  No.  2. . 
Williston  power  riouse  irrigation. 

Williston  transmission  line 

Buford-Trenton      transmission 

line 

Willistcn  telephone  system 

Buford-Trenton  telephone  sys- 
tem  

Buildings 


>pera 
tion. 


Opera- 


Mainte- 
nance. 


Total  pimiplng  for  irrigation . 

Lateral  system: 

Williston  unit 

Buford-Trenton  unit 


Total  lateral  system 

Commercial  power,  preparatory. 


Subtotal 

Less  unpaid  operation  and  mainte- 
nance charges  added  to  construc- 
tion  


Total. 


BEVENUES. 

tTperation  and  maintenance  charges 
accrued  on  contract  with  water- 
right  applicants 

Operation  and  maintenance  charges 
paid  in  advance  by  water-right 
applicants 

Operation  and  maintenance  paid 
and  forfeited  by  water-right  appli- 
cants  

Penalties  on  operation  and  mainte- 
nant-e  charges  accrued  on  contracts 
with  water-right  applicants 

Rental  of  lands  and  buildings  during 
ope^tinj;  period , 

Rental  of  irrigating  water 

Other  revenues, unclassified, eeoned 
during  operating  period 


11244.98 
1449.93 
1 136. 17 
»  737.32 
1  396. 17 
»  4, 147. 43 
U76.28 

1S2&09 
1  13. 14 


$73.22 

.50 

55.76 

■"*6Li8 

"2'm84 
321.47 


72.81 


993.74 


16,826.51  {    3,932.52 


1,341.28 


Total. 


To  end  of  calendar  year. 


173.22 

>  244. 48 
1  394. 17 
»  136. 17 

>  676. 14 
i  396. 17 

»  1,793.59 
145.19 

1  525. 09 
59.67 


993.74 


i  2,893.99 


Opera- 
tion. 


S24a88 

2,932.72 

21,610.45 

2,213.19 

22,912.84 

26,655.32 

89,550.96 

633.12 

3,047.23 
583.13 

1,087,27 


171,467.11 


1,341.28 


1,341.28 


1,341.28 


16,826.51         5,373.80 


1,552,71 


17,369.35 
7,100.90 


Mainte- 
nance. 


$149.47 

781.01 

4,711.76 

468.54 

3,488.36 

6,011.96 

26,221.08 

966.60 

1,892.38 
292.67 

155.13 
5,824.16 


Total, 


$390.85 

3,713.78 

26,322.20 

2,681.73 

26.401.20 

32,667.28 

116,772.04 

l,dvv.  iJf 

4,939.61 
875.80 

1,242.4a 
5,824.16 


60,963.11  I  222,430.22 


12,055.02 
I    1,528.77 


29,424.37 
8,629.67 


24,470.25  I  13,583.79       38,054.04 


9,330.54  ; 1  '  9,330.64 


205,267.90       64,546.90 


269,814.80. 
22.191.98 


247,622.87 


i$61.60 


61.60 


Total. 

Difleronoe: 

Excess. 
Deficit. 


269.18 


M.04 


268.14 


1,820.85 


$24,278.9^ 


101.2a 


217.87 


45.41 

3,108.93 
2,751.83 

1,445.74 


31,949.88^ 


216.672.96 


1  Credit  due  to  distribution  of  estimated  plant  depredation,  17,290.07. 


*  Deduct 


OBEGON,  TJHATIIIA  PBOJECT. 

II.  M.  Schilling,  project  manager,  Hermiston,  Oreg. 

LOCATION. 

(bounties:  Umatilla  and  Morrow. 

Townships:  4  and  5  N.,  Rs.  24,  25,  26,  27,  28,  and  29  E.,  Willamette  meridian. 

Railroads:  Oregon- Washington  Railroad  <&  Navigation  Co.;  Spokane,  Portland  it 
Seattle  R.  R. 

Railroad  stations  and  estimated  population  June  30,  1919:  Hermiston,  650;  Uma« 
t  ilia,  300;  Irrigon,  75;  Boardman,  75;  Messner  and  Hinkle,  junction  points. 

WATER  SUPPLY. 

Source  of  water  supply:  Umatilla  River. 
Area  of  drainage  basin:  2,160  square  miles. 

Annual  run-off  in  acre-feet:  Umatilla  River  at  Yoakum  (1,200  square  miles),  1903i 
to  1918,  maximum,  746,000;  minimum,  250,000;  mean,  526,000. 

AGKICT7LTTJBAL  AND  CUKATIC  CONDITIONS. 

Area  for  which  Service  is  prepared  to  supply  water,  season  of  1919:  24,658  acres. 

Area  under  water-right  applications,  season  of  1919:  19,215  acres. 

Length  of  irrigation  season:  From  March  20  to  October  16—210  day?. 

Average  elevation  of  irrigable  area:  470  feet  above  flea  leve*. 

Rainfall  on  irrigable  area:  Average,  8.5  inches;  1918,  6.5  inches. 

Range  of  temperature  on  irrigable  area:  —28°  to  115°  F.  (ordinary  minimum,  0°  F.).. 

Character  of  soil,  irrigable  area:  Sandy  loam. 

Principal  products:  Alfalfa,  fruits,  berries,  vegetables. 

Principal  markets:  Portland,  Oreg.;  Spokane  and  Seattle,  Wash. 

LANDS  OPENED  FOB  IBBIQATION. 

»      ■ 

Dates  of  public  notices  and  orders:  December  27,  1907;  August  3  and  November  12. 
1908;  April  3,  1909;  January  6,  1910  (two);  Februarv  28  and  May  16,  1911;  March  2" 
and  May  8,  1912;  March  3,  April  7,  June  23,  July  15,  and  July  21,  1913;  January  19^ 
and  September  24,  1914;  February  25,  April  5,  and  December  12,  1915  (two);  March 
16,  April  12  (three).  May  12,  May  27,  September  21,  December  18,  1916;  January  2, 
January  5,  Febniary  8,  February  23,  March  23,  April  20,  April  23,  and  December  11, 
1917;  January  2,  January  26,  January  30,  February  6,  February  7,  Februarv  16,  March 
8,  April  3,  July  16.  and  November  25,  1918;  March  12,  May  24  and  June  27,  1919. 

Location  of  lands  opened:  Ts.  4  and  5  N.,  Rs.  24,  25,  26,  27,  28,  and  29  E.,  Wil- 
lamette meridian. 

Limit  of  area  of  farm  units:  Public,  40  acres;  private,  160  acres. 

Duty  of  water:   Beneficial  use. 

Building  char^  per  acre  of  irrigable  land:  |60^  |70,  and  |92. 

Annual  operation  and  maintenance  charge:  Minimum  charge  1918,  $1.75  per  acre^ 

GHBONOLOaiCAL  SXJHMABY. 

Reconnoiflsance  and  preliminary  surveys  begun  in  1903. 

Construction  recommended  by  board  of  engineers  October  27^  1905. 

Construction  authorized  by  Secretary  December  4,  1905. 

Diversion  dam  and  feed  canal  completed  August,  1907. 

Cold  Springs  Dam  completed  June,  1908.  ,  . 

First  irrigation  by  Reclamation  Service,  season  of  1908. 

Oonstniction  of  west  extension  authorized  December  22,  1913. 

West  Extension  (Three  Mile  Falls)  Diversion  Dam  completed  November  28,  1914^ 

West  Extension  Main  Canal  completed  June,  1916.  - 

Entire  project  (including  west  extension)  94  per  cent  completed  June  30,  1919. 
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ERBiaATION  PLAN. 

The  irrigation  plan  of  the  Umatilla  nroject  provides  for  the  diversion  of-  water 
from  the  Umatilla  River  above  Echo,  Greg.,  through  a  feed  canal  24.5  miles  lonff, 
into  a  storage  reservoir.  Water  is  diverted  from  the  reservoir  tlurough  an  outlet  canal, 
also  from  the  feed  canal  by  means  of  a  by-pass  connecting  the  feed  and  outlet  canals. 
Water  is  also  diverted  from  the  Umatilla  River  by  the  Maxwell  Canal,  heading  near 
Butter  Creek,  and  delivered  into  a  distribution  system  from  the  reservoir,  thus  water- 
ing land  in  the  Umatilla  and  Columbia  River  Valleys  near  Hermiston,  Greg.  In 
addition  some  11,300  acres  bordering  the  Columbia  River  in  the  vicinity  of  Umatilla, 
Irrigon,  and  Boardman,  Greg.,  will  be  watered  by  a  canal  diverting  from  the  Umatilla 
River  about  halfway  between  Hermiston  and  Umatilla. 

The  United  States  intends,  for  and  in  connection  with  the  project,  to  use  the  waste, 
seepage,  spring,  and  percolating  water  arising  within  the  same,  and  asserts  a  right 
thereto  by  virtue  of  its  reservation  of  all  unappropriated  waters  of  the  project  source 
of  supply  and  of  its  appropriation  of  said  waters  in  accordance  with  tne  State  law, 
heretofore  made,  for  the  piirpose  of  the  project. 

The  featiu'es  which  have  been  completea  are  the  diversion  works  above  Echo,  feed 
canal,  Cold  Springs  Dam,  by-pass^  diversion  works  for  the  Maxwell  Canal,  diversion 
works  for  the  west  extension,  main  distributarv  from  Cold  Springs  Reservoir,  main 
distributary  for  the  west  extension,  and  laterals  for  the  irrigable  area  now  opened. 
Four  drain  ditches  have  been  built.  The  main  construction  work  in  progress  is  the 
building  of  laterals  in  the  west  extension,  also  supplemental  construction  for  lands 
east  of  the  Umatilla  River  in  order  to  deliver  water  as  near  as  may  be  to  the  most 
commanding  point  of  each  40  acres. 

SUMICABY  OF  GENERAL  DATA  FOB  TTKATILLA  PROJECT  TO  END 

OF  FISCAL  YEAR  1919. 

Areas: 

Irri^ible  acreage  when  project  is  complete 36, 300 

Public  land  entered  to  June  30,  1919 5, 078 

Public  land  open  to  entry  on  June-30,  1919 294 

Public  land  withdrawn  on  June  30, 1919 2, 398 

Railroad  land  June  30,  1919 3, 342 

Private  land  June  30, 1919 25,188 

Acreage  service  could  have  supplied  in  season  of  1918 24, 658 

Estimated  acreage  service  can  supply  in  season  1919 24, 658 

Estimated  acreage  service  can  supply  in  season  1920 25, 000 

Acreage  irrigated  season  of  1918 9, 100 

Acreage  cropped  under  irrigation,  season  of  1918 6, 819 

Crops: 

Value  of  irrigated  crops,  season  of  1918 $400, 642. 00 

Value  of  irrigated  crops  per  acre  cropped 158. 75 

Finances: 

Net  construction  cost  to  June  30, 1919 |2, 439, 732. 10 

Per  cent  completed  on  June  30,  1919 M 

Appropriated  for  fiscal  year  1920 1113, 000. 00 

Estimated  per  cent  complete  by  June  80, 1920 96 

Proposed  appropriation  for  fiscal  year  1921 1170, 000. 00 

Estimated  per  cent  complete  by  June  30, 1921 98 

Announced  construction  charges  per  acre $60,  $70,  $92 

Appropriation  for  fiscal  year  1919 $80,000. 00 

Increase  of  compensation 4, 590. 31 

Increase  miscellaneous  coUectionB 31, 195. 68 

Balance  1918  appropriation 91, 035. 48 

$206, 821. 47 

Expenditures  chaigeable  to  1919  appropriation: 

Disbursements $92, 353. 40 

Transfers ! 7, 785. 87 

Current  liabilities 4, 033. 14 

Contingent  liabilities 127. 78 

104, 300. 19 

Unemcumbered  balance  on  July  1, 1919 102, 521. 28 
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Repayments: 

Value  of  coDfitruction  water-right  contracts $1, 581, 457. 32 

Construction  charges — 

Accrued  to  June  30,  1919 332, 826. 11 

Collected  to  June  30,  1919 318, 492. 33 

Uncollected  on  June  30,  1919 14, 333. 78 

Operation  and  maintenance  chaiges  (public  notice) — 

Accrued  to  June  30,  1919 153, 056. 97 

Collected  to  June  30,  1919 131, 742. 74 

Uncollected  on  June  30,  1919 21, 314. 23 

Water-rental  chaiges — 

Accrued  to  June  30,  1919 21, 856. 59 

CoUected  to  June  30,  1919. 21, 328.  66 

Uncollected  on  June  30,  1919 527. 93 

Drainage: 

Estimated  acreage  damaged  by  seepage  to  June  30,  1919 200 

Miles  of  open  drains  built  to  June  30,  1919 10 

Estimatea  acreage  protected  by  drains  to  June  30, 1919 2, 000 

Estimated  acreage  to  be  protected  by  authorized  system 2, 000 

Cost  of  drainage  works  to  June  30, 1919 $54, 812. 63 

CONSTBUCTION  DTJBINa  FISCAL  YEAB. 

Distribution  system,  east  side. — Fourteen  thousand  four  hundred 
linear  feet  of  small  laterals  were  built  as  supplemental  construction 
for  five  smaU  districts.  Four  districts  were  completed.  The  work 
done  consisted  in  laying  2,960  linear  feet  of  16-incn  and  3,400  linear 
feet  of  20-inch  cement  pipe.  In  addition  1,375  linear  feet  of  lateral 
were  lined  with  concrete  2  inches  thick,  involving  the  placing  of  75 
cubic  yards  or  1,344  square  yards  of  concrete.  Twenty-five  minor 
structures  were  built,  requiring  25  cubic  yards  of  concrete.  Pipe 
yard  operations,  involving  the  making  of  872  linear  feet  of  12-incn, 
6,782  Imear  feet  of  16-incn,  and  5,086  linear  feet  of  20-inch  cement 
pipe,  were  carried  on. 

Supplemental  construction  for  one  small  district  was  begun  but 
will  not  be  completed  until  some  time  during  the  coming  year. 

West  extension. — ^Two  thousand  six  hundred  and  fifty-two-  linear 
feet  ojf  laterals  were  built.  The  work  done  consisted  inlaying  1,316 
linear  feet  of  16-inch  and  1,356  linear  feet  of  20-inch  cement  pipe. 
In  addition  8  minor  structures  were  built,  involving  the  placing  of^l5 
cubic  yards  of  concrete;  220  linear  feet  of  laterals  were  lined  with 
concrete  2  inches  thick  involving  the  placing  of  6  cubic  yards  or  114 
square  yards  of  concrete;  and  concrete  footings  were  constructed  and 
placed  under  the  barrel  flume,  requiring  26  cubic  yards  of  concrete. 
A  patrolman's  cottage  at  the  Three  Mile  Falls  dam  was  constructed. 

OPEBATION  AND  MAINTENANCE. 

« 

Diversion  of  water  to  the  feed  canal  for  storage  piu-poses  was 
resumed  November  25,  1918,  and  was  continued  until  June  1,  1919. 
Cold  Springs  Reservoir  reached  a  maximum  storage  of  47,700  acre- 
feet  on  May  31,  1919.  The  low  flow  of  the  Umatilla  River  pre- 
cluded a  maximum  diversion  until  about  February  1.    Almost  a 
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maximum  diversion  was  maintained,  however,  from  that  time  untill 
June  1.  Water  to  the  amount  of  91,517  acre-feet  was  diverted  by 
the  feed  canal,  of  which  1,345  acre-feet  were  wasted,  10,819  acre-feet 
were  delivered  under  the  Cunha  contract,  and  70,064  acre-feet 
delivered  to  Cold  Springs  Keservoir.  Available  storage  on  June  30, 
1919,  was  36,900  acre-feet. 

Deliverv  of  water  to  the  distribution  system  began  March  6.  The- 
total  discharge  from  the  reservoir  to  Jime  30  was  27,510  acre-feet. 
Delivery  of  water  to  the  Maxwell  Canal  began  March  1.  The  total 
diversions  to  June  30  were  11,750  acre-feet.  The  irrigable  area  of 
holdings  on  that  portion  of  the  project  east  of  the  Umatilla  River  is 
estimated  to  be  12,000  acres  and  the  area  actually  irrigated  approxi- 
mately 8,500  acres. 

West  extension. — Diversions  of  water  by  the  west  extension  main 
canal  were  continuous  throughout  the  year.  The  irrigation  season 
of  1918  ended  November  1.  The  irrigation  season  of  1919  began 
April  1.  Diversions  between  the  irrigation  seasons  were  for  sluicing 
operations.  Approximately  10,000  acre-feet  were  diverted  for  irriga- 
tion purposes  to  June  30.  About  2,000  acres  have  been  irrigated- 
Sluicing  operations  in  the  main  canal  resulted  in  ample  canal  capacity 
for  irrigation  purposes. 

Historical  review ^  Umatilla  project. 


Item. 


Acreage  for  which  service  was  prepared  to 

supply  water 

MUes  of  canal  operated 

Acreage  irrigated 

Water  diverted  (acre-feet) 

Water  delivered  to  land  (acre-feet) 

Per  acre  of  land  irrigated  (acre-feet) 


1914 

1915 

1916 

1917 

24,247 

165 

7,327 

99,900 

45,365 

6.19 

1918 

17,587 

112 

5,100 

59,900 

36,300 

7.10 

16,000 

112 

5,300 

86,200 

29,550 

5.57 

19,000 

163 

5,900 

93,000 

34,380 

5.83 

24,658 

177 

9,100 

118,154 

48.163 

5.61 

19191 


124,658 

180.2 

10,500 

162,850* 

53,500 

5.1 


1  Estimated. 


setti;ehent. 


The  population  of  the  project  in  1918  was  2,400,  about  half  living 
on  farms,  the  other  half  in  the  four  project  towns  of  Hermiston,. 
Umatilla,  Irrigon,  and  Boardman. 

Settlement  data,  Umatilla  project. 


Item. 


Total  number  of  farms  on  project 

Population 

Number  of  irrigated  farms 

Operated  by  owners  or  managers. 

Operated  by  tenants 

Population 

Number  of  towns 

Population 

Population  in  towns  and  on  farms 

Number  of  schools  (public) 

Number  of  churches 

Number  of  banks 

Total  capital  stock 

Amount  of  deposits 

Number  of  depositors 


19191 


«87^ 

1,200 

500' 

35a 

150 

1,200^ 

4 

1,400 

2,600* 

6^ 

9 

1 

926,  wy 

S232,00(^ 
1  12» 


I  Estimated. 


*  Number  of  water-right  applications  and  rental  contractu. 
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PBINCIPAL  CBOPS. 

During  1918  approximately  9,100  acres  were  irrigated  and  6,819 
Acres  cropped,  the  difference  being  mainlv  areas  in  new  seedings 
of  alfalfa.  The  total  value  of  the  crops  was  $400,640  as  compared 
with  $311,400  during  1917.  Continued  war  prices  created  an  abnor- 
mal crop  value.  Tne  year  was  favorable  for  alfalfa  but  the  fruit 
crop  was  practically  a  failure. 

The  amcultural  situation  for  1919  is  on  the  whole  excellent. 
There  wffl  bo  some  fruit  losses,  but  all  other  crops  are  in  flourishing 

condition. 

Crop  report,  UmalUla  project,  Oregon,  1918. 


Crop. 


Alfalfa 

Alfalfa  seed 

Apples 

Cane  slrap 

Barley 

Com,  Indian 

Com,  sorgbum 

•Com,  fodder 

Fruits,  small 

Garden 

Hay 

Oats 

Peaches 

Pears 

Pasture 

Potatoes 

Prunes 

Rye 

Vetch  seed 

Wheat 

Miscellaneous 

Less  duplicated  areas 

Total  cropped  acreage 


Area 

(acres). 


Unit  of 
vield. 


Yields. 


Values. 


Total. 


Average 
per  acre. 


Per  unit 
of  vield. 


6,274 

117 

418 

7 

48 

252 

4 

n4- 

67 

66 

368 

1 

110 

6 

774 

49 

2 

33 

23 

31 

35 

970 

6,819 


Ton 

Bushel. 
Pounds . 
Gallon . 
Bushel. 

...do 

...do.... 
Ton 


Ton 

Bushel — 

Pound 

...do 


Bushel. 
Pound. 
Bushel. 

..do 

..do 


19,063 
591 

103,800 
523 
555 
6,403 
145 
778 


407 
16 


23,426 


3,296 
6,000 

175 
63 

449 


3.6 
5.1 

(0 
74.7 

11.6 

25.4 

36.2 

6.8 


$17.84 
10.75 
.0320 
1.46 
1.36 
1.53 
1.38 
7.02 


1. 

16 

0) 
3,904 


8.94 
1.00 


.038 


65.2 


5.3 

2.7 

14.5 


1.334 

.05 

2.15 

13.00 

2.22 


.1. 


Total  and  average. 


.Total. 


t:)40,083 

6,353 

3,322 

764 

756 

9,796 

200 

5,462 

3,140 

6,524 

3,639 

16 

1,135 

890 

10,003 

4,397 

300 

376 

819 

997 

1,671 


400,642 


Per  acre. 


•164.48 

54.30 

7.95 

109.14 
15.73 
38.87 
50.00 
47.91 
55.09 
98.85 
9.89 
16.00 
10.32 

148.33 
12.92 
89.73 

150,00 
11.40 
35.17 
32. 16 
47.74 


58.75 


Irrigated,  no  crop: 

Nonbearing  orchard . 

Young  alfalfa 

Ground,  fall  plowed. 

Miscellaneous 

Less  duplicated  areas 


Totallrrlgated  acreage 


.A.reas. 


427  I  Irrigable  area  farms  reported. 
1, 548  '  Irrigated  area  farms  reported 


83 
336 
113 


9,100 


Miscellaneous. 

Under  water  right  applications . 

Under  rental  contracts 

Cropped  area  farms  reported , 


Acres. 

Farms. 

15,110 
9,100 

<  1,293 

7,305 

602 

6,819 

459 
459 

90 
344 

32 

Per  cent 

of  project 

of  26,300 

acres. 


57.5 
34.6 

4.9 
27.8 

1.9 
25.9 


1  Crop  failure. 

*  Maxwell  rental  contract  lands,  199  acres;  vested  water  right,  63  acres;  Maxwell  water  right,  ^9  acres; 
•departmental  regulations,  37  acres;  sandy  area,  705  acres;  7  farms  duplicated. 

FT7BLIC  NOTICES  AND  OBBEBS. 


PUBLIC  NOTICE,   JULY  16,   1918. 

1.  In  pursuance  of  section  4  of  the  reclamation  act  of  June  17, 
1902  (32  Stat.,  388),  and  acts  amendatory  thereof  or  supplementary 
thereto,  particularly  the  reclamation  extension  act  oi  August  13, 
1914  (38  Stat,  686;,  public  notice  is  given,  that  upon  proper  appli* 
'Cation  being  made  therefor,  water  will  be  furnished  under  the 
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Umatilla  project,  Oregon,  in  the  irrigation  season  of  1918  and  there- 
after, for  the  irrigable  lands  of  the  SE.  i  SE.  {  of  sec.  35,  T.  5  N., 
R.  26  E.,  W.  M.,  subject  to  terms  and  conditions  of  the  public  notice 
issued  for  the  third  unit  of  the  west  extension  of  said  project,  Feb- 
ruary 7,  1918. 

S.  G.  Hopkins, 
Assistant  Secretary  of  the  Interior. 

PUBLIC   NOTICE,    NOVEMBER  25,    1918. 

1.  Supplemental  construction — Change  in  character  of  works. — 
Under  the  provisions  of  the  reclamation  act  of  June  17,  1902  (32 
Stat.,  388),  and  acts  amendatory  thereof  or  supplementary  thereto,, 
particularly  section  4  of  the  reclamation  extension  act  of  August 
13,  1914  (38  Stat.,  686),  a  majority  of  the  water  right  applicants 
and  owners  of  the  lands  included  in  district  No.  22  of  the  Umatilla 
project,  Oregon,  have  made  agreements  providing  for  an  increase  in 
the  cost  of  construction  in  the  sum  of  $20  per  irrigable  acre.  Public 
notice  ratifying  said  agreements  was  promulgatedFebruary  16,  1918^ 
A  majority  of  the  water  right  applicants  and  owners  of  land  in  said 
district  have  since  made  supplemental  agreements  under  which  the 
character  of  the  work  to  be  done  is  changed  and  is  now  described 
as  follows:  The  construction  of  a  20-inch  cement  pipe  line,  about 
1,750  feet  long,  and  a  distributary,  from  the  outlet  of  said  pipe,, 
extending  about  900  feet. 

2.  Eatiflcation. — The  said  supplemental  agreements  are  hereby 
ratified  and  confirmed.  The  puDiic  notice  of  February  16,  1918,  is 
hereby  amended  to  such  extent  and  purpose,  otherwise  to  remain 
in  full  force  and  effect. 

E.  C.  Bradley, 
Assistant  to  the  Secretary  of  ths  Interior, 

PUBLIC   NOTICE,    MARCH   12,    1919. 

1.  Annaal  operation  and  maintenance  charge. — In  pursuance  of 
section  4  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388),. 
and  of  acts  amendatory  thereof  or  supplementary  thereto,  particularly 
the  reclamation  extension  act  of  August  13,  1914  (38  Stat.,  686),. 
announcement  is  hereby  made  that  the  annual  operation  and  main- 
tenance charge  for  the  irrigation  season  of  1919  and  thereafter  until 
further  notice  against  all  lands  of  the  Umatilla  project,  Oregon,  under 
public  notice,  snail  be  as  follows:  For  lands  of  the  west  exteiision  a 
minimum  charge  of  $2  per  irrigable  acre,  whether  water  is  used 
thereon  or  not,  which  minimum  charge  will  entitle  the  water  user 
to  3  acre-feet  of  water  per  inigable  acre,  and  for  all  other  lands  a 
minimum  charge  of  $2  per  irrigable  acre,  whether  water  is  used 
thereon  or  not,  which  minimum  charge  will  entitle  the  water  user 
to  4  acre-feet  of  water  per  irrigable  acre.  Additional  supplies  will 
be  furnished  for  all  lands  at  the  following  rates:  The  first  acre- 
foot  for  50  cents,  the  next  acre-foot  for  75  cents,  and  each  acre-foot 
thereafter  for  $1:  Provided,  That  for  lands  seeded  during  the  cur- 
rent irrigation  season  to  alfalfa  for  the  first  time,  the  additional 
supply  (3  water  wiU  be  furnished  for  25  ceiite  per  acre-foot.  AIL 
operation  and  maintenance  charges  under  the  project  will  be  due- 
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and  payable  on  March  1  foUowinff  the  urigation  season;  but  where 
water  right  application  is  made  for  public  land  entered  under  the 
reclamation  law  after  June  15,  or  where  water  right  application  is 
made  after  August  1  for  land  in  private  ownership,  no  operation 
and  maintenance  charge  will  be  mad!e  for  water  delivered  during  the 
remainder  of  the  irrigation  season  in  which  water  right  application 
is  made. 

S.  G.  Hopkins, 
Assistant  Secretary  of  the  Interior. 

PUBLIC   NOTICE,    MAY  24,    1919. 

1.  In  pursuance  of  section  4  of  the  reclamation  act  of  June  17, 
1902  (32  Stat.,  388),  and  acts  amendatory  thereof  or  supplementary 
thereto,  and  in  accordance  with  the  agreements  described  in  section 
3  hereof,  providing  for  additional  construction  for  lands  having 
vested  water  rights  from  the  system  of  the  Or^on  Land  &  Water 
Co.,  and  being  located  in  the  west  extension  of  the  Umatilla  project, 
Oregon,  pubhc  notice  is  hereby  issued  as  follows: 

2.  Classification  of  lands. — The  lands  under  the  system  of  the 
Oregon  Land  &  Water  Co.  have  been  classified  according  to  the 
value  of  their  vested  rights  and  for  reference  purposes  are  designated 
herein  as  class  A,  class  B,  class  C,  and  class  D. 

3.  Lands  for  which  water  will  be  furnished. — ^The  necessary  con- 
struction work  having  been  performed,  water  will  be  furnished 
under  said  project  in  the  irrigation  season  of  1919  and  thereafter, 
for  the  irrigable  lands  referred  to  in  the  list  which  follows.  The 
different  tracts  of  land  covered  by  this  notice  are  described  in  num- 
bered deeds  issued  by  the  Oregon  Land  &  Water  Co.,  and  also  in 
contracts  between  tne  landowners  and  the  United  States.  The 
list  below  divides  these  lands  according  to  classes,  gives  the  respec- 
tive niuubers  of  the  Oregon  Land  &  Water  Co.  deeds,  names  of 
contracting  landowners,  dates  of  contracts,  areas  of  lands  and 
volume  and  page  numbers  of  the  records  of  the  contracts  in  the 
county  recoros  of  Oregon,  to  wit: 

LANDS  IN  CLASS  A. 


No. 
Co.  deed. 


1 

2 

3 

4 

6 

7 

10 

14 

16 

17 

18 

13 

19 

20 

21 

24 

26 

27 

38 

20 

30 

83 


Contracting  land  owner. 


D.  R.Brownell 

EllaR.  Walpole.... 

Mary  J.  Dexter 

Mary  E.  McNurlen. 

Emfly  Docrlng 

J.  S.  Cabbage 

Burtis  L.  Jenkins... 

Melia  Sargent 

Emma  O.  Hibbard. 

do 

Helen  H.Conklin... 
J.  W.  Brackenbury. 

T.J.George 

Eliza  J.  Rider 

Peter  Susbauer 

A.  A.  Anthony 

J.  H.  Smith 

J.  L.  Egbert 

F.  H.  Denson 

Nancy  Jane  Ricks. . 
Alvah  St 
Thurston 


rong... 
I  Grim. 


Date  of 
contract. 


May  5 

May  81 

Oct.  4 

May  6 

Apr.  27 

Apr.  17 

Jan.  6 
Sept.  11 

Mav  6 
...:do.. 

Aug.  10 

Mar.  25 

Apr.  28; 

Apr.  24 

Apr.  17; 

May  8 

May  29 

Apr.  17 

do, 

May  9 

Oct.  8 

Apr.  17 


1917 
1916 
1916 
1916 
1916 
1916 
1916 
1916 
1916 


1916 
1919 
1916 
1916 
1916 
1916 
1916 
1916 


1916 
1916 
1916 


Volume 
and  page 
number 
county 
record. 


26.5 
10.17 

6.18 
6.7 
30.16 
10 

5 

5 
26.97 

5.17 

5 

5 

4.73 

7.65 

8 

8.47 

5.96 

6 

4 

4.2 

5 
12.25 


99-274 

30-179 

99-56 

99-50 

30-283 

30-325 

30-251 

30-247 

30-245 

30-213 

30-173 

33-75 

99-66 

30-261 

30-265 

30-329 

30-259 

30-161 

30-323 

99-45 

80-337 

30-293 


County  in  which 
recorded. 


Umatilla. 

Morrow. 

Umatilla. 

Do. 
Morrow. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 
Umatilla. 
Morrow. 

Do. 

Do. 

Do. 

Do. 

Do. 
Umatilla. 
Morrow. 

Do. 
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LANDS  IN  CLASS  A— Continued. 


No. 

0.L.&  W. 

Co.  deed. 


Contracting  land  owner. 


Date  of 
contract. 


Area. 


Volume  I 
and  page  i 
number  | 
coimty 
record.  I 


County  In  wbloh 
recorded. 


37 

38 

39 

41 

42 

43 

45 

46 

47 

48 

49 

50 

53 

54 

55 

58 

59 

60 

61 

62 

67 

70 

71 

73 

74 

75 

76 

77 

78 

79 

80 

81 

82 

83 

86 

89 

90 

92 

93 

95 

97 

98 

102 

103 

104 

105 

106 

107 

108 

109 

115 

117 

118 

119 

120 

122 

123 

128 

129 

130 

131 

132 

134 

136 

188 

140 

143 

125 

148 

147 

149 

150 

153 

158 

162 

164 

170 

173 

177 

178 


T.  W.  Osgood 

N.  b'eaman 

J.  E.  Henklc 

Winifred  B.  Harper. . 

H.  H.  Edwards 

R.  Vernon  Jones 

George  Rand 

Georee  Bhime 

A.  W.  Boachler 

Fetcr  Susbaiier 

Let  tie  D.  Holbrook. . . 

Chas.  H.  Benedict 

W.  T.  Bray 

Grants.  Potter 

Florence  N.  Kent 

L.  A.  Doble 

Peter  Susbaaer 

Alfred  Ives 

C.  H.  Ives 

A.  E.  McFarland 

J.  W.  Brackenbury. . . 

Philander  Bishop 

Margaret  C.  Broughel. 

Frank  L.Walt 

Harriet  H.  Wait 

8.  L.  Carson 

Fred  Ricks 

Charles  W.  Caldwell.. 

L.  M.  Davis 

Charles  P.  Cahoon 

P.  E.  Lvnne 

W.  8.  flunt 

Lucius  A.  Doble 

T.  A.  Cronk 

J.  W.  Brackenbury. . . 

Jennie  B.  Corey 

George  Susbauer 

A.  H.  Johnson 

A.  n.  Allen 

W.S.Hunt 

B.  Farrell 

Walter  Blackburn 

W.  R.  Walpole 

H.  H.  Edwards 

J.  M.  McCaw 

G.O.Davis 

Philander  Bishop 

C.  Alexander  McCabe. 
Ella  R.  Walpole 

do 

Elmer  Brown 

D.W.Price 

George  Rand 

J.  A.  Yeomans 

W.  A.  Walpole 

F.M.Pike 

H.  H.  Edwards 

J.  H.  Smith 

L.  M.  Davis 

Clyde  E.Niles 

W-M.  Riggs 

R.P.Pike 

D.  Schamhorst 

D.  R.  Brownell 

I^ester  W.  Lancaster.. 

George  Rand 

D.  Schamhorst 

W.R.  Walpole 

J.W.Walker 

A.  H.  Alien 

Nancv  Jane  Ricks 

L.  AlDoucq 

Walter  8.  Vail 


Fred  Ricks. 
ElIaR.  Walpole.. 
Addison  Bennett . 

R.  P.  Pike 

Mike  Donnelly... 

W.  T.  Bray 

A.  E.  MoFarland. 


Apr.  17,1916 

Apr.  15,1916 

Julv  17,1916 

Apr.  17,1916 

Apr.  22,1916 

do 

Apr.  24,1916 

Apr.  10,1916 

May  10,1916 

Apr.  17,1916 

Aug.  2},  1916 

May  9, 1916 

Jan.  30,1919 

Sept.  1,1916 

Mav  15,1916 

Julv  3,1916 

Apr.  17,1916 

May  15,1916 

do 

Apr.  29,1916 

MAT.  25,1919 

Apr.  22,1916 

Apr.  29,1916 

May  15,1916 

do 

May  19,1916 

Apr.  20,1916 

Apr.  17,1916 

Mar.  4, 1919 

Feb.  25,1916 

June  20,1916 

May  12,1916 

Julv  3, 1916 

Apr.  22,1916 

Mar.  25,1919 

Apr.  20,1916 

Aug.  30,1916 

Apr.  28,1916 

Feb.  15,1919 

May  12,1916 

Julv  15,1916 

May  11,1916 

May  31,1916 

Apr.  22,1916 

Oct.  6, 1916 

Jime  5, 1916 

Oct.  1, 1918 

Sept.  29, 1916 

May  31,1916 

do... 

Juno  24,1916 

May  12,1916 

Apr.  21,1916 

do... 

May  31,1916 

May  4,1916 

Apr.  22,1916 

Apr.  29,1916 

Mar.  4, 1919 

July  11,1916 

May  5, 1916 

May  4, 1916 

Nov.  18,1916 

Apr.  21,1916 

May  20,1916 

Apr.  24,1916 

Nov.  18,1916 

May  31,1916 

Apr.  25,1917 

Feb.  15,1919 

May  9, 1916 

Feb.  7, 1919 

Oct.  2, 1916 

Apr.  20,1916 

May  31,1916 

Feb.  10,1919 

May  4, 1916 

Feb.  10,1919 

Jan.  30,1919 

Apr.  29,1916 


6.53 

5 

7.17 

5 

3.06 
15.54 
10 

5 

5 

6.65 

8.44 

5.15 

4.58 
12.08 

9.45 

5 
18.22 

5 

5.13 
12.29 

5 

5.09 

5 

7.06 

5 

6.12 
15.09 
16.38 

5 

10.27 
10.00 

5.27 
19.69 

5 

5 

16.29 
87 


20 


4 

10 

7 

5 

5 

5 

5 

3.2 
10 
10 

6.05 

5 

5 

5 

5 

4.98 

8 

5 

5 

5 

7.74 
10 

6 

7.64 

5.14 

6 

5.84 

4.36 

8.26 

5 

o 

5 

5 

6 

4 

2 

4 

5 

5. 

5 

5 

5 

4.75 

5 


,98 

,18 

5 

,05 


30-2J»  1 
30-301 
30-165  i 
30-269 
99-72  i 
30-2f3  , 
30-281  i 
30^331 

30-177 ; 

30-297 

30-241  , 

30-239 

33-f3    ( 

30-235  ; 

30-233  ' 

30-229  I 

30-295  I 

30-167  , 

30-231  ! 

99-121 

33-81 

30-315 

30-319 

80-221 

30-223 

30-217 

30-267 

30-277 

33-71 

30-339 

30-219  I 

30-215 

80-171 

30-255 

33-77    I 

30-307  I 

30-213 ; 

80-305 

38-65 

30-211 

30-209 

30-169 

30-207 

99-132 

80-253 

30-181 

31-453 

30-541 

30-205 

30-2Q3 

99-39 

30-201 

30-271 

30-285 

30-199 

99-110 

99-94 

30-273 

33-85 

30-193 

30-291 

99-lOi 

30-3.3 

99-77 

30-191 

30-279 

30-345 

30-195 

30-547 

33-59 

99-28 

33-83 

99-23 

30-313 

99-17 

33-79 

99-88 

33-01 

33-57 

99-99 


Morrow. 

Do. 

Do. 

Do. 
Umatilla. 
Morrow. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 
UmatiUa. 
Morrow. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 

Do. 
Umatilla. 
Morrow. 

Do. 

Do. 

Do. 

Do. 

Do. 
Umatilla. 
Morrow. 

Do. 

Do. 

Do. 
Umatilla. 

Do. 
Morrow. 

Do. 

Do. 

Do. 
Umatilla. 
Morrow. 
Umatilla. 
Morrow. 

Do. 

Do. 

Do. 

Do. 

Do. 
Umatilla. 
Morrow. 
UmaUlla. 
Morrow. 
Umatilla. 
Morrow. 
UmatiUa. 
Morrow. 

Do. 
UmatiUa. 
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LANDS  IN   CLASS  B. 


No. 

O.L.dtW. 

Co.  deed. 

Cootracting  Jand  owner. 

Date  of 
oontntft. 

Area. 

Volume 

and  page 

number 

county 

reeord. 

County  in  whidi 
recorded. 

les 

H.  H.  Edwards 

Apr.  23,1916 

16.2 

0»-83 

UmaUUa. 

LANDS   IN  CLASS  C. 


8 

11 

22 

35 

61 

53 

56 

65 

96 

124 

127 

144 

145 

146 

154 

165 

167 

167 

169 

171 

173 

174 

175 

176 


Anamda  Dawson.. 
W.  A.  Walpole.... 
Amanda  Dawson. . 

J.  L.  Mimro 

Ella  R.  Walpole. . . 
Charles  B.  Dexter. 
John  E.  Aitchison. 
OtisC.  Renkle.... 
EUaR.  Walpole... 
W.  R.  Walpole.... 

Lillian  P.  (5rr 

Joseph  Oel| 

Ella  R.  — 

Estella  J.  Woodward. 

John  Bottjer 

Haniette  A.  Olson.... 

James  T.  Bullack 

Lawrence  M.  Bullaok. 

WilMam  J.  Locke 

Bluest  C.Hamilton.. 

OeeraaJ.Caiffin 

J.  A.  Yeomans 

Mary  E.  Lester 

Ira  L.  Hqflman 


uetger... 
.  Walpole. 
J.  Wood¥ 


Apr.  19,1916 

May  31,1916 

Apr.  19,1916 

liay  1, 1916 

May  81,1916 

Apr.  29,1916 

Nov.  11,1916 

May  29,1916 

May  31,1916 

do 

Jan.  25,1919 

Mar.  12,1919 

May  31,1916 

May  4,1916 

Apr.  10,1916 

May  12,1916 

July  6, 1916 

June  12,1916 

Apr.  22,1916 

May  6,1916 

Apr.  31,1916 

Apr.  24,1916 

May  6,1916 

Feb.  23,1916 


LAND&  IN  CLASS   D. 


163 


Kitty  AMce  MoOUl. 


Apr..  17,1916 


3.94 


5 

30-303 

Morrow. 

5 

30-249 

Do. 

5 

30-299 

Do. 

9 

30-321 

Do. 

5.96 

30-237 

•      Do. 

6 

99»126 

Umatilla. 

9.08 

30-333 

Morrow. 

5.27 

aO-337 

Do. 

5.13 

30-385 

Do. 

5 

30-197 

Do. 

5.07 

33-69 

Do. 

5.14 

33-67 

Do. 

5.05 

30-180 

Do. 

5.68 

30-337 

Do. 

5.13 

80-163 

Do. 

5.14 

30-185 

Do. 

4.15 

99-12 

Umatilla. 

4.15 

90-6 

Do. 

5 

30-275 

Morrow. 

5 

3&-183 

Do. 

5.86 

30-311 

Da 

4.41 

30-287 

Do. 

10.75 

30-357 

Do. 

U.84 

30-175 

Do. 

80-341 


Morrow. 


4.  Classes  of  charges  for  water  rights. — The  water-right  charges  are 
of  two  kinds,  to  wit:  (1)  A  charge  against  each  irrigabfe  acre  to  cover 
cost  of  additional  construction  for  the  irrigation  system,  termed  the 
additional  construction  charge;  and  (2)  an  annual  charge  against 
each  irrigable  acre  to  cover  cost  of  operation  and  maintenance  of  the 
system,  termed  the  operation  and  maintenance  charge. 

5.  Additional  construction  charge. — For  lands  covered  by  the  above- 
described  contracts  the  additional  construction  charge  shall  be  as 
follows:  For  lands  in  class  A,  $14  per  inrigabk  acre;  for  lands  in 
class  B,  $15.65  per  irrigable  acre;  for  lands  in  class  C,  $20  per  irrigable 
acre;  for  lands  m  class  D,  $33.10  per  irrigable  acre.  Said  charges  in 
each  case  shall  be  paid. in  10  equal  annual  instalments,  the  first  of 
which  shall  be  due  and  payable  December  1,  1919,  and  subsequent 
instalments,  on  December  1  of  each  year  thereafter. 

6.  Advance  payment  of  additional  construction  charge  permis- 
sible.— Any  water  contractor  may,  at  his  option,  pay  in  advance  the 
whole  or  any  part  of  the  additional  construction  char^  owing  by  him 
within  any  shorter  period  than  that  prescribed  by  this  notice. 

7.  .Operation  and  maintenance  charge. — The  operation  and  mainte- 
nance charge  for  the  irrigation  season  of  1919  and  thereafter  until 
further  notice  shall  be  the  same  per  acre  of  irrigable  land  whether 
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water  is  used  thereon  or  not,  as  announced  for  the  other  lands  under 
the  west  extension  of  the  Umatilla  project  in  public  notice  of  March 
12,  1919. 

8.  Place  and  method  of  payment  of  water-right  charges. — ^All  water- 
right  charjges  must  be  paid  at  the  office  of  the  United  States  Reclama- 
tion Service  at  Hermiston,  Oreg.,  in  cash  or  by  New  York  draft, 
or  money  order,  payable  to  special  fiscal  agent,  United  States  Recla- 
mation Service. 

John  W.  Hallowell, 
Assistant  to  the  Secretary  of  the  Interior. 

PUBLIC   NOTICE,   JUNE   27,   1919. 

1.  Lands  for  which  water  will  be  furnished. — Upon  proper  applica- 
tion being  made  therefor,  water  will  be  furnished  under  the  Umatilla 
project,  Oregon,  in  the  irrigation  season  of  1919,  and  thereafter,  for 
the  irrigable  lands  described  as  follows,  to  wit: 

Commencing  at  comer  to  sees.  16,  17,  20,  aiid  21,  Tp.  4  N.,  R.  28 
E.,  W.  M.,  thence  due  west  245  feet  to  point  of  beginning  of  this 
description;  thence  north  671^  feet  to  east  bank  of  Umatilla  River; 
thence  downstream  along  east  bank  of  Umatilla  River  as  foUows: 
South  55  degrees  00  minutes  east  299  feet;  thence  south  4L  degrees 
40  minutes  east  271  feet,  thence  south  60  degrees  33  minutes  east  482 
feet,  thence  south  76  degrees  34  minutes  east  257  feet  to  a  point 
where  section  line  between  sections  16  and  21  intersect  the  east  oank 
of  the  Umatilla  River;  thence  south  1,320  feet;  thence  west  1,096  feet; 
thence  north  1,320  feet  to  place  of  beginning  of  this  description, 
shown  on  a  farm  unit  plat  of  T.  4  N.,  K.  28  JE.,  W.  M.,  approved  • 
February  11,  1911,  and  amended  April  8,  1918,  which  plat  is  on  file 
in  the  office  of  the  project  manager.  United  States  Reclamation 
Service,  Hermiston,  Oreg.,  and  the  local  land  office  at  The  Dalles, 
Oreg. 

2.  Limit  of  area  for  which  water  right  may  be  secured. — The  maxi- 
mum limit  of  area  for  which  water-right  application  may  be  made  for 
lands  in  private  ownership  shall  be  160  acres  of  irrigable  land  for 
each  landowner. 

3.  Application  for  water  right. — Water-right  application  must  be 
made  to  the  project  manager,  United  States  Reclamation  Service, 
Hermiston,  Oreg.,  upon  a  form  provided  for  that  purpose,  and  may 
be  made  on  and  after  the  date  of  this  notice. 

4.  Classes  of  charges  for  water  rights. — The  water-right  charges 
are  of  two  kinds,  to  wit:  (a)  A  charge  against  each  irrigable  acre  to 
cover  cost  of  construction  of  the  irrigation  system;  and  (5)  an  annual 
charge  against  each  irrigable  acre  to  cover  cost  of  operation  and 
maintenance  of  the  system. 

5.  Constrnction  charge. — The  construction  charge  shall  be  $70  per 
acre  of  irrigable  land,  paj^able  as  foUows:  An  imtial  payment  of  5. . 

ger  cent  of  the  construction  charge  shall  be  made  at  the  time  of .' 
ling  water-right  application,  and  the  remainder  of  the  construction 
charge  shall  be  paid  in  15  annual  instalments,  the  first  5  of  which 
shall  each  be  5  per  cent  and  the  remainder  each  7  per  cent  of  the 
total  construction  charge.     The  first  of  said  15  annual  instalments 
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shall  become  due  and  payable  December  1  of  the  fifth  calendar  year 
after  the  initial  instalment,  and  subsequent  instalments  shall  become 
due  and  payable  on  December  1  of  each  calendar  year  thereafter. 

6.  Increased  construction  cliarge  in  certain  cases. — If  water-right 
application  is  not  to  be  made  within  one  year  from  the  date  of  this 
notice  the  construction  chaige  will  be  increased  5  per  cent  each  year 
until  such  application  is  made  and  aiiiidtial  instalment  is  paid. 

7.  Advance  payment  of  construction  charge  permissible. — ^The  water- 
right  applicant  may,  at  his  option,  pay  in  advance  the  whole  or  any 
part  of  the.  construction  charge  owing  by  him  within  any  shorter 
period  than  that  prescribed  by  this  notice. 

8.  Operation  and  maintenance  charges. — The  operation  and  main- 
tenance charge  for  the  irrigation  season  of  1919  and  thereafter  wiU 
be  the  same  as  for  other  like  lands  under  the  project,  and  will  be  due 
and  payable  on  March  1  following  the  irrigation  season. 

9.  Place  and  method  of  payment  6f  water-right  charges. — ^All  water- 
right  chaises  must  be  paid  at  the  office  of  the  United  States  Beclama- 
tion  Service  at  Hermiston,  Oreg.,  in  cash,  or  by  New  York  draft, 
or  money  order,  payable  to  the  special  fiscal  agent.  United  States 
Reclamation  Service. 

John  W.  Hallowbll, 
AssistafU  to  the  Secretary  of  the  Ivierior. 

FINANCIAL  STATEICBNT. 

Condensed  bakmee  sheet,  UmatUla  project,  June  SO,  1919. 

Cash $321. 28 

InTentory  of  materials  and  supplies  on  hand *. ..'...".'..*.*.".."'*.*.11!!'.11II1I       13,273!a3 

Aoooonts  receivable: 

Current  accounts  receivable $36,512.44 

Construction  water-right  charges,  unaccrued 1,248,631.21  . 

1,28&143L66 

Construction  work  contracted 127. 7S 

Gross  construction  cost 2,473,191.46 

Less  construction  revenue  earnings 33, 469. 36 

Net  constmction  cost 2, 439. 732.  IC 

G  ross  operation  and  maintenance  cost 387, 113, 31 

Less  operation  and  maintenance  earnings 29,454. 17 

357, 659. 14 

Accounts  payab'e 4,041.78 

Contmeent  obiieations 449. 01 

CoUeetlonsand  contiacts  of  spedflc  amounts  for  repayments  to  reclamation  i^ind 1,795,59L47 

Capital  investment: 

Disbursement,  transfer  and  joint  construction  vouchers  received 3, 029, 79&  20 

Collection ,  transfer,  refund,  and  Joint  construction  vouchers  issued 733, 620. 24 

ret  investment 2,296,174.96 
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Feaiwre  costs  of  UmaHlla  project. 


Principal  feature. 


PIflcalyear 
1919. 


Total  to  June 
30, 1919. 


Examination  and  survays: 

?^astside 

West  sice 


Storage  works,  east  side: 

Diversion  dam  and  works 

Feed  canal 

Cold  Springs  dam  and  works'. 


Canal  system: 

(^anal  A,  east  side 

Maxwell  Diversion  dam  and  wcvks,  east  side 

Maxwell  <^^anal.  east  si-'e 

Three  Mile  Falls  liversion  dam  and  works,  west  side. 

Main  canal,  west  si r^e 

Oregon  Land  and  Water  Co.  system,  west  side 


Lateral  system: 

F.ast  side  supplemental  construction . 

▼"ast  sl''e  laterals 

West  side  .aterals 


Drainage  sjratem: 
Hermiston  drain.. 
Second  unit  drain. 
Hat  Rock  drain... 
Umatilla  drain 


Farm  units: 
Fast  side., 
West  side. 


Permanent  immovements: 

Frame  buit'^ings,  Hermiston,  east  side. . . 
'  'ew  office  building,  Hermiston,  east  side. 

Feed  canal  nuarters,  east  side 

Cold  Springs  dam  buildines,  east  side 

Demonstration  farm  builnlngs,  east  side.. 
Warehouse,  Irrlgon,  westsi<^e. 


Boardmux  quarters,  west  side 

Three  SBle  Falls  ^tnrtors,  west  side. 


Telephone  system,  west  side. 


Total  cost  of  construction  features 

Operation  and  maintenance  added  to  construction. 


Gross  construction  cost  to  June  30, 1919. 


revenues  earned  during  construction  period: 

Rental  of  buil'^ings 

Rental  of  Krating  and  farm  lands 

Rental  of  irrii^tion  water 

Contractors  freight  refunds 

Other  revenues,  unclas.sifed 

Loss  on  hospital  operations 


Net  construction  cost  to  June  30, 1919. 


17,951.56 


7,  Oil.  56 


9SSS 


78,364.00 


78,364.00 


9,559.57 

4.55 

6,529.25 


16,003.37 


17.72 
64  86 


82.58 


i«50L0ft 


799b.9»' 
8,414:50 


4,fm.n 


101.70 

106,  aOl.  12 
MS5.85 


858,683.35 
0^,476.71 


123,162.06 
p*.  ■ .     ■  ■ ;   ■  ■ 


38^284.92 
341,410.56 
484,644.11 


839,339.59 


45,477.86 
4*,  569. 04 
37,684.83 
73,586.05 
487,423.31 
78,364.00 


727,105.08 


9^,9)8.28 

•  428,931.56 

191,238w61 


671, 106. 44 


44.010.69 
3,174.60 
1,604.65 
6,022.69 


54,S12L63 


1,886.00 
1,337.77 


3,2».77 


8»496b  12 
6,454.70 
3,019.96 
3,573.39 
3.42L47 
917.21 


3^414. 5a 


32,821.17 


2,772.57 

2,4.54,355.31 
18,836.15 


106.201.12 


2,473,191.46 


163.80 


760.00 

22,129.4e 

m.00 

1.065.31 

10.288.07 

1862.48 


163.80 


33,469.3» 


106,087.32 


3,439,732.10 


1  Deduct. 


*  Sale  of  buildings,  no  cost  during  fiscal  year. 
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Statement  of  eoU  by  caUniar  yean^  UmtUUla  project. 


Year  «nded  Dec.  31: 

1907 

1908 

1910 , 

1911 

1912 , 

1913 

1914 

1915 

1916 

1917 

1918 

Jan.  1  to  June  30, 1919. 


Subtotal 

Balance  in  plant  8fX»unts. 


Construction. 


«8SR,<B1.43 

34?,  724. 04 

110,049.68 

81,557.21 

134, 764. 17 

93,190.64 

71,021.46 

314,071.70 

319,020.11 

187,486.62 

69, 286. 14 

31,520.99 

90,477.87 


2,473,191.46 


Tbtal '      2,473,191.46 


Operation  and 

maintenance 

unc'er  pub.ic 

'iTDtice. 


$21,533.97 
27,209.09 
30,724.15 
30,538.32 
27, 140. 45 
32, 737. 93 
28,334  68 
5.380.47 
28,409.55 
42, 372. 43 
71, 817. 50 
35,308.98 


379, 507. 52 
7,605.79 


387,113.31 


Total  cost. 


9628,021.4$ 
394, 258. 01 
137, 258.  TT 
112,281.3<»- 
165, 302.  «r 
120,331.09* 
103,759.37 
340,406.39 
324.490.58 
215,896.17 
111,658.57 
103,338.09 
125,786.65 


2,852,098.98 
7,605.79 


2,860,304.77 


Statement  of  cost ^  by  fiscal  years ^  UmatiHa  project. 


Coa^truction. 


Year  ended  June  30— 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 


Subtotal 

Balance  in  plant  accounts. 

Total 


1882,041.86 
128,965.20 
116,039.24 
105,634.29 
113,636.13 
88,061.26 
102,389.31 
382,946.65 
248,062.23 
171,677.45 
27,636.72 
106,201.12 


2,473,191.46 


Opemtion  and 

maintenance 

under  public 

notice. 


38,598.98 
36,484.38 
26,546.55 
33,554.23 
25^,444.26 
29,832.46 
30,981.80 
6,493.40 
23,719.14 
35,560  57 
51,216.51 
78,090.24 


379,5(T7.S2 
7,606.79 


2,473,191.46 


387,113.31 


Total  cost. 


1880,635.84 
155,449.58 
142,586.79 
139,188.53 
142,080.39 
117,883.72 
133,371.11 
389,440.06 
271,781.37 
207,238.02 
78,753.23 
184,291.36 


2,852,668.98 
7,605.79 


2,860304.77 


KitiMaied  cost  of  contemplated  worh,  Umatilla  project ,  during  fiscal  year  1920. 


Features. 


Examination  and  surveys 

Canal  system:  Improvement  of  Canal  A 

Lateral  system: 

East  side,  supplemental  construction 

West  side,  construction  (A  laterals  to  vested  water-right  lands. 


Farm  units. 

Permanent  Improvements 

Operati<«i  and  maintenance  under  public  notice. 
Roimbunable  aoeoonts 


TotaL. 


Sub- 
feature. 


$12,000 
3,800 


Principal 
feature. 


$500 

25,000 


15,800 

600 

1,500 

47,000 
700 

91,000 
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Operating  cost  and  revenues,  UmatUla  project,  to  Dee.  St,  1918, 


Features. 


COST. 


Storage  works. . , 
Canal  system..., 

Eateral  system: 

East  side 

West  side... 


Drainage,  east  s  ide 

Sluicing,  west  side 

Undistributed  expenses,  hydrom- 
etry,  damage  claims  and  general 
expenses 

Permanent  improvements 


Subtotal 

Less  unpaid  operation  and  mainte- 
nance charges  added  to  construc- 
tl<m 


Total. 


REVENUES. 

Operation  and  maintenance  charges 
accrued  on  contracts  vrith  water- 
right  applicants , 

Operation  and  maintenance  charges 
paid  in  advance  by  water-ri^t 
applicants 

Operation  and  maintenance  charges 
paid  and  forfeited  by  water-right 
applicants 

Penaliles  on  operation  and  nLilnlc- 
nance  charges  accrued  on  contracts 
with  water-right  applicants 

Rental  of  land  and  buildings  during 
operating  period.! 

Rentals  of  irrigation  water 

Other  revenues  unclassified,  earned 
during  operating  period 

Loss  discount  allowed  on  operation 
and  muntenance  charges  accrued 
on  contracts  with  water-right 
applicants 


Calendar  year  1918. 


Operation. 


$4,540.87 
2,345.61 


4, 712. 11 
2,332.50 


7,044.70 


5,987.15 


Mainte- 
nance. 


Total. 


$1,867.44 
3, 182. 51 


$6,414.31 
5,528.12 


13,484.31  I  18,196.42 
4,310.19  !    6,651.78 


17,803.50  I  24,84&20 


To  end  of  calendar  year  1018. 


Operation. 


$55,297.24 
6,218.04 


Mainte- 
nance. 


$45,332.25 
9,483.58 


54,070.42 
4,363.57 


58,442.99 


603.61 
18,271.75 


9,251.56 
811.40 


19,924.33 


603.61 
18,271.75 


15,238.71 
811.40 


51,791.77     71,716.10 
1 101. 40 


71,817.60 


11,067.96 


131,026.23 


126,671.37 
7,646.39 


134,317.76 


8,662.22 
18,2n.-75 


12,274.95 
4, 05a  40 


Total. 


$100,629.49 
15, 701. 62 


180, 75a  79 
12,009.06 


192, 76a  75 


232,392.91 


Total 

Diflerence  (deficit). 


31,763.11 

t509.72 

6a70 

1,107.98 

575.  m 
4,361.61 

525.08 
«  547. 52 


37,236.74 
34,580.76 


8,662.22 
18,271.75 


23,342.01 
4,050.40 


363,4iai4 


10, 22a  60 


344,198.64 


155,883.36 
l,79a88 
1,741.47 

2,823.00 

5,074.76 
19,730.89 

2,073.63 
>  1,052. 18 


188,065.75 
156,132.70 


lAdd. 


«  Deduct. 


OBEGOV-CAUFOBiriA,  KLAMATH  PBOJECT. 

Herbert  D.  Newell,  project  manager,  Elamatb  Falls,  Oreg. 

LOCATION. 

Counties:  Klamath,  Oregr.;  Siskiyou  and. Modoc,  Calif. 

Townships:  38  to  41  S.,  Rs.  8  to  14  E.,  Willamette  meridian;  46  to  48  N.,  Rs.  1 
to  8  E.,  Mount  Diablo  meridian. 

Railroad:  California  Northeastern,  Klamath  Falls  Municipal  Railway. 

Railroad  stations  and  estimated  population  June  30,  1919:  Klamatn  Falls,  5,500; 
Midland,  50;  and  Olene,  Oreg.,  50. 

WATEB  STTPPLY. 

Source  of  water  supply:  Upper  Klamath  Lake,  Lost  River,  and  Clear  Lake. 

Area  of  draina(?e  basin:  3,700  square  miles. 

Annual  run-off  in  acre-feet,  1904  to  1918:  Link  River  at  Klamath  Falls  (3,110,  square 
miles)— Maximum,  2,144,200;  minimum,  1,216,000;  mean,  1,642,000.  Lost  River 
and  Willow  Creek  at  Clear  Lake,  Calif. — ^Maximum,  252,000;  minimum,  34,700;  mean, 
335,000.  Lost  River  at  Olene,  Oreg. — ^Maximum,  473,500;  minimum,  128,000;  mean, 
263,000. 

AOBICUIiTTTBAIi  AND  CLIMATIC  CONDITIONS. 

Area  for  which  the  serAace  is  prepared  to  supply  water,  season  of  1919,  50,000  acres. 

Area  under  water-right  appliciktlons,  season  of  1919,  42,673  acres. 

Area  under  special  contract,  season  of  1919,  6,000  acres. 

Length  of  irrigation  season:  From  April  15  to  September  30 — 168  days. 

Average  elevation  of  irrigable  area:  4,100  feet  above  sea  level. 

Average  annual  rainfall  on  irrigable  area,  11  years:  13.4  inches. 

Range  of  temperature  on  irrigable  lands: — 10*  to  100®  F. 

Chaiacter  of  soil  of  irrigable  area:  Disintegrated  basalt,  volcanic  ash,  and  diatoma- 
ceous  earth,  being  largely  classified  as  Yakima  sandy  loam. 

^     Principal  products:  Alfalfa,  hay,  grain,  and  vegetables;  stock,  poultry,  and  dairy 
products. 

Principal  markets:  Portland,  Oreg.;  Sacramento  and  San  Francisco,  Calif. 

LANDS  OPENED  FOB  IBBIGATION. 

Dates  of  public  notices  and  orders:  November  18  and  December  7,  1908;  August  24, 
1909;  June  9,  1910;  March  23,  and  September  24,  1914;  March  26  and  September  15, 
1915;  March  9  and  16,  1916;  Februarv  12,  March  9  and  31,  1917;  March  13,  1918. 

Locatiwi  of  landa  opened:  T.  38  i^.,  R.  9  E.;  39  S.,  Rs.  8  to  11}  E.;  40  S.,  Rs.  9  to 
11  E.;  41  S.,  Rs.  10  to  12  E.,  Willamette  meridian,  and  48  N.,  R.  5  E.,  Mount  Diablo 
meridian. 

Limit  of  area  of  farm  units:  160  acres. 

Dutv  of  water,  1.8  acre-feet  per  acre  per  annum  at  the  farm. 

Building  charge  per  acre  of  irrigable  land,  |30  for  the  first  and  second  units,  $39  and 
$45  for  the  third  unit. 

Annual  operation  and  maintenance  charge,  season  of  1919,  minimum  charge  $1.25 
per  acre  for  2  acre-feet,  40  cents  for  first  additional  acre-foot,  and  60  cents  per  acre-foot 
thereafter. 

CHBONOLOGICAIi  STTIOCABY. 

Reconnoifsance  made  in  October  and  November,  1903. 

Preliminary  surveys  begun  in  1904. 

Construction  recommended  by  a  board  of  engineers  May  1,  1905. 

Construction  authorized  by  Secretary  May  15,  1905. 

Main  canal  completed  August,  1907. 

First  irrigation  by  Reclamation  Service  season  of  1907. 

Keno  Canal  completed  October,  1908. 

South  Branch  Canal  completed  March,  1909. 

Clear  Lake  Dam  completed  January,  1910. 

Lost  River  Diversion  Dam  completed  June,  1912. 
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Adams  Canal  enlargement  begun  October,  1913,  completed  April,  1914. 
Second  unit  lateral  system  begun  October,  1912,  completed  June,  1915. 
Q  Canal  (enlargement  of  Griffitn  Lateral),  begun  Marcn  8,  1915,  completed  Aprfl,  30, 
1915. 
Lateral,  margin  of  Tule  Lake,  begun  June  5,  1916,  completed  June  30,  1917. 
Entire  project  76  per  cent  completed  June  30,  1919. 

IBBiaATION  PLAN. 

The  irrigation  plan  of  the  Klamath  project  provides  for  storage  of  water  in  the  natural 
reservoir  of  Upper  Klamath  Lake,  lying  just  north  of  Klamath  Falls,  Oreg.yandin  the 
Clear  Lake  Reservoir,  Calif.,  at  the  head  of  Lost  River  and  6  miks  east  of  Tule  Lake. 
Water  for  irrigation  is  diverted  from  the  east  side  of  Link  River  the  outlet  of  Upper 
Klamath  Lake,  700  feet  from  the  lake,  into  the  Main  (A)  Canal,  which  extends  9  miles 
in  a  southeasterly  direction,  supplying  canals  and  laterals  in  the  first  unit  of  the  proj- 
ect, and  a  portion  of  the  second  unit  in  Poe  Valley  and  on  Nuss  Lateral.  The  water 
diverted  from  Lost  River  into  the  Griffith  (G)  Canal  at  the  Lost  River  Dam,  10  miles 
southeast  from  Klamath  Falls,  Oreg.,  supplies  the  lands  under  that  canal  in  the  second 
unit  and  also  the  Adams  Canal,  which  covers  the  portion  of  the  first  unit  east  of  Lost 
River,  the  lands  on  the  margin  of  Tule  Lake  in  private  ownership,  and  a  portion  of  the 
bed  of  Tule  Lake  in  public  ownership. 

The  United  States  claims  all  waste,  seepage,  unappropriated  spring  and  percolating 
water  arising  within  the  project,  and  proposes  to  use  such  water  in  connection  there- 
with. 

Clear  Lake  Dam  and  dikes  were  built  mainly  to  withhold  the  waters  of  Lost  River 
from  Tule  Lake,  into  which  that  river  empties.  The  water  stored  in  the  Clear  Lake 
Reservoir  will  be  released  into  Lost  River  whenever  needed  for  irrigation.  Tule  Lake 
has  no  visible  outlet,  and  it  is  proposed  to  reclaim  about  30,000  acros  of  the  lake  bed 
by  evaporation.  To  assist  in  this,  the  Lost  River  Diversion  Dam  and  channel  (8  miles 
long)  were  built  to  divert  the  flood  waters  of  Lost  River  into  Klamath  River. 

The  present  irrigation  system  consists  of  232.4  miles  of  canals  and  laterals,  83.9  miles 
of  open  drains,  and  8  miles  of  closed  drains.  These  works  cover  29,281  acres  of  irri- 
gable land  in  the  first  unit,  7,459  acres  of  irrigable  land  in  the  second  unit,  and  5,933 
acres  of  irrigable  land  in  the  third  unit;  also  about  1,327  acres  of  irrigable  land  in  public 
ownership  in  the  former  bed  of  Tule  Lake,  not  yet  under  public  notice,  and  6,000  acres 
of  district  land  under  special  contract,  a  total  irrigable  area  of  50,000  acres. 

As  the  reclamati(Mi  of  the  bed  of  Tule  Lake  progresses  a  second  diversion  dam  will 
be  built  in  Lost  River  about  15  miles  nearly  south  from  the  first  dam.  This  will  divert 
water  east  and  west  on  the  reclaimed  area  of  the  lake  bed. 

A  canal  known  as  the  Keno  Power  Canal  was  built  on  the  west  bank  of  Link  River 
in  Klamath  Falls,  Oreg.,  diverting  water  from  the  river  1,200  feet  from  its  outlet  from 
Upper  Klamath  Lake.  This  canal,  primarily  designed  for  power  puiposes,  was  also 
planned  to  furnish  water  for  irrigating  lands  on  the  west  side  of  Klamath  River,  south- 
west from  Klamath  Falls,  Oreg.  No  power  plant,  however,  has  been  installed  by  the 
Government,  as  all  irrigation  at  prosent  is  by  gravity  flow.  This  power  canaf  has 
been  leased  to  the  California-Oregon  Power  Co.  for  10  years  with  privilege  of  renewal, 
at  a  rental  of  $1,000  per  annum  and  the  further  consideration  of  rates  for  power  for 
pumping  for  irrigation  within  the  project  of  0.7  cents  per  kilowatt  hour  for  units  of  100 
torsepower  or  over. 

An  undeveloped  power  site  is  located  at  the  drop  from  the  ^fain  (A)  Canal  into  the 
South  Branch  (C)  Cfanal,  9  miles  southeast  from  Klamath  Falls,  Oreg. 

The  principal  features  of  the  project  are  the  Clear  Lake  Reservoir,  the  Lost  River 
diversion  works,  the  Keno  Power  Canal,  the  Main  Canal  Tunnel,  3,300  feet  long,  and 
the  main  canals  of  the  distributing  system. 

SUMMABY  OF  GBNSBAL  DATA  FOR  KLAMATH  PBOJBCT  TO  END 

OF  FISCAL  YEAB  1919. 

Areas: 

Irrigable  acreage  when  project  is  complete 141, 444 

Public  land  entered  to  June  30,  1919 2,  fi91 

Public  land  open  to  entry  on  June  30,  1919 59 

Public  land  withdrawn  on  June  30,  1919 27, 300 

Private  land  June  30, 1919 111,394 

Acreage  service  could  have  supplied  in  season  of  1918 50, 000 

Estimated  acreage  service  can  supply  in  season  1§19 50, 000 

Estimated  acreage  service  can  supply  in  season  1920 67, 000 

Acreage  irrigated  season  of  1918 33, 268 

\creage  cropped  under  irrigation  season  of  1918 32, 127 
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GropB: 

Value  of  irrigated  crope  season  of  1918 $929, 131. 00 

Value  of  irrigated  crops  per  acre  cropped |28.  92 

Finances: 

Net  construction  cost  to  June  30,  1919 $3, 031, 341. 19 

Per  cent  completed  on  June  30,  1919 76 

Appropriated  for  fiscal  year  1920 $357,000. 00 

Estimated  per  cent  coniiplete  by  June  30,  1920 86 

Proposed' appropriation  tor  fiscal  year  1921 $289, 000 

Estimated  per  cent. complete  by  June  30,  1921 94 

Announced  construction  chaiges  per  acre $30,  $39,  $45 

Appropriation  fiscal  year  1919 $423, 000. 00 

Decrease  under  10  per  cent  provision *  22, 200.  00 

Increase  miscellaneous  collections  and  transfers 24, 614. 03 

Increased  compensation 5, 415.  65 

$430, 829.  68 

Expenditures  chargeable  to  1919  appropriation — 

Disbursements 107, 778. 84 

Transfers 8, 346. 17 

Current  liabilities •       9, 048.  94 

Contingent  liabilities 388.  72 

125, 562.  67 

Unencumbered  balance  on  July  1,  1919 305, 267. 01 

Repayments: 

Value  of  construction  water^right  contracts 1, 749, 217. 08 


Construction  chaigc 

Accrued  to  June  30,  1919 *  395,059.  89 

Collected  to  June  80,  1919 373,610. 07 

Uncollected  on  June  30,  1919 21,449.  82 

Operation  and  maintenance  charges  (public  notice) — 

Accrued  to  June  30,  1919 *  267, 06a  60 

Collected  to  June  30,  1919 »  246, 666.  72 

Uncollected  on  June  30,  1919 *  20, 402.  88 

Water  rental  chaises — 

Accrued  to  June  30,  1919 38, 372.  76 

Collected  to  June  30,  1919 38, 372.  75 


Power  charge 

Accrued  to  June  30,  1919 3, 020.  OO 

Collected  to  June  30,  1919 3,020. 00 


e: 

Estimated  acreage  damaged  by  seepage  to  June  30,  1919 6, 200 

Miles  of  drains  built  to  June  30,  1919 — 

Open 83.0 

Closed 8. 0 

91.9 

Estimated  acreage  protected  by  drains  to  June  30,  1919 23, 400 

Estimated  acreage  to  be  protected  by  authorized  s>*8tem 26, 600 

Cost  of  drainage  woiks  to  June  30,  1919 $425, 934.  69 

CON8TBUCTION  DUBING  FISCAL  YBAB. 

The  work  done  during  the  fiscal  year  consists  of  a  small  amount 
of  lateral  construction  and  the  installation  of  minor  structures. 


1  Deduct. 

>  Includes  supplemental  construction  accrued  as  operation  and  maintenaoe.  11,077.43. 

*  IneiiMtoa  supplemental -r-onstrMetion  paid  as  .operation  and  maintenance,  I.M6.53. 

<  Includes  supplemental  construction  to  be  paid  as  operadofiaad  ofttntenaneetuidaUeolM,  tiflOJO. 
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SEEPAGE  AND  DRAINAGE. 

Two  drag-line  machines  were  operated  from  July  1  to  November  1 ; 
from  the  latter  date  to  the  end  of  the  fiscal  year,  three  machines 
were  being  operated  except  for  a  period  of  about  two  months  during 
the  winter,  when  all  drainage  work  was  stopped  on  account  of  cola 
weather.  The  drainage  works  constructed  during  the  fiscal  year 
consist  of  12  miles  of  open  drains,  4.7  miles  of  which  were  enlarge- 
ments of  existing  drains.  The  above  work  required  the  excavation 
of  203,580  cubic  yards  of  material,  approximately  one-half  of  which 
remiired  blasting. 

The  construction  of  drainage  works,  on  the  first  unit,  was  author- 
ized by  pubhc  notice  of  September  15,  1915,  which  provided  for -an 
increase  in  the  construction  charges  of  $12.50  per  acre.  The  area 
of  the  first  unit,  exclusive  of  vested  water-right  lands,  is  about 
27,560  acres.  The  works  constructed  and  in  progress  wiU  be  approxi- 
mately equal  to  the  amoimt  provided  for  in  the  above  public  notice. 
The  work  in  progress  will  oe  completed  in  about  two  months. 
The  drains  constructed  and  in  progress  will  protect  an  area  of  about 
34,500  acres.  After  completion  of  the  drainage  works  authorized, 
there  will  remain  an  area  of  about  2,910  acres  which  will  have  no 
drainage  protection.  The  latter  area  is  fairly  well  scattered  over 
the  project,  and  parts  of  it  are  threatened  with  damage  from  seepage. 

A  contract  has  been  entered  into  with  the  owners  of  the  AnKeny 
tract  for  the  construction  of  drainage  works.  The  Ankeny  tract 
comprises  an  area  of  950  acres  of  vested  water-right  land  which  is 
included  in  the  first  unit.  The  service  has  agreed  to  construct 
drainage  works  to  the  extent  of  $20  per  acre.  Work  was  begun  on 
the  Ankeny  tract  on  Jmie  23. 

BOABD  MEETINGS. 


Date.   I  Subject. 


1019. 
Jan.   23 

Jan.   24 

Apr.  19 


Appraisal  of  Ankeny  Canal. 


Charges  to  land  irrigable  by  pumping  from  project 

canals. 
Sale  of  Ankeny  Canal,  disposition  of  credits  if  sale  is  |  Herbert  D.  Newell,  A.  H.  GulUckson. 

made. 


Personnel. 


D.  C.  Ileriny,  O.  W.  Offleld,  R.  E. 

Smith. 
D.  C.  Henny,  J.  B.  Bond,  Herbert  D 

Newell. 


OPERATION  AND  MAINTENANCE. 

During  the  latter  part  of  the  season  of  1918  several  breaks  occurred 
on  project  canals.  All  of  the  breaks  were  serious,  but  were  quickly 
repaired,  water  deliveries  being  interrupted  only  a  few  hours.  The 
run-oflf  from  the  streams  supplying  the  project  was  very  light  as  com- 
pared with  former  years,  but  was  sufficient  for  project  requirements. 

In  July,  1918,  strong  southeast  winds  occurred  several  times  during 
which  the  water  in  the  Upper  Klamath  Lake  was  blown  away  from 
the  headworks  of  the  main  canal.  The  head  in  the  main  canal  would 
be  cut  down  until  the  storm  subsided,  usually  about  12  hours.  When 
the  above  condition  prevailed  Link  River  and  the  Keno  Canal  were 
entirely  dry. 

The  maintenance  work  consisted  of  the  usual  cleaning  of  canals 
and  laterals.  Repairs  were  also  made  to  the  timber-lined  sections  of 
the  C  canal. 
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The  sprinff  of  1919  was  much  colder  than  usual,  late  frosts  occurring 
in  May  and  June,  causing  considerable  damage  to  farm  crops.  Water 
was  turned  into  the  main  canal  on  April  18  for  the  purpose  of  priming 
the  canals;  no  water  was  delivered  until  May.  During  May  and 
June  an  exceptionally  heavy  demand  for  water  prevaikd  and  all 
i^anals  were  being  operated  to  their  maximum  capacity. 

On  June  21,  1919,  the  main  truss  supporting  the  Olene  flume  across 
Lost  River  collapsed,  taking  with  it  96  feet  of  flume.  The  work  of 
replacing  the  flume  was  begun  immediately  and  water  deliveries 
were  resumed  on  July  8.  The  Olene  flume  supplies  second  unit  lands 
in  the  South  Poe  Valley  and  Nuss  Lake  districts,  the  total  irrigable 
area  being  about  4,200  acres,  of  which  approximately  60  per  cent  is 
in  cultivation.  With  the  exception  of  several  gardens  and  small 
portions  of  a  few  grain  fields,  no  damage  was  caused  to  crops  by 
reason  of  the  interruption  in  service. 

Historical  review,  Klamath  project. 


Item. 


Acreage  (or  which  service  was  prepared  to 

supply  water 

Acreage  irrigated 

MUes  of  canal  operated 

Water  diverted  (acre-feet) 

Water  delivered  to  land  (acre-feet) 

Per  acre  of  land  irrigated  (acre-feet) 


1914 

1915 

1916 

1917 

1918 

35,400. 
24,400 
178 

36,000 

27,254 

187 

40,000 

29,351 

216 

44,000 

33, €35 

216 

50,000 

33,268 

210 

56,750 

25,010 

1.05 

1 

68,830 

30,640 

1.125 

66,010 

29,970 

1.02 

65,368 

82,780 

0.975 

104,926 

52,090 

1.36 

1919 


50,000 


SETTLEMENT. 

On  June  30,  1919,  only  two  farm  units  remained  unentered-.  AH 
the  entrymen  have  improved  their  holdings  and  the  greater  portion 
of  the  entered  lands  are  in  crops. 

The  demand  for  good  farm  land  has  been  brisk  and  a  number  of 
holdings  have  changed  hands  at  prices  varying  from  $75  to  $110  per 
acre.  At  Klamath  Falls  and  Malin  flour  mills  nave  been  erected  and 
placed  in  operation.  In  general  the  farmers  are  prosperous,  as  good 
prices  have  been  received  for  all  farm  products. 

In  1917  construction  was  begun  on  a  railroad  from  Klamath  Falls 
to  Dairy,  about  20  miles  to  the  east.  This  line  was  projected  to  con- 
nect with  the  Oregon  Short  Line  in  the  eastern  part  of  the  State. 
The  road  is  nearing  completion  and  the  prospects  seem  bright  for  the 
early  extension  of  this  line. 

Good  progress  has  been  made  in  the  reclamation  of  Tule  Lake. 
Approximately  16,000  acres  have  been  uncovered,  of  which  5,900 
acres  have  been  placed  in  the  third  unit.  Pending  the  construction 
of  irrigation  works  for  the  Tule  Lake  lands  below  the  third  unit,  the 
lands  nave  been  leased  in  tracts  of  about  80  acres  for  periods  of  one 
year.  No  water  for  irrigation  has  been  available  for  the  above  tracts, 
except  for  a  few  which  are  located  close  to  project  laterals.  The 
prices  bid  for  the  above  tracts  have  ranged  from  50  cents  to  $6  per 
acre,  the  higher  prices  usually  being  for  the  lands  more  recently 
uncovered. 
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Settlement  data,  Klamath  project. 


Item. 


Total  number  of  forms  on  project 

Population 

Number  of  irrifliated  forms 

Operated  by  owners  or  managers 

Operated  by  tenants 

Population 

Number  of  towns 

Population 

Total  popufoticn  towns  and  on  forms . 

Number  of  public  schools 

Number  of  churdies 

Number  of  banVs 

Total  capital  stock 

Amount  of  deposits 

Number  of  depositors 


1914 

1915 

1916 

1917 

1918 

873 

391 

409 

527 

660 

1,375 

1,520 

1,560 

1,610 

1,800 

333 

352 

409 

627 

530 

250 

247 

287 

336 

340 

83 

105 

122 

191 

190 

1,300 

1,425 

1,485 

1,490 

1,510 

4 

4 

4 

4 

4 

4,600 

4,700 

5,000 

5,660 

6,000 

5,875 

6,220 

6,580 

7,260 

7,800 

18 

19 

20 

20 

20 

9 

9 

9 

9 

•   10 

3 

3 

3 

3 

4 

1175,000 

1175,000 

$175,000 

$175,000 

$225,000 

$1,000,000 

$1,118,500 

$1,219,846 

$1,390,000 

$2,883,000 

2,600 

3,565 

4,2Sl 

5,310 

6,264 

19191 


570 
2,000 
540 
360 
ISO 
1,600 

6,600 

8,500 

20 

10 

4 

$225,000 

$2,600,000 

6,600 


1  Estimated. 
CROPS. 

Alfalfa  continues  to  be  the  principal  crop  of  this  project;  the 
yield  per  acre  for  1918  was  somewhat  below  that  of  1917,  but  the 
prices  prevailing  in  1918  were  considerably  greater  than  of  1917. 

During  May  and  June,  1919,  there  were  several  periods  of  low 
temperature  which  caused  -considerable  damage.  Of  the  field  crops, 
alfalfa  suffered  most,  the  greater  damage  usually  occurring  on  fields 
which  had  not  been  recently  irrigated.  Most  of  the  farmers  clipped 
their  alfalfa  after  the  June  frosts.  Since  the  frosts,  the  weather  nas 
been  very  dry  and  warm  and  it  is  probable  that  the  alfalfa  crop  will 
be  up  to  normal. 

The  crop  report  of  the  Klamath  project  is  restricted  to  the  area 
covered  by  the  usual  crop  census  of  the  Reclamation  Service,  and 
does  not  include  the  Van  Brimmer  irrigation  district  and  several 
pumping  units  which  receive  their  water  supply  from  project  canals. 

Crop  report  Klamath  project^  Oregon-CaliforMay  year  of  1918. 


Crop. 


Alfelfo 

Barley 

Fruit 

Garden 

Hav 

OaU 

Pasture 

Potatoes 

Rve 

Wheat 

Sugar  beets 

Total  cropped  acreage. . 


Irrigated,  no  crop 

Totaliniip&te  1  acreage. 


Ares 

(acres). 


11,464 

3,191 

35 

165 

3,519 

3,53S 

8,130 

179 

440 

3,400 

7 


33,127 


1,141 


33,368 


Unit  of 
yleid. 


Yields. 


Ton.... 
Buihel. 


Ton.... 
Bushel. 
Acre... 
Bushal. 
...do. . . 
..do... 
Ton.... 


Total. 


Average 
per  acre. 


31,605  I 
44,413  I 


2.76 
13.90 


Per  unit 
of  yield. 


2,601 
46,716 


1.03 
18.40 


19,318 

3.349 

38,317 

55 


108.00 
7.5 
11.1 
7.3 


Total  and  avera'^e. 


Areis. 


$30.00 

1.15 


30.00 
.  96 


5. 
1. 
1. 
1. 
6. 


00 
10 
62 
95 
00 


Values. 


Total. 


i; 


$632,100 

51,075 

25 

6,691 

52,020 

44,S47 

40,650 

21,250 

5,425 

74,718 

330 


Per  acre. 


$55.20 
16.00 
.72 
40.50 
20.70 
17.70 
5.00 

118.70 
12.10 
21.00 
44.00 


93).  131 


28.93 


Total  irri^Ued  area  farms  reported . 
Totil  cropped  are i  firms  reporte i . . 


Acres. 


33,268 
32, 127 


Farms. 


Percent 
of 
I  project. 


404 
4m 
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FINANCIAL  STATBXXNT. 

Project  balance  sKeet,  KkmuUh  project^  June  SO,  1919. 

Gash $50.00 

Inventory  of  stock  on  hand 28, 166. 33 

UnlellvOTed  orders 388.73 

Currents  accounts: 

Unicerued  water  right t42,7I4.55 

Ckxnstraction  charge .' 1,353,079.76 

Accounts  receivable 1,395,794.31 

Gross  eonstniotion  oo8t S3, 072, 101. 52 

Less  cost  a'(]jastment^.and,reven«Meaming8 60,760.33 

Net  eonstrtction  cost 3,081,341.19 

Oparatua  ani  m^lnten-mceoost 334,855.30 

lion  revenue  earning 8,13).06 

206,716.24 

AocouBts  payable 10,190.61 

Contin'*entobUoatiQn8...., 43S.72 

ColceetioBS  and  eontiaets  of  speeiflc  amounts  for  repayments  to  reclamation  fund 2, 036, 426. 73 

Capital  investment: 

Disborsement .  transfer,  and  joint  coostraction  vouchers  ra'^ ved, |3, 4<(1 ,  407. 47 

CoilectioB,  transfer,  relimd,  and  Joint  construction  vouchers  issued 756, 006. 73 

Net  inveatmant ..J...^.. 2,706,400.74 

Feature  costs  of  Klamath  project  to  Jtme  SO,  t919. 


Principal  feature. 


Examiaatlon  and  surveys:  Project  as  a  whole. 

Storage  voskav 

Qear  Lake  Dam  and  dikes 

Horsefly  Reservoir  site 


Canal  system: 

Main  canal 

East  Branch  canal 

South  Branch  canal 

Adams  d^  Oarr  caoiUa ,. 

Lost  River  diversion  chann^ 

Griffith  Canal  enlargement 

Ankenv  Canal 

Lan^ell  Valley  canals .,. . , 

J  canal 

J  caiuil  headworks 

South  Branch  cut-off 

Supplemental  construction,  first  unit. 


Lateral  system: 

FifBtunit 

Second  unit 

Third  unit 

Supplementa]  eoostmcticm,  first  umit . 


Drainage  system: 

First  unit 

Second  unit 

Lan^ll  Valley 

Lower  Klamath  I^ke 

Pumping  units 

TuleXake 

Supplemental  construction,  first  unit. 


Power  system: 

Keno  canal 

South  Branch  power  plant . 

McComii7k  tract , 

Leayitt  tract 


•V. 


Plsealvear 

IfllL 


175.00 


in,i2i 

Z,634,0e 
1320:54 


2,424.60 


113,013.74 
44,488.01 


57,501.76 


Total  to  June 
30, 1910. 


1137,303.92 


332,279.88 
070.49 


3aS,9S0.37 


606,968.88 

48,670.33 

lf9.405.09 

183,3<^.57 

336,312.09 

88,770.17 

57,000.00 

9,834.23 

812.62 

23a  06 

265.83 

1,800.11 


1,583,608.58 


160,880.54 
114,496.51 
44,020.30 
20;S54.07 


330,360.44 


112,262.89 

487.74 

428.16 

9,147.28 

3,0JS0.02 

18,018.74 

28?, 974. 86 


486,034.60 


111,320.08 

740.10 

11,424.68 

3,4)5.88 


136^909. 12 


<  BMoet. 

s  Transfer  of  cost  incurred  during  fiscal  3rear  1918  from  supplemental  to  original  construction. 
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Featiwt  costs  of  Klamath  project  to  June  $0, 1919 — Continued. 


Principal  feature. 


Fiscal  year 
1910. 


Farm  units: 

Se^onluiitt 

Third  unit 

Marginal  lands,  below  third  unit. 


$287.54 


287.54 


Total  to  Juil» 
30, 1010. 


$2,900.15 

1,040.]» 

622.41 


4,871. 7& 


Perminent  improvements:  Headquarters 

Telephone  system:  Project  as  a  whole 

Operation  ani  miintenm^e  durinT  construction  (water-rental  basis) , 

Operation  and  maintenin^e  charges  transferred  to  and  compounded  with 
construction  charges 


1  33,045.58 
2,160.45 


Total  cost  of  oanstruction  features. 


Balance  in  plant  accounts 

Balance  in  unadjusted  clearing  accounts. 


Gross  construction  cost  to  June  80, 1010. 

Less  revenues  eimed  during  construction: 

Rentals  of  building 

Rentals  of  graein^  and  toming  lands 

Rentals  of  irrigation  water 

Contractors  f  rd  ght  refunds 

Other  revenues,  unclassified 

Profit  on  hospital  operations 


105,643.26 


s  106.44 


Net  cost  of  oanstruction  of  project  to  June  30, 1010. 


586.64 

«  .66 

280.40 


759.94 


20,043.72 
26,185.87 
66,866. 8» 

3, 712.  OS 


3,057,731.87 


31,794.15 
2,576.00 


3,002,101.52 


144.60 

17,342.0$ 

31,821.45 

0,142.35 

002.05 

1,407.05 


60,760.33 


104,883.32 


3,031,341.10 


1  Includes  $32,523.10  transfer  of  operations  and  maintenance  costs  for  years  1007  and  1008  to  operation  and 
miintenince  during  construction, 
s  Deduct. 

Statement  of  cost  by  calendar  yearSj  Klamath  project. 


Year  ending  Dec.  31— 


1904 

1005 

1006 

1007 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

Jan.  1  to  Juno  30, 1919 

Subtotal 

Balance  in  plant  accounts . . . 
Unadjuslea  c:earlng  accounts 

Total  to  June  30. 1919.. 


Construction. 


$11,498.31 

65,987.53 
531,011.27 
675,762.74 
274,708.96 
248, 820. 94 

96,939.10 
261,951.81 

85,609.17 
143, 894. 77 
187,552.99 
132, 673. 79 
133,951.49 
100,415.35 
101,683.55 

35, 402. 72 


Operation  and  maintenance. 


During  con- 
struction. 


Under  pub- 
lic notice. 


,«$21,8rt3.40 

7,338.52 

1,145.26 

2,554.54 

»  32, 965. 16 


2,991,864.49 

31,794.15 

2,576.00 


65,866.88 


I  $32, 520. 19 

21,735.08 

20, 000. 49 

20,981.02 

21,318.18 

30,479.31 

31.898.26 

•33,790.54 

M3,635.90 

48,447.03 

28.524.97  I 

•1,475.67 


Total. 


Total  cost. 


304.855.30 


$32,520.19 
21,735.08 
20,000.49 
20,981.02 
21,318.18 
30, 479. 31 
31,898.26 
58, 653. 94 
20, 974. 42 
49,592.29 
31,079.51 
31,489.49 


370,722.18 


$11,498.31 
65,987.53 
531,011.27 
675,762.74 
307,229.15 
268,556.02 
116,939.50 
282,932.8s 
106,927.35 
174,374.08 
119,451.25 
191,327.7s 
160,925.91 
150,007.64 
132,763.06 
66,892.21 


3,026,234.64  I    65,866.88 


304,855.30 


370,722.18 


3,362,586.67 

31,794.15 

2,576.00 

3,396,956.82- 


1  Actual  cost  for  year  $20,089.92  account  of  including  $12,430.27  cost  for  1907.    Total  transferred  to  "Opera- 
tion and  maintenance  during  construction." 
'Actual  cost  for  year  $12,251.77  account  of  including  $9,611.63  cost  for  1914. 

*  Actual  cost  for  year  $26,584.14  account  of  adjustment  of  $10,206.14  in  1916. 

*  Actual  cost  for  year  $23,842.30.    See  note  imder  5. 

»  Actual  cost  for  period  $444.97  account  of  including  $12,430.27  cost  for  1007,  also  $20,069.02  cost  for  1908. 

*  Deduct  credit  caused  by  transfer  of  cost  incurred  in  previous  years  to  "Operation  and  maintenance 
during  construction." 
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Statement  of  cost  hyfiecal  years ^  Klamath  project. 


Year  ending  June  30- 


1905 

1906 

1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 

Subtotal 

Balance  in  plant  accounts 

Unadjusted  clearing  accounts 

Tbtal 


ConstruGtion. 


134,559.30 
172,254.23 
827,080.70 
302,201.46 
319,322.32 
195,619.44 
119,572.90 
221,140.67 
132,068.25 
107,320.76 
154,789.10 
106,912.43 
108,457.37 
118,917.88 
71,097.68 


2,991,864.49 

31,794.15 

2,576.00 


3,026,231.64 


OiMratlon  and  maintenance. 


During  con-,  Underjpub- 
stniction.     Ue  notace. 


$12,906.08 

11,927.27 

5,513.83 

1,574.12 

33,945.58 


65,866.88 


65,866.88 


U8,767.01 
23,560.28 
21,999.76 
23, 107. 90 
15,744.61 
24,024.51 
34,010.03 
39,312.81 
18,275.44 
29,579.92 
36,643.74 
19,829.29 


304,856.30 


304,855.30 


Total. 


$18,767.01 
23,560.28 
21,999.76 
23,107.90 
15,744.61 
24,024.51 
31,010.03 
52,218.89 
80,202.71 
35,093.75 
38,217.86 
53,774.87 


370,722.18 


370,722.18 


Total  cost. 


$34,550.30 
172, 254. 23 
827, 03a  70 
320,968.47 
342,882.00 
217,619.20 
142, 68a  80 
236,885.28 
156,092.76 
141,330.79 
207,007.00 
137, 115. 14 
143,551.12 
157,135.74 
125,47Z55 


3,362.566.67 

31,794.15 

2,576.00 


3,396,066.83 


NOTB.— See  explanatoxy  notes  on  table  of  costs  by  calendar  year. 

EetiTnaUd  cost  of  contemplated  worh,  Klamath  project,  during  fiscal  year  1920, 


Features. 


Examination  and  surveys. . . . 
Canal  system: 

Concrete  linine 

Construction  C-G  cut-off. 

Lateral  system 

Drainage  system: 

Ankeny  lands 

First  unit 


Operation  and  maintenance,  water  rentals . 
Operation  and  mainf  raance,  public  notice. 
Reimbursable  accounts 


Total. 


Prbidpal 
feature. 


$4,000 


115,000 
.  5,000 


32,000 
2,000 

54,000 
2,000 

214,000 
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OperatiTig  costs  and  revenues,  Klamath  project,  to  Dee.  SI,  1918. 


Calendar  year  1918. 

To  end  of  calendar  year  1918. 

Feature. 

Opera- 
tlan. 

Mainte- 
nance. 

Total. 

Opera- 
tion. 

Mainte- 
nance. 

Total. 

COfTTS. 

Canal  sistem:  First,  second,  and 
•Wrduntts...... .,,.,., 

Lace^al  system:  First,  second,  and 
third  units 

811,579.51 
8,564.11 

$10,721.53 

14,766.75 

485.39 

122,301.04 

23, 33a  86 

485.30 

$49,078.86 
50,542.50 

$61,728.41 

i34,3l8.90 

1,421.25 
10,792.63 

$110,807.27 

184,  Mi:  40 

Drainage  system:  First  unit,  open 
drains 

1,421.25 

Flood  Drotection:  First  unit 

10,792.63 

TolaL 

20,143.62 

25,973.67 

46,117.89 
1281.63 

99,621.36 

208,261.19 

307,882.56 
11,551.58 

Less  accrued  and  unpaid  operation 
and  maintenance  charges  trans- 
ferred to  and  added  to  construc- 
tion charges 

Total..*. 

45,885.66 

57,917.87 
M42.21 

30t,8Sa97 

*  265,902. 17 
151.21 

REVENUES. 

Operation  and  maintenance  charges 
accrued  on  contracts  with  water- 
riffht  appHcant^r  -  r  ^ 

Operation  and  maintenance  charges 
paid  in  advance  by  water-right 
applicants 

paid  and  forfeited  by  water-riglbit 
applicants r .,.,.. . 

•* 

3.75 

Penalties  on  operation  and  mainte- 
nance charges  accrued  on  contracts 
with  water-right  applicants 

374.67 

623.10 
1,127.60 

944.48 

Rental  of  land  and  buildings  during 

OP^rAtinfr  pAnnd 

1,315.10 

5,476.59 
88.71 

Other  revenues,  unclassified,  earned 
during  operating  period 

Less  discount  allowed  on  operation 
and  maintenance  charges  accrued 
on  contracts  with  water-right  ap- 
nllcants 

>  913. 03 

S3, 006. 05 

' 

••••••••••• 

Total 

do,  mil.  OO 

13,152.22 

270,823.96 

Difference: 

Gain  for  calendar  year  1918. 

Deceit  to  end  of  calendar 

ymir 

•«•••••      •      • 

85,507.01 

•'^"^ 

1 

1  Deduct. 

>  Credit  of  $11.52  account  of  1918  accruals  taken  into  accounts  in  February,  1919. 

*  Deduct. 

Note.— Included  in  the  deficit  to  end  of  calendar  year  1918  is  an  item  of  $32,520.19,  representing  operation 
and  maintenance  charges  for  the  years  1907  and  1903,  which  will  be  transferred  to  operation  and  mainte- 
nance during  construction  in  1919.  It  also  includes  an  item  of  $2,160.45,  representing  operation  and  main- 
tenance accruals  transferred  to  and  added  to  construction  charges  in  1919,  thus  making  net  deficit  to 
Dec.  31, 1018,  only  $826.37. 


SOUTH  DAKOTA,  BELLE  FOUBCHE  PBOJECT. 

B.  E.  Hayden,  project  manager,  Newell,  S.  Dak. 

LOCATION. 

Counties:  Butte  and  Meade. 

Townships:  6  to  10  N.,  Rs.  3  to  8  E.,  Black  Hills  meridian. 

Railroads:  Chicago  &  North  Western;  Chicago,  Burlington  &  Quincy;  Chicago, 
Milwaukee  &  St.  Paul. 

Railroad  stations  and  estimated  population  June  30,  1919:  Belle  Fourche,  1,450; 
Newell,  400;  Nisland,  200;  Fruitdale,  75;  Vale,  75. 

WATBB  SUPPLY. 

Source  of  water  supply:  Belle  Fourche  River. 
Area  of  drainage  basin:  4,265  sqiTare  miles. 

Annual  run-on  in  acre-feet:  Belle  Fourche  River  at  diversion  dam  (4,265  square 
miles),  1903  to  1918— maximum,  554,600;  minimum,  119,800;  mean,  308,180. 

AGBICUIiTTJBAIi  AND  CLIMATIC  CONDITIONS. 

Area  for  which  the  service  is  prepared  to  supply  water,  season  of  1919:  82,592  acres. 

Area  imdejr  'vi'uter-right  applications,  season  ol  1919:  71,694  acres. 

Length  of  irrigation  season:  May  1  to  October  1 — 152  days. 

Average  elevation  of  irrigable  area:  2,800  feet  above  sea'level. 

Rainfall  on  irrigable  area:  10  years,  average,  14.73  inches;  1918, 17.56  inches. 

Range  of  temperature  on  irrigable  area:— 38°  to  103®  F. 

Character  of  soil  of  irrigable  area:  North  side  of  Belle  Fourche  River  principallv 
heavy  clay  soil,  with  scattered  areas  of  sandy  clay  loam;  south  side,  sandy  loam.  All 
of  the  soils  are  neavy  enough  not  to  be  distiirbed  by  winds. 

Principal  products:  Grain,  com,  alfalfa^  potatoes,  garden  truck,  and  sugar  beets. 

Principal  markets:  Omaha,  Nebr.;  Chicago,  111.;  and  mining  towns  in  the  Black 
Hills. 

LANDS  OPENED  FOB  IBBIGATION. 

Dates  of  public  notices,  regulations,  and  orders  relating  thereto:  June  21,  1907; 
May  29,  1908;  January  18,  1909;  February  19,  November  26,  1910:  January  24,  March 
9,  May  4,  December  30, 1911;  February  3,  May  2, 1912;  February  26,  June  23,  July  21, 
1913;  January  19,  February  26,  May  29,  August  14,  September  24,  1914;  April  10, 
May  18,  1915;  March  10,  March  16.  JTuly  6,  1916;  January  9,  February  10,  October  4, 
1917;  April  10,  1918;  March  8,  April  28,  1919. 

Location:  Tps.  7  to  10  N.,  Rs.  2  to  7  E. 

Limit  of  area  of  farm  units:  Public,  80  acres;  private,  160  acres. 

Dutv  of  water:  1.5  acre-feet  per  acre  per  annum  at  the  farm. 

Building  charge  per  acre  of  irrigable  land:  |30,  $35,  $40,  and  $45. 

Annual  operation  and  maintenance  charge:  For  1918,  $1  per  acre-foot  for  water 
used  in  July  and  August,  and  50  cents  per  acre-foot  for  all  otner  water  used,  with  a 
minimum  rate  of  $1.25  per  acre.  For  1919,  same  plan  except  that  rates  are  raised  to 
$1.20,  60  cents,  and  $1.50,  respectively. 

CHRONOLOGICAL  STJHMABY. 

Reconnoissance  and  preliminarv  surveys  b^n  in  1903. 

Construction  recommended  by  board  of  engineers  April  29,  1904. 

Construction  autho^zed  by  Secretary  May  10,  1904. 

Diversion  dam  and  inlet  canal  completed  September,  1907. 

Belle  Fourche  Dam  completed  June,  1911. 

First  irrigation,  season  of  1908. 

Entire  project  84  per  cent  completed  June  30,  1919. 
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IBBIOATION  PLAN. 

The  irri^tion  plan  of  the  Belle  Fourche  project  provides  for  the  divereion  of  water 
from  the  Belle  Fourche  River  by  means  of  a  dam  about  1 J  miles  below  Belle  Fourche, 
S.  Dak.,  and  an  inlet  or  supply  canal  about  6}  miles  in  length  into  a  8tora£:e  reservoir 
controlled  by  the  Belle  Fourche  Dam  on  Owl  Creek,  a  tributary  of  the  Belle  Fourche 
River;  the  distribution  of  water  from  the  inlet  canal  to  a  small  area  of  land  and  the 
distribution  of  water  from  the  reservoir  through  two  canal  systems  to  lands  on  both 
aides  of  the  Belle  Fourche  River. 

The  United  States  claims  all  waste,  seepage,  unappropriated  spring,  and  percolating 
waters  arising  within  the  project,  and  proposes  to  use  such  water  in  connection 
therewith. 

The  features  of  the  above  irrigation  plan  completed  are  the  diversion  dam,  head- 
works,  inlet  canal.  Belle  Fourche  storage  dam,  south  canal  and  laterals,  north  canal 
and  all  tributary  laterals  and  structures.  The  features  not  yet  constructed  are 
Willow  Creek  and  Nine  Mile  laterals  and  their  tributaries,  covering  approximately 
15,000  acres  of  land. 

SUIOCABY  OF  GENSBAL  DATA  FOB  BELLS  FOUBCHE  PBOJECT  TO 

END  OF  FISCAL  YEAB  1010. 

Areas: 

Irrigable  acreage  when  project  is  complete 97, 889 

Public  land  entered  to  June  30,  1919 36,992 

Public  land  open  to  entrv  on  June  30, 1 919 882 

Public  land  T^ithdrawn  on  June  30, 1919 15, 300 

State  land  unsold  June  30. 1919 315 

Private  land  June  30, 1919 44,400 

Acreage  service  could  ha\ e  supplied  in  season  of  1918 82, 592 

Estimated  acreage  servdce  can  supply  in  season  1 919 82, 592 

Estimated  acreage  service  can  supply  in  season  1920 82, 592 

Acreage  irrigated,  season  of  1918 1 52, 445 

Acreage  cropped  under  irrigation,  season  of  1918 52, 445 

Acreage  dry  farmed,  season  of  1918 800 

Crops: 

Value  of  irrigated  crops,  season  of  1918 $1,276,115.00 

Value  of  irrigated  crops  per  acre  cropped 24. 36 

Value  of  dry-farmed  crops,  season  of  1918 8, 000. 00 

Value  of  dry-farmed  crops  per  acre  cropped 10. 00 

Finances: 

Net  construction  cost  to  June  30,  1919 $3, 463, 266. 97 

Per  cent  completed  on  June  30, 1919 84 

Appropriated  for  fiscal  year  1920 1141,000 

Estimated  per  cent  complete  by  June  30,  1920 84 

Proposed  appropriation  tor  fiscal  year  1921 $120, 000 

Estimated  per  cent  complete  by  June  30, 1921 '. 85.3 

Announced  construction  charges  per  acre $30,  $35,  $40,  and  $45 

Appropriation,  fiscal  ye&r  1919 $262, 000. 00 

M iscellaneous  collections  and  transfers 7, 770. 31 

Increased  compensation 4, 568. 51 

$274, 338. 82 

Expenditures  chargeable  to  1919  appropriation: 

DisbursementB $75, 450. 81 

Transfers 276.18 

Current  liabilities 10,430.54 

Contingent  liabilities 60. 00 

86, 217. 53 

Unencumbered  balance  on  July  1,  1919 188,121.29 
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Repayments: 

Value  of  construction  water-right  contracts |2, 394, 007. 00 


Construction  charge 

Accrued  to  June  30,  1919 331, 076. 91 

Collected  to  June  30,  1919 813,257.38 

Uncollected  on  June  30, 1919 17,819.53 

Operation  and  maintenance  chaiges  (public  notice) — 

Accrued  to  June30, 1919 374,855.24 

Collected  to  June  30,  1919 325,842.90 

Uncollected  on  June  30,  1919 49,012.34 


Water-rental  charge 

Accrued  to  June  30,  1919 3,088.44 

Collected  to  June  30,  1919 2,938.44 

Uncollected  on  June  30, 1919 150.00 

Drainage: 

Estimated  acreage  damaged  by  seepage  to  June  30,  1919 2, 800 

Cost  of  drainage  works  to  June  30,  1919  (investigations) |3, 344. 27 

CONSTBUCTION  DXTBING  THE  FISCAL  YEAR. 

The  project  was  not  extended  during  the  fiscal  year  except  that 
about  1  mile  of  small  lateral  was  built  to  include  147  acres  of  high 
land  along  the  north  canal.  This  work  was  not  completed  on 
June  30. 

Two  small  four-room  cottages  were  built  in  Newell  for  housing 
Government  employees.     The  cost  was  $5^235. 

Adjudication  surveys  covering  the  Redwater  canal  system  were 
made  during  the  year  and  investigations  made  and  data  secured  to 
determine  tnQ  feasibility  of  the  proposed  Chicken  Creek  Reservoir. 

SEEPAGE  AND  DBAINAGE. 

It  is  estimated  that  the  seeped  area  of  the  project  increased  about 
150  acres  during  tJie  year.  Tliere  seems  to  be  no  disposition  on  the 
part  of  the  water  users  to  take  steps  to  correct  this  condition. 

A  contract  was  let  under  supplemental  construction  on  March  29, 
1919,  for  the  construction  of  approximately  5,000  feet  of  surface 
drain  to  take  care  of  waste  and  storm  waters  in  the  Deer  Creek 
district  about  4  miles  northeast  of  Newell.  The  work  had  not  been 
commenced  at  the  close  of  the  fiscal  year. 

OPERATION  AND  MAINTENANCE. 

The  water  supply  for  the  season  of  1918  was  adequate  for  all 
lands  under  the  project.  The  total  flow  of  the  Belle  Fourche  River 
for  the  year  was  252,804  acre-feet.  Storage  at  the  end  of  the 
season  amounted  to  128,750  acre-feet. 

The  number  of  farms  furnished  with  water  was  906,  comprising 
an  irrigable  area  of  70,651  acres,  of  which  52,445  acres  were  irri- 
gated; 51,731  acre-feet  of  water  were  delivered  to  farms,  the  duty 
of  water  being  0.99  acre-foot  per  acre. 

Service  on  wie  south  canal  was  interrupted  from  June  28  to  July  8, 
1918,  and  again  on  September  16,  at  which  time  the  canal  was  closed 
down  for  the  season.    The  trouble  was  caused  by  the  slipping  away 
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of  the  earth  embankment  supporting  the  lined  section  of  the  canal. 
The  damage  to  crops  resulting  from  these  interruptions  was  light, 
due  to  the  more  than  usual  amount  of  precipitation  at  that  time  of 
year. 

Following  an  extremely  dry  winter  and  spring  the  irrigation 
season  of  1919  commenced  on  May  15  and  from  that  date  until 
June  30  the  canals  were  running  at  near  capacity  for  the  greater 
part  of  the  time.  Many  crops  were  irrigated  up  and  an  abundance 
of  water  is  being  required.  The  season  was  started  with  the  reser- 
voir full  and  an  ample  supply  is  assured  for  all  lanfis  furnished  from 
the  reservoir.  By  June  5  the  flow  in  the  Belle  Fourche  River  avail- 
able for  the  Johnson  lateral  and  inlet  canal  had  dropped  to  18  sec- 
ond-feet, and  from  that  date  to  June  30  there  was  little  more  than 
sufficient  water  for  the  irrigation  of  gardens.  Crops  in  this  section 
were  materially  damaged. 

besides  the  usual  routine  of  maintenance  work,  extensive  repairs 
were  made  on  the  south  canal  at  the  concrete-lined  section,  and  two 
wooden  chutes  totaling  800  feet  in  length  on  the  Richards  lateral 
were  replaced  by  concrete  structures.  On  the  north  canal  a  con- 
crete check  was  ii^talled  below  the  Kapelski  lateral. 

Hlstoricjl  revieiVf  Belle  Fo  urche  project. 


Item. 


Aoreitge  for  which  service  was  prepared  to 

supply  water 

Acreage  irritated 

Miles  of  canal  operated 

Water  diverted  (acre-feet) 

Water  delivered  to  farms  (acre-feet) 

Per  acre  of  land  irrigated  (acre-feet) 


1914 

1915 

1916 

78,591 
48,468 
529 
58,395 
39,133 
0.81 

1917 

1918 

68,852 

37,454 

498 

145,284 

54,232 

1.45 

78,591 

44,067 

528 

135,804 

16,484 

0.37 

83,335 

51,000 

612 

171,749 

61,134 

1.21 

82,692 

52,445 

612 

190,844 

51,731 

0.99 

1919  > 


82,592 

60,000 

613 


1  To  June  30, 1919,  estimated. 
SETTLEKBNT  AND  DEVELOPKBNT. 

No  new  imits  were  opened  to  settlement  during  the  year.  The 
development  of  imits  already  opened  was  satisfactory  and  the  results 
gratifymg.  Twenty-one  new  filings  were  made  and  there  remain 
orJy  ten  imentered  farm  units  on  the  project. 

The  conmtiissioner  of  State  school  and  public  lands  held  an  auction 
sale  of  school  lands  within  the  project  on  April  2,  1919,  at  which 
2,124  acres  of  irrigable  land  were  sold.  The  highest  price  paid  was 
$69  per  acre,  and  the  price  paid  in  general  was  about  300  per  cent 
higher  than  at  the  sale  one  year  previous.  Nearly  all  of  these  lands 
are  now  being  farmed.  There  is  now  practically  no  unsold  school 
land  within  the  project. 

A  large  area  oi  native  sod  was  broken  and  planted  to  crop  during 
the  year  and  old  acreages  continue  to  be  farmed.  There  have  been 
quite  a  few  sales  of  reed  estate,  and,  generally  speaking,  farm  values 
have  increased  from  50  to  100  per  cent. 
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Alfalfa  and  wheat  are  the  two  principal  crops  on  the  project, 
although  barley,  com,  potatoes,  and  sugar  beets  are  crops  of  con- 
siderable importance,  la  1918  there  were  20,467  acres  of  alfalfa 
and  9,563  acres  of  wheat  on  the  project.  The  average  values  per 
acre  for  these  crops  were  $24.72  and  129.83,  respectively. 

The  total  area  cropped  in  1919  is  about  60,000  acres.  Of  this  area 
there  are  approximately  25,000  acres  in  alfalfa  and  12,000  acres  in 
wheat. 

Crop  report,  BelU  Fowdte  project.  South  Dakota,  yrar  of  1918. 
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PUBLIC  NOTICES  AND  OBDBBS. 
PUBLIC   NOTICE,  MARCH  8,  1919. 

1.  Annual  operation  and  maintenance  charges. — In  pursuance  of 
section  4  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388),  and 
of  acts  amendatory  thereof  or  supplementary  thereto,  particularly 
the  reclamation  extension  act  of  August  13,  1914  (38  otat.,  686), 
announcement  is  made  as  follows:  The  minimum  annual  operation 
and  maintenance  charge  for  the  irrigation  season  of  1919,  and  there- 
after until  further  notice,  against  all  lands  of  the  Belle  Fourche 
project,  South  Dakota,  under  public  notice,  shall  be  $1.50  per 
irrigable  acre  whether  water  is  used  thereon  or  not.  During  the 
months  of  July  and  August  water  will  be  furnished  for  $1.20  per 
acre-foot,  and  during  the  balance  of  the  irrigation  season  for  60 
cents  per  acre-foot.  Payments  under  the  minimum  charge  will  be 
credited  on  the  account  for  water  received  under  the  above  acre- 
foot  rates.  All  operation  and  maintenance  charges  under  the 
project  will  be  payable  on  March  1  of  each  year  for  the  preceding 
irrigation  season,  but  where  water-right  application  is  made  after 
June  15  for  public  land  and  after  August  1  for  private  and  State 
lands,  no  operation  and  maintenance  charge  will  be  made  for  water 
delivered  during  the  remainder  of  the  irrigation  season  in  which  the 
water-rig'it  application  is  made. 

2.  Bepairs  on  Belle  Fonrclie  Beservoir. — ^The  operation  and  main- 
tenance charges  to  cover  repairs  on  Belle  Fourche  Reservoir  an- 
nounced in  paragraph  2  of  public  notice  dated  October  4,  1917,  are 
additional  to  the  operation  and  maintenance  charges  announced  in 
paragraph  1  of  this  notice. 

S.  G.  Hopkins, 
AssistaTU  Secretary  of  the  Interior. 

PUBLIC   NOTICE,   APRIL  28,  1919. 

1.  Statns  of  State  scliool  lands. — Prior  to  the  enactxnent  of  the 
reclamation  extension  act  of  August  13^  1914  (38  Stat^  686),  school 
lands  of  the  State  of  South  Dakota,  lymg  within  the  Belle  Fourche 

E reject,  were  subjected  by  State  legislation  (sec.  69,  chap.  180, 
»aws  of  South  Dakota,  1907)  to  the  terms  and  conditions  of  the 
reclamation  law,  within  the  meaning  of  section  2  of  said  extension 
act.  Until  such  lands  are  sold  by  the  State,  they  have  the  status 
neither  of  private  nor  entered  lands,  but  are  rather  in  the  same 
category  as  unentered  public  lands  of  the  United  States,  and  are 
not  subject  to  the  penalties  provided  by  section  9  of  said  extension 
act. 

2.  Constrnction  charges. — State  school  lands  under  public  notice, 
lying  witliin  the  first,  second,  third  and  fourth  units  of  the  Belle 
Fourclie  project,  are  subject  to  a  construction  charge  of  $40  per 
irrigable  acre,  and  such  lands  under  public  notice  lying  within  the 
fifth  unit  of  said  project  are  subject  to  a  construction  charge  of  $45 
per  irrigable  acre,     in  each  case  said  construction  charge  shall  be 

Said  by  the  water-right  apj^licant  in  10  eaual  annual  instalments, 
le  first  of  wLich  shaU  be  paid  at  the  time  of  filing  water-right  appli- 
cation, and  subsequent  instalments  shall  be  due  and  payable  Decern- 
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ber  1  of  each  year  thereafter:  Provided,  harffever,  that  if  water- 
right  application  subject  to  the  provisions  of  said  reclamation 
extension  act,  or  an  acceptance  of  the  provisions  of  said  act,  be 
filed  within  six  months  from  the  date  of  tnis  notice  for  lands  hereto- 
fore sold  by  the  State,  or  within  six  months  from  the  date  of  sale 
for  lands  hereafter  sold  by  the  State,  said  construction  chaise  shall 
be  payable  in  20  .instalments,  the  first  of  which  shall  be  due  and 
payable  on  December  1  following  the  date  of  water-right  application, 
and  subsequent  instalments  on  December  1  of  each  year  there- 
after; in  which  event  the  first  four  instalments  shaU  each  be  2  per 
cent,  the  next  two  instalments  each  4  per  cent,  and  the  next  14 
each  6  per  cent  of  the  total  construction  charge.  The  whole  or  any 
part  of  the  construction  charge  may  be  paid  within  any  shorter 
period  if  so  desired. 

3.  Increased  construction  charges. — In  all  cases  where  water-ri^ht 
application  for  the  above-Kiescribed  lands  shall  not  be  made  witnin 
one  vear  from  the  date  of  this  notice,  for  lands  heretofore  sold  by 
the  State  or  within  one  year  after  the  date  of  sale  by  the  State  for 
lands  hereafter  sold  by  the  State,  the  construction  charge  for  such 
land  shaU  be  increased  5  per  cent  each  year  until  such  application 
is  made. 

4.  Amendment. — ^Any  public  notice  or  order  heretofore  issued  for 
the  Belle  Fourche  project  which  may  be  in  any  manner  inconsistent 
with  this  public  notice,  is  amended  to  conform  herewith. 

John  W.  Halix)well, 

Assistant  to  the  Secretary  of  the  IrUerior. 

FINANCIAL  STATEMENT. 

Condensed  balance  sheet j  Belle  Fourdie  project ^  June  SO,  1919, 

Cash 12,967.74 

Inventory  of  materials  and  supplies  on  hand 23, 373. 74 

Accounts  reoeivaMe: 

Current  aooounts $fi7, 001. 87 

Construction  water-right  charges  unaccrued 2, 063, 709. 48 

2,120,711.35 

<  "onstructlon  work  contracted (W.  00 

Gross  constmction  cost 3,479,801.66 

Less  construction  revenue  earnings $13, 799. 40 

Less  cost  aljustments 2, 735. 29 

16,534.69 

Net  constmction  cost 3, 463,266u  97 

Gross  oieration  and  malntananoe  cost 553, 267. 20 

Less  operation  and  maintenance  revenue  earnings 4, 569. 11 

Less  cost  adjustments *  215. 92 

4,353.19 

548,914.01 


Aooounts  pa\iible 16, 900. 40 

Contingent  oMie^tions 3,ni9.40 

Collections  and  contracts  of  specific  amounts  for  repa>'aroents  to  reclamation  fond 3, 773. 444. 29 

Net  re  enues  from  sale  of  town-site  lots 61, 878. 46 

Capital  in  -estment: 

Dis  )urseraont,  transfer,  and  Joint  construction-^  onchers  received 4, 104, 082. 40 

Collection,  transfer,  refund,  and  Joint  construction-\  ouchers  issued 800, 03 1 .  64 

Net  Investment 3,304.060.76 

I  Contra  entry. 
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FtaXxate  cost  o/Bdle  Fourche  project. 


Principal  features. 


Examination  and  survev. 


Storaee  works: 

Di v'erslon  Dam  in  Belle  Fourche  River 

Feed  canal 

Belle  Fo'irche  Dam 

SuDDlemental  construction  on  Belle  Fourche  Dam 
Johnson  Utenil  storage  investigations 


Total. 


Canal  system: 
North  canal. 
South  canal. 


Total. 


Lateral  svstem: 

Lateral  division  A 

Lateral  division  B 

Lateral  division  C 

Lateral  division  D 

South  oanal  extension 

ComolotinG;  imlnished  dellverJ&«i. . . 
Willow  Creek  lateral  invcstiijations. 
Nine  Kile  Creek  investigations 


Total- 


Drainage  svstem: 

In  /estlcfations 

Supplemental  constnictlon  (Deer  Creek  drainV 


Total 

Farm  unit  sorvevs. 


Permanent  improvements* 

BuiHintrs 

Real  estate 


Total 

Telephone  s  /stem. 


Fiscal  vear 
1010. 


1  $15, 879. 00 

17,489.00 

>  24, 172.00 


3,275.70 


50,814.59 


5,238.33 


5,238.33 


>09.30 


312.13 


637.18 

427  22 

*  240. 63 


1,226.20 


3.50 


3.50 


Operation  anl  milntcnance  charges  transferred  to  and  compounded  with 
construction  charges 


Gross  cost  to  June  30, 1010. 


Less  revenues  c^irned  during  construction  period: 

Rental  of  bull  lm«^ 

Rental  of  grazing  and  farming  lands 

Rentals  of  irrigation  water 

Rentals  of  telephones  and  tolls 

Contractors  and  froiirht  refunds , 

Other  revenues,  imclasslfied 

Profit  t>n  hospital  operations 


Tocal  revenues 

Net  construction  cost,  June  30, 1019. 


M.  877. 07 
» .74, 107. 10 


MO.  230. 03 


881.6.5 


8, 9Xi.  24 


Total  to 
June  90, 1010. 


$80^M 


133,100.66 

340,670.36 

1,260.222.27 

33,187.03 

3,578.14 


1,770,858.36 


500,521.56 
403,880.50 


094,402.06 


252,781.75 

120,230. 17 

67,710.48 

13^1,176.32 

36,690.44 

1,877.88 

1,210.78 

4,055.24 


628.648.01 


3.844.27 
3.50 


3,  .347. 77 


6,240.(Vi 


42,130.86 


42.130.86 


14.  .583. 67 


18,778.20 


3.470.801.66 


596.55 

20.00 

110.00 

1.20 


177.25 


905.00 


8,028.24 


6,088.95 
2,737.70 
1,020.00 
88.68 
2,880.32 
923.75 
2,735.20 


16.534.60 


3,463,266.07 


*  Vmomts  tnn^ferrel  from  "  Permanent  improvements,  real  estate." 

*  Incl'i  les  S25. 172.9)  trin^ferrei  from  a'jo^'e  feature:  also  $1,003  c<jst  adjustment  credit. 
»  Credit. 

*  Includes $230.67 transferred  trom  "Permanent  improvements, real astate." 
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StaUment  of  cost,  by  calendar  years,  Belle  Fourche  project,  South  Dakota. 


Year  ending  Dec.  31— 

1909 

1910 

1911 

1912. 

1913 

1914 

1916 

1916 

1917 

1918 

Jan.  1  to  June  30, 1919. 


Balance  in  plant. 
Total 


Construction. 


12,275,751.06 

372,235.93 

438,213.28 

61,906.76 

82,985.37 

107,097.36 

09,874.22 

108,886.04 

1  1,022.24 

3, 622. 23 

8,257.17 


3,479,801.66 


3,479,801.66 


Operation  and 

maintenance 

under  put  lie 

notice. 


t06,682.90 
58,911.39 
55,737.46 
60,060.62 
47,542.16 
42, 106. 36 
71,992.36 
75,947.13 
32.442.39 


541,422.77 
11,844.43 


553,267.20 


Total  coat. 


$2,275,751.06 

372,235.93 

634,896.  IR 

120,818.15 

88,672.83 

167,1.S7.98 

117.416.38 

150.992.40 

73,014.60 

79,560.36 

40,699.56 


4,021,224.43 

11,844.43 


4,033.068.88 


»  Deduct. 


StcUement  of  cost,  by  fiscal  years.  Belle  Fourche  project,  South  Dakota. 


m 

Con<;truction. 

Operation  and 

maintenance 

under  nut  lie 

notice. 

Total  cost. 

Yefir  ending  Juno  30— 

1910 

$2,422,853.38 

467.295.63 

2.54,448.01 

•  2, 104. 72 

73,888.75 

109,944.28 

79,919.10 

66,936.69 

•2,312.70 

8,933.24 

S2, 422, 8.53. 38 

1911 

467.295.63 

1912 

!P123,399.85 
61,  .392. 66 
52, 594. 44 
65,748  66 
40,94.3.59 
53,901.66 
80,446.30 
73,995.61 

377, 847. 86 

1913. . 

58,287.94 
126,483.19 

1914 

1915 

165,692.94 

1916 

120,862.69 

1917 

120,838:35 

1918 

78,13.3.60 

1919 

82,928.86 

Balance  on  plint 

3,479,801.66 

541,422.77 
11.84^,43 

4,021,224.43 
11,844.43 

Tot«il «• 

3,479,801.66 

553,267.20 

4,a33,068  86 

>  Deduct. 


Estimated  cost  of  contemplated  work.  Belle  Fourche  project,  during  fiscal  year  1920. 


Principal  featiuvs. 


Storage  system:  Chicken  Creelc  reservoir  site 

I^ateral  system 

Dminaee  system:  Deer  Creek  drain 

Farm  imits:  Willow  Creek  unit 

Operation  and  maintenance  under  public  notice 
Reimbjrsable  accounts 

Total 


Esti- 
mated 
co^t. 


$500 

2,500 

2,000 

900 

90,600 

1,500 


98,000 
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Operating  cost  and  revenues,  BeUe  Fourdie  project  to  Dec.  SI,  1918. 


Calendar  year  1918. 

To  end  of  calendar  j^t  1918. 

Item. 

Opera- 
tion. 

Mainte- 
nance. 

Total. 

Opera- 
tion. 

Mainte- 
nance. 

Total. 

COST. 

Storage  works: 

D  vprsiom  dam  and  inlet  canal . 

11,482.86 
1,958.23 

$1,250.10 
492.64 

12,732.66 
2,450.93 

5, 183. 89 

^t.nrAtrn  dAm  rA«*rvnir .  . 

120,595.56 

Total  fltnraflrn  works .  ^ 

3,441.15 

1,742.74 

t53.441.58 

S74:0S7. 14 

Canal  system: 

North  »inal  svstftm 

1,339.71 
2,474.61 

6, 132. 19 
14,841.76 

7,471.90 
17,316.37 

24,788  27 

26,668.67 

10.52).  46 

2,229.19 

South  canal  svstom 

Tot*il  cRiftI  systftm ^ 

3,814.32 

20,973.95 

32,329.02 

113,195.56 

..1 — 

145,524.58 

LBteral  system: 

North  can \\  laterAl  system r » 

7,479.95 

1,810.43 

670.52 

19, 188. 72 
8,719.03 
1,558.67 

South '  anil  1  \ternl  s  vstcm 

Johnson  lateral  system. ......  ^ . 

* "            * 

9,960.90 

29,466.42 

39,427.32 

63,548.10 

222, 155. 50 

285,703.60 

Dralnaere  system 

■ 

3,624.44 
12,027.18 

3,624.44 

Blaintenanoe  of  permanent  improye- 
ments 

4,688.15 

4,688.15 
3,868.35 

12,027. 18 

Water-right  adjudication  investiga- 
tions   

3,868.35 

3,868.35 

3,868.3.7 

Supplemental  construction  ctiarge- 
aole  to  operation  and  miintcnanoo: 
(a)  Cost  to  Aug.  31, 1914 

2,7.35.60 
326.86 

2,735.60 

lb)  Cost  since  Sepi.  1, 1914 

326.85 



77,955.98 
12,008.85 

Operation  and  maintenance  cost . 
Unpaid  0  >era  ion  ?ind  main- 
t«'n  »noc  transferred  to  con- 
st motion r .  

21,084.72 

56,871.26 

120,841.03 

407,606.72 

627,847.76 
118,783.80 

Total 

75,947.13 

87,527.44 
2.39. 10 

509,063.95 



REVENUES. 

Opsrat  ions  and  maintenance  charges 
accrued  on  contracts  with  water- 
right  applicants 

>365.650.96 

Operation  and  maintenance  charges 
paid  in  advance  by  water-right  ap- 
plicants   

543.86 

Operation  and  maintenance  charges 
paid  and  forfeited  by  water-ri^t 
aDDlicants 

508.66 

Penalties  on  operation  and  mainte- 
nance charges  accrued  on  contracts 
with  water-ri^jht  applicants 

2,883.19 

711.91 
383. 75 

67.80 
s  1,597.96 

5,399.19 

Rental  of  land  and  buildings  during 
op3ratin<;  porioi 

2,010.56 

Rpntals  of  irri Million  water 



1,958.44 

Other  revenues  imslassifled^  earndd 
durin?  oiseratin?  Pftriod 

. 

160.55 

Less  discoimt  allo^red  on  opsratinz 
and  miintenanoe  charges  accrued 
on  contracts  with  water-right  ap- 
plicants   

s  3, 564. 90 

Total 

90,215.23 

372,667.31 



Difference— 

Djflcit 

136,396.64 

...)-..,..- .... 

14,268.10 

1  Includes  $87,527.44  necruah  taken  up  in  Jan.,  1919. 


«  Deduct. 


UTAH,  STBAWBEBBT  VALLET  PBOJECT. 

J.  L.  Lytel,  project  manager,  Prove,  Utah. 

LOCATION. 

Counties:  Utah  and  Wasatch. 

Townships:  9,  8  and  10  S.,  Rs.  1  to  3  E.,  Salt  Lake  base  and  meridian. 
Railroads:  Denver  <&  Rio  Grande;  Salt  Lake  Route. 

Railroad  stations  and  estimated  population,  June  30,  1919:  Payson,  3,000;  Spanish 
Fork,  3,600;  Springville,  3,700. 

WATER  SUPPLY. 

Source  of  water  supply:  Strawberry  and  Spanish  Fork  Rivers  and  a  number  of 
small  streams  and  springs  not  on  the  watersheds  of  these  two.  Contemplated  pump  • 
ing  plants. 

Area  of  drainage  basins:  Strawberry  River,  including  Indian  and  Trail  Hollow 
Creeks,  175  square  miles:  Spanish  Fork  River,  670  square  miles. 

Annual  run-off  in  acre-feet:  Strawberry  River,  including  Indian  and  Trail  Hollow 
Creeks,  1903-1912,  maximum  150,000,  minimum  49,000,  mean  77,5C0;  1913-1918  (net 
inflow),  maximum  104,000,  minimum  35,000,  mean  €8,550.  Spanish  Fork  River  at 
Spanish  Fork,  1903-1918,  maximum  227,000,  minimum  65,000,  mean  122,520. 

AGBICULTX7BAL  AND  CLIHATIC  CONDITIONS. 

Area  for  which  the  service  is  prepared  to  supply  water  during  the  season  of  1919: 
50,000  acres;  reservoir  has  in  storage  220,000  acre-feet  available  for  irrigation  purposes. 

Length  of  irrigating  season:  April  15  to  September  30,  169  days. 

Average  elevation  of  irrigable  area:  4,600  feet  above  sea  level. 

Rainfall  on  irricable  area:  At  Provo,  average  22  years,  14.67  inches:  1918,  18.29 
inches.    At  Strawberry  Reservoir:  Average  6  years,  19.98  inches;  1918,  21.r8  inches. 

Range  of  temperature  on  irrigable  area:  —10^  to  95°;  mean  temperature  at  Provo, 
49°  F. 

Character  of  soil  on  irrigable  area:  Sandy  loam,  heavy  clay»  and  varying  mixture 
of  both;  black  alluvium;  loam;  and  gravel.  Much  of  the  soil  is  imderlaid  by  a  coarse 
gravel,  and  the  natural  drainage  is  excellent. 

Principal  products:  Alfalfa,  hay,  cereals,  sugar  beets,  fruits,  vegetables. 

Principal  markets:  Salt  Lake  City,  Utah,  and  adjacent  towns  and  mining  districts. 

LANDS  OPENED  FOB  IBBIGATION  BY  PUBLIC  NOTICE. 

Spanish  Fork  unit,  Oct.  9,  1915;  May  9,  1916;  May  21,  1917;  Apr.  30,  1918;  Acres. 

Mar.  11,  1919 31,351.84 

Lake  Shore  unit,  Oct.  8,  1915;  May  9,  1916;  May  21,  1917;  Mar.  11,  1919. .     5, 862. 97 

High-Line  unit.  May  13,  1916;  May  21,  1917;  Mar  11,  1919 21, 534. 84 

Power  Canal  unit,  Jan.  14,  1918 60. 00 

Total : e8,8C9.65 

In  addition,  the  service  has  contracted  to  sell  to  Clinton,  Soldier  Fork,  and  Liamcnd 
Fork  unitB,  a  total  of  998.4  acre-feet  of  water  per  annum;  also  4,707  acre-feet  to  the 
Mapleton  irrigation  district,  2,400. acre-feet  to  the  Springville  irrigation  district  ^ith 
option  to  purchase  2,000  acre-feet  more  by  May  1,  1920,  440  acre-feet  to  Spanish  Fork 
City,  and  1,700  acre-feet  to  Payson  City. 

CHRONOLOGICAL  SUMMABY. 

Reconnoissance  and  preliminarv  surveys  beg:un  in  1903. 
Construction  recommended  by  board  of  engineers  October  2, 1905. 
Construction  authorized  by  Secretary,  December  15, 1905. 
Excavation  of  tunnel  completed  June  20,  1912. 
Storing  of  water  in  Strawberry  Reservoir  begun  July  14,  1912. 
Construction  of  Indian  Creek  Dike  completed  September,  1912. 
Sti:awbeiry  tunnel  formally  opened  September  13,  1913. 
Construction  of  Strawberry  Dam  completed  September  20,  1913. 
Construction  started  on  high-line  canal  January,  1915. 
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First  storage  water  used  for  irrigation  June  27,  1915. 

Divisions  1  to  9,  distribution  system,  practically  completed  December  31,  1915. 
High-line  canal  turned  over  to  water  users,  April  24,  1916. 

Mapleton  and  Springville  irrigation  districts  formed  August  20,  1917,  and  Septem* 
ber  4,  1917,  respectively. 
Mapleton  lateral  started  March  15,  1918. 
Mapleton  lateral  completed  October  11,  1918. 
Project  ffB  a^hole  84'per'cent  completed,  Jisae  30,  iai9. 

IBBIGATION  PLAN. 

The  irrigation  plan  of  the  Strawberry  Valley  project  provides  for  the  storage  of  water 
in  a  reservoir  on  the  Strawberry  River;  the  discharge  of  the  stored  water  through  the 
Strawberry  tunnel,  approximately  3|  miles  long,  into  Diamond  Fork,  a  tributary  of 
the  Spanish  Fork  River;  and  the  diversion  of  water  from  the  Spanish  Fork  River 
into  canal  systems,  watering  lands  east  and  south  of  Utah  Lake,  in  Utah  County. 
A  hydroelectric  plant  on  the  south  side  of  the  river  supplies  power  for  construction 
and  commercial  purposes.  Fart  of  the  power  developea  may  ultimately  be  used  for 
pumping  water  for  irrigation  of  high  lands  and  drainage  of  low  lands.  The  United 
States  claims  all  waste,  seepage,  unappropriated  spring,  and  percolating  water  arising 
within  the  project  and  purposes  to  use  such  water  in  connection  therewith. 

The  high-line  unit,  comprising  approximately  25,000  acres,  has  at  the  present  time 
been  broueht  under  irrigation  by  means  of  a  canal  system  constructed  by  the  United 
States.  The  Spanish  ftrk  and'  Lake  Shore  units  are  supplied  with  water  through 
their  existing  canal  systems,  which  were  constructed  by  them.  Any  necessary  en- 
largements or  extensions  will  be  made  by  the  water  users  comprising  the  various  canal 
companies,  for  according  to  the  t«rms  of  the  contract  between  the  United  States  and 
the  canal  companies,  the  responsibility  of  the  United  States  ends  with  the  delivery 
of  the  water  at  the  heads  of  the  various  canals.  In  the  case  of  the  Soldier  Fork,  Dia- 
mond Fork,  and  Clinton  districts,  water  belonging  to  appropriators  below  the  con- 
fluence of  Diamond  Fork  with  the  Spanish  Fork  River  is  used  by  persons  above  this 
point,  and  an  equal  amount  of  water  is  released  from  the  Strawberry  Reservoir  for  the 
benefit  of  the  prior  appropriators.  The  water  users  build  all  of  the  ditches  and  other 
irrigation  structures  themselves. 

The  completed  features  of  the  irrigation  plan  are:  Diversion  dam  on  the  Spanish 
Fork  River,  power  canal,  the  first  unit  of  the  hydroelectric  power  plant  on  the  Spanish 
Fork  River,  all  of  the  canal  system  of  the  high-line  unit,  including  all  canals  and 
laterals  irrigating  Goshen  Valley  and  the  land  between  the  west  side  of  West  Mountain 
and  Utah  Lake,  the  Mapleton  lateral,  capacitv  85  second-feet,  irrigating  approxi- 
mately 10,000  acres  of  land  in  the  vicinity  of  Mapleton  and  Springville,  and  the 
following  features  in  connection  with  the  Strawberry  Reservoir:  Strawberry  Dam, 
Indian  (  reek  Dike,  Indian  Creek  and  Trail  Hollow  feeder  canal  and  appurtenant 
structures,  and  the  East  Portal  camp.  In  connection  with  the  construction  of  these 
features,  55  miles  of  wagon  road,  44  miles  of  telephone  lines,  and  49}  miles  of  high- 
tension  transmission  lines  have  been  built.  Power  from  the  United  States  Recla- 
mation Service  power  house  is  being  supplied  to  the  cities  of  Payson,  Spanish  Fork, 
Spring\'ille,  ana  Salem  for  lighting  and  commercial  purposes.  The  United  States 
built  the  high-tension  lines  from  its  power  house  to  tnese  towns.  The  towns  built 
their  owq  substations,  with  the  exception  of  Springville,  and  own  their  distributing 
system  in  all  cases. 

Two  irrigation  districts,  Mapleton  and  Springville,  have  beem  formed  under  the 
State  laws  and  contracts  entered  into  between  them  and  the  United  States  for  the 
purchasa,  under  the  Warren  act,  of  about  7,107  acre-feet  of  water.  Option  has  been 
given  to  the  Sprin^yille  irrigation  district  on  an  additional  2,000  acre-feet  to  be  pur- 
chased by  May  1,  1920. 

In  accordance  with  present  plans,  the  work  remaining  to  be  done  on  the  project 
consists  of  the  construction  of  an  extension  of  the  high-line  canal  into  Goshen  v  ajley 
for  the  purpose  of  irrigating  some  10.000  to  12,000  acres  of  land  near  Goshen  and 
Eiberta,  the  drainage  of  7,400  acres  of  land  in  Goshen  Valley  north  of  the  town  of 
Goshen,  and  the  drainage  of  14,000'  acres  of  land  in  what  is  known  as  the  Payson 
Slough  country  north  and  east  of  Payson,  in  the  vicinity  of  Salem,  Benjamin,  and 
Palmyra.  All  these  plans  are,  however,  tentative,  and  no  work  will  be  done,  except 
the  carrying  on  of  the  usual  preliminary  investigations,  until  the  areas  embraced  in 
each  are  properly  organized  into  irrigation  or  drainage  districts  under  existing  State 
laws,  so  tnat  proper  colitracts  may  be  made  and  United  States  investments  protected. 

No  construction  will  be  done  on  the  Spanish  Fork  or  Lake  Shore  units,  as  contracts 
with  th9  canal  companies  on  the  units  provide  that  the  water  from  the  project  shaji 
be  delivered  to  the  heads  of  the  several  existing  canals  and  the  companies  shaji 
deliver  it  from  these  points  to  the  lands. 
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SUIOCABY   OF   GENERAL  DATA  FOR    STRAWBERRY   VALIiEY 
PROJECT  TO  EKD  OF  FISCAL  YEAR  1919. 

Areas: 

Irrigable  acreage  when  project  is  complete 60, 000 

Public  land  entered  to  June  30,  1919 1, 864 

Public  land  open  to  entry  on  June  30,  1919 46 

Private  land  June  30,  1919 58,100 

Acreage  service  could  have  supplied  in  season  of  1918 50, 000 

Estimated  acreage  service  can  supply  in  season  1919 50, 000 

Estimated  acreage  service  can  supply  in  season  1920 50, 000 

Acreage  irrigated  season  of  1918 32, 539 

Acreage  cropped  under  irrigation  seasbn  1918 29, 788 

Crops: 

Value  of  irrigated  crops  season  of  1918 $1, 642, 327. 00 

Value  of  irrigated  crops  per  acre  cropped $55. 13 

Finances: 

Net  construction  cost  to  June  30,  1919 $3, 479, 709. 15 

Per  cent  completed  on  June  30,  1919 84 

Appropriated  for  fiscal  year  1920 |56, 000. 00 

Estimated  per  cent  complete  by  June  30,  1920 84 

Proposed  appropriation  lor  fiscal  year  1921 186, 000 

Estimated  per  cent  complete  by  June  30,  1921 84 

Announcea  construction  charges  per  acre $80,  $90 

Appropriation  fiscal  year  1919  * $59, 000. 00 

Balance  from  fiscal  year  1918  appropriation 62,  515.  42 

Increase  miscellaneous  collections  and  transfers 39, 791.  77 

Appropriation  for  increased  compensation 2, 917.  74 

$154, 224.  93 

Expenditures  chargeable  to  1919  appropriation: 

Disbursements $75, 440. 30 

Transfers 6, 918.  69 

Current  liabiUties 2, 176.  50 

Contingent  liabilities 250. 00 

84, 784. 49 

Unencumbered  balance  on  July  1,  1919 69, 440.  44 

Repayments: 

Value  of  construction  water-right  contracts 2, 596, 600. 15 

Construction  charges — 

Accrued  to  June  30,  1919 127,249.66 

Collected  to  June  30,  1919 120,  665.  90 

Uncollected  on  June  30,  1919 6, 683. 76 


Operation  and  maintenance  charges  (public  notice) — 

Accrued  to  June30,  1919 64,392.43 

Collected  to  June  30,  1919 62,  347.  98 

Uncollected  on  June  30,  1919 2, 044.  45 

Water  rental  charges — 

Accrued  to  June  30,  1919 5,213.89 

Collected  to  June  30,  1919 6, 213.  89 

Power  charges — 

Accrued  to  June  30,  1919 40,231.79 

Collected  on  June  30,  1919 38,277.75 

Uncollected  on  June  30.  1919 1,954.04 

>  The  fiscal  year  1919  appropriation  oarried  also  the  unexpended  balance  of  the  fiscal   year  1918 
appropriation. 
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CONSTBtXCTION'  DUKING  THE  FISCAL  TEAR. 

MapUton  lateral. — ^No  construction  work  was  done  during  the  year 
except  the  finishing  of  Mapleton  lateral,  which  was  started  on  March 

15  and  completed  on  October  11,  1918. 

The  construction  of  this  lateral  involved  the  excavation  of  123,250 
cubic  yards  of  material;  the  construction  of  a  reinforced  concrete 
siphon,  46  inches  in  diameter,  and  605  feet  long,  across  the  Spanish 
Fork  River;  a  reinforced  concrete  siphon  under  the  Denver  &  Rio 
Grande  Railroad,  48  inches  in  diameter  and  155  feet  long;  a  double- 
barreled  reinforced  siphon,  27  inches  in  diameter,  across  Hobble 
Creek  Canyon;  the  erection  of  25  standard  wooden  bridges  over  the 
lateral;  16  metal  cross  flumes  for  carriage  of  existing  water  ditches; 

16  standard  concrete  turnouts;  6  cross  culverts  and  one  large  wooden 
flume,  343  feet  long.  The  construction  was  done  for  the  most  part 
by  Grovemment  forces;  a  part,  however,  of  the  canal  excavation 
was  done  by  contract.  The  total  cost  of  the  lateral  is  approximately 
$131,000.  Losses  in  the  organization  due  to  operation  of  the  Army 
drafts,  inefficient  labor,  and  high  cost  of  matenals  due  to  war  condi- 
tions increased  to  some  extent  the  cost  of  this  construction  work. 

SX7BVEYS  AND  INVESTIGATIONS. 

Farm  unit  surveys. — ^During  the  year  a  considerable  number  of 
farm  unit  surveys  were  made  on  tracts  of  land  desiring  classification 
prior  to  signing  up  for  water  or  changes  made  necessary  by  seepage. 

Field  surveys — ^A  special  traverse  was  made  from  a  point  80  feet 
above  the  Notch  drop  at  Goshen  Pass  to  a  point  above  turnout  29 
in  the  high-line  canal. 

The  purpose  of  this  survey  was  to  determine  the  feasibility  of 
installing  two  water  turbines  at  the  drops  on  the  high-line  canal  at 
the  Notdi  drop  and  turnout  30  for  pumpmg  water  from  the  high-line 
canal  to  an  elevation  80  feet  above  it  ana  conveying  this  water  to 
about  1,200  acres  of  land  north  of  Santaquin,  which  at  present  has 
only  a  partial  right  from  Santaquin  Creek. 

Proposed  Nephi  survey. — ^Negotiations  have  been  opened  up  by 
landowners  in  Juab  County  near  Mona  and  Nepbi  for  tne  purpose  of 
having  a  preliminary  survey  made  of  a  high-line  lateral  to  divert 
waters  of  the  Strawberry  Valley  project  to  their  lands.  To  defray 
the  expense  of  this  survey  the  sum  of  $3,400  has  been  raised  and 
placed  to  the  credit  of  the  United  States;  also  a  contract  has  been 
entered  into  between  the  United  States  and  the  landowners  regarding 
the  expenditure  of  this  money.  The  length  of  the  proposed  canal  is 
about  55  miles  and  it  will  have  a  capacity  of  150  to  200  second-feet. 

Investigations. — During  the  year  investigations  were  carried  on  and 
reports  made  on  the  following  secondary  projects:  Castle  Peak,  Dixie, 
Green  River,  Price  River,  and  Hatch^  Town ;  and  reports  made  on 
the  seeped  area  in  Utah,  especially  around  Castle  Dale  and  Utah 
Lake.  Silt  investigations  of  the  Virgin  River,  Dixie  project,  were 
completed  and  work  discontinued. 

OPERATION  AND  MAINTENANCE. 

Storage  works. — ^The  several  features  comprising  the  storage  works 
were  operated  and  maintained  without  any  unusual  trouble  except 
for  minor  repairs  made  to  Strawberry  Tunnel.  A  sxirvey  was  maae 
of  Strawberry  Tunnel  at  the  end  of  the  1918  irrigation  season  and  all 
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cracks,  rough  places,  and  swellings  noted  on  a  profile,  showing  sides, 
floor,  and  arch.  In  the  spring  of  1919  a  gang  of  men  put  in  24  timber 
sets,  at  four  different  places  about  2  nmes  in  from  West  Portal,  to 
strengthen  the  sides  and  arch  at  places  where  swelling  ground  was 
breakmg  the  concrete  lining. 

The  guards  at  Strawberry  Dam  were  dismissed  after  the  signing  of 
the  armistice  and  maintenance  of  the  structure  was  left  to  the  regular 
operation  and  maintenance  forces. 

Power  canal, — ^The  power  canal  was  operated  without  incident 
throughout  the  year.  The  Spanish  Fork  diversion  dam  and  main 
distribution  (power)  canal  were  in  charge  of  one  gate  tender  and  two 
assistants  durmg  the  irrigation  season  One  man  was  also  stationed 
at  the  forebay  of  the  power  plant.  The  duty  of  these  men  was  to 
remove  as  much  d6bris  and  silt  from  the  canal  as  possible  by  the 
operation  of  the  sand  boxes  at  those  places. 

During  the  month  of  April  repairs  were  made  to  the  lower  end  of 
the  wasteway  at  the  power  plant  and  new  concrete  placed  in  the  bot- 
tom and  sides.  Large  holes  caused  by  erosion  were  lound  in  both  the 
upper  and  lower  plunge  basins.  These  holes  were  filled  with  con- 
crete and  new  backfilling  put  in.  Material  placed  consisted  of  about 
40  cubic  yards  of  rock  backfill  and  45  cubic  yards  of  concrete. 

Power  plant. — The  power  plant  was  operated  practically  without 
interruption  during  the  year,  and  power  supplied  under  contract  to 
the  cities  of  Payson,  Spanish  Fork.  Springvule,  and  Salem.  No.  1 
generator  unit  was  thoroughly  overuauled  during  the  year.  Exciter 
turbines,  wheel,  and  generator  were  dismantled  and  rebuilt.  New 
wearing  rings,  wicket  gates,  crown  plates,  and  shaft  were  put  in  and 
the  unit  was  put  in  good  operating  condition. 

Contracts  were  made  during  the  year  between  the  United  States 
and  the  Mapleton  Light  &  Power  Co.  and  the  Springville  Canning  Co. 
New  contracts  were  executed  with  the  cities  of  Spanish  Fork,  Payson, 
and  Salem  in  which  the  rates  were  increased  about  40  per  cent. 

Telephone  and  electric  power  transmission  lines. — ^Repairs  were  made 
during  July,  1918,  to  the  telephone  line  between  the  power  plant  and 
East  Portal  of  Strawberry  Tunnel. 

This  line  was  washed  out  in  several  places  by  the  action  of  water 
from  Strawberry  Tunnel.  It  was  relocated  at  a  higher  elevation  and 
altogether  28  new  poles  were  set,  3,500  feet  of  new  wire  strung,  and 
the  line  stubbed  where  required. 

The  transmission  lines  were  operated  satisfactorily  throuffhout  the 
year  and  the  only  repairs  necessary  were  stubbing  a  few  poles  on  the 
Spanish  Fork  line. 

The  present  power  contracts  are  as  follows: 

Power  contracts,  Strawberry  Valley  project,  Utah. 


'ames  of  contractors. 


Date  of  con- 
tracts. 


Spanish  Fork  City Feb.    5, 1919 

Payson  r  ity j do. 


Springville  Tity I  June 

Town  of  Salem Feb. 

Map  eton  Light  <t  Power  Co \  May 

Sprtarritie  raming  Co ]  J un e 

Joseph  Lucas Feb. 


Denver  &  Rio  Grande  R.  R, 


21,1917 
5, 1919 
31, 1919 
19, 1919 
21,1919 


Date  of  ex- 
piration of 
contracts. 


(Pending) 


Feb.    5, 1922 

do 

July  25,1920 

5,1922 

31, 1924 

19, 1924 

21,1922 


Feb. 
May 
June 
Feb. 


Fsticnated 

maximum 

demand. 


Kilowatt: 

150 

120 

125 

40 

5 

5 

5 
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Diamond  Fork  road. — ^A  comparatively  small  amoxmt  of  work  was 
done  during  the  year  on  the  maintenance  of  Diamond  Fork  road. 
By  arrangement  with  the  coimty  commissioners,  the  operation  and 
maintenance  of  the  first  12  miles  of  the  road  was  turned  over  to  Utah 
County.  The  United  States  Forest  Service  and  Reclamation  Service 
are,  cooperatively,  maintaining  the  balance  of  the  road.  The  county's 
portion  at  the  present  time  is  washed  out  in  several  places  by  the 
action  of  waters  from  Strawberry  Tunnel  and  extensive  repairs  must 
be  made  if  the  road  is  to  be  kept  open. 

A  new  cattle  bridge  was  constructed  during  the  spring  of  1919 
across  Sixth  Water  Canyon  at  a  point  IJ  miles  below  the  West  Portal 
bating  flume.  This  bridge  was  erected  to  permit  cattle  to  cross  the 
river  swollen  by  tunnel  waters  and  heretofore  cut  off  during  the  irri- 
gation season. 

Lateral  system, — ^Lateral  34,  of  the  high-line  system  was  formally 
turned  over  to  the  Strawberry  High  Line  Canal  Co.  by  letter  from 
theproject  manager  under  date  of  February  5,  1919. 

ffydrometry. — ^The  usual  hydrometric  investigations  were  carried  on 
for  the  purpose  of  keeping  to  date  the  records  of  all  the  streams  here- 
tofore measured  that  are  connected  with  the  water  supply  of  the 
project. 

Fourteen  regular  gaging  stations  were  maintained  and  150  current 
meter  measurements  made  during  the  year.  One  hydrographer,  with 
automobile,  carried  on  the  work  during  the  year  and  supervised  the 
delivery  of  water  to  the  several  units  of  the  project  in  accordance 
with  the  demand. 

Investigation  of  silt  condition  was  also  made  during  the  irrigation 
season  of  Spanish  Fork  River  and  several  canals.  The  results  showed 
a  consideraole  lessening  in  the  amoimt  carried  during  previous  years. 

Farm  units. — Approximately  500  new  applications  lor  water  have 
been  received  during  the  year,  mostly  under  the  Spanish  Fork  unit. 
The  acceptance  of  these  new  applications  necessitated  the  examina- 
tion of  as  manv  abstracts  of  title  and  the  writing  of  legal  opinions  as 
to  condition  of  the  title  at  the  time  of  acceptance. 

Water  deliveries. — A  total  of  32,539  acres  were  irrigated  during 
the  season  of  1918.  Of  this  total  about  19,000  acres  were  imder  the 
high-line  imit,  10,000  under  the  Spanish  Fork  and  Lake  Shore  imits, 
and  about  3,500  acres  under  the  Mapleton  district. 

Approximately  55,242  acre-feet  of  water  were  deUvered  to  the 
water  users  at  the  headworks  of  the  main  canals  during  the  irrigation 
season  of  1918.  Of  this  amount  the  high-line  unit  used  37,800  acre- 
feet,  the  Spanish  Fork  unit  12,415  acre-feet,  the  Lake  Shore  imit 
2,011  acre-ieet,  and  the  Mapleton  irrigation  district  3,016  acre-feet. 

MisceUaneouswork. — Some  assistance  was  rendered  the  State  water- 
rights  board  by  the  project  manager  and  the  district  counsel  in  con- 
nection with  amendments  to  the  State  irrigation  district  laws  and  the 
State  drainage  district  laws  passed  at  the  last  session  of  the  State 
legislature.  Cooperative  weather  reports  are  kept  on  the  project  at 
Provo,  Spanish  Fork  power  plant,  and  East  Portal  of  Strawberry 
Tunnel. 


UTAH,  STRAWBBBBT  YAIXET  FBOJEGT.  321 

IBBIGATION  DI8TBIGTS  AND  CITT  WATEB  STTPPLY. 

SprinamUe  irriaation  district. — ^This  district  was  duly  organized 
under  the  State  laws  and  a  contract  executed  between  it  and  the 
United  States  under  date  of  December  29,  1917. 

Under  this  contract  the  United  States  agrees  to  furnish  the  district 
2,400  acre-feet  of  water  annually  for  irrigation  purposes.  Also  an 
option  of  2,000  acre-feet  was  granted  the  district  to  be  purchased  on 
or  before  May  1,  1920,  at  the  original  contract  price.  This  option 
has  not  yet  been  exercised,  but  the  indications  are  that  the  district 
may  purchase  a  part  of  it. 

Mapleton  irrigation  district. — ^This  district  was  duly  organized 
under  the  State  laws  and  a  contract  executed  between  it  and  the 
United  States  under  date  of  January  2,  1918. 

Under  this  contract  the  United  States  furnishes  the  district  3,600 
acre-feet  of  water  annually  for  irrigation  purposes.  An  option  on  400 
acre-feet  was  granted  the  district  at  the  original  contract  price. 
This  option  was  taken  up  and  a  supplemental  contract  entered  into 
under  date  of  April  5,  1919,  whereby  the  district  purchased  an  addi- 
tional 1,108  acre-feet.  Negotiations  are  again  in  progress  for  the 
purchase  of  an  additional  500  acre-feet  but  at  an  aavanced  price. 

Payson  OUy. — ^A  contract  was  executed  between  Payson  Qty  and 
the  United  States  of  200  acre-feetfor  water  for  irrigation  and  domestic 
purposes  under  the  Warren  Act.  A  supplemental  contract  is  pend- 
mg  for  the  purchase  of  1,500  acre-feet  aaditional. 

Svaniah  Fork  City. — A  contract  was  executed  between  Spanish 
Fork  Cify  and  the  United  States  imder  date  of  April  28,  1917,  lor  the 
delivery  by  the  United  States  of  400  acre-feet  ot  water  for  irrigation 
and  domestic  piuposes  under  the  Warren  Act.  A  supplemental  con- 
tract was  entered  into  under  date  of  August  21,  1918,  for  the  delivery 
of  40  acre-feet  additional. 

MisceUarheous. — Contracts  are  pending  between  the  landowners 
above  the  high-line  canal  near  rayson  and  the  United  States  for 
the  purchase  by  exchange  of  about  800  acre-feet  of  water  under 
the  Warren  Act;  also  about  1,100  acre-feet  may  be  piut^hased  by 
the  Salem  Canal  &  Irrigation  Co. 

The  United  States  at  the  present  time  is  delivering  by  exchange 
under  the  Warren  Act  contracts  998.4  acre-feet  to  landowners  under 
the  Clinton,  Soldier  Fork,  and  Diamond  Fork  units. 

DBAINAOE  DISTBIOTS. 

Goshen  drainage  district. — ^No  fui'ther  investigations  of  this  district 
were  carried  on  during  the  fiscal  year. 

Payson  Slough  drainage  district. — On  April  9,  1919,  a  petition  was 
received  from  landowners  in  the  vicinity  of  Salem,  rayson,  and 
Benjamin,  representing  some  14,000  acres  of  land,  asking  that  an 
investigation  be  made  by  the  United  States  Reclamation  Service  to 
ascertain  the  feasibihty  of  draining  their  lands  and  the  probable  cost 
of  the  drainage  works.  The  drainage  engineer  from  the  JDenver  office 
visited  the  project  on  April  27,  1919,  and  submitted  a  report  to  the 
chief  of  construction  under  date  of  April  29. 

188604—19 21 
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GRAZING  LANDS. 

Strawberry  VaUey  grasina  lands. — ^The  60,160  acres  of  grazing  land 
in  Strawberry  Valley,  imder  lease  to  the  Herber  Horse  and  Cattle 
Growers'  Association  and  the  Wallaburg  Live  Stock  Association, 
supported  on  an  average  during  the  season  nearly  13,000  head  of 
sheep,  cattle,  and  horses.  The  water  users  on  the  project  have  sub- 
mitted a  request  that  they  be  permitted  to  take  over  these  grazing 
lands  at  an  annual  fixed  rental  cnarge  at  the  expiration  of  the  present 
lease. 

West  Mountain  grazing  land. — On  January  18,  1918,  5,250  acres  of 
land  lying  on  and  along  the  slopes  of  West  Moimtain  in  T.  8  S., 
R.  1  E.,  Salt  Lake  base  and  meridian,  were  leased  to  Olof  6.  Peterson 
and  John  L.  Ellertson  for  $105  })er  year  for  5  years.  This  land  is 
used  to  lamb  sheep  on  or  for  grazing  sheep  and  cattle  during  the  early 
spring. 

GosTien  Valley  grazing  lands. — ^The  contract,  dated  July  17,  1917, 
between  certain  Goshen  individuals  and  the  United  States  for  the 
leasing  of  5,600  acres  of  land  for  grazing  purposes  at  $1,511  per  year 
was  canceled  for  nonpajonent  of  lease  price  and  the  land  released 
to  C.  F.  Dixon  for  a  period  of  one  year  for  $325.  Just  before  the 
expiration  of  this  last  contract,  the  previous  contractors  petitioned 
for  reinstatement  of  their  lease  by  payment  of  the  diflFerence  between 
the  two  contract  prices.  This  was  done  and  a  supplemental  contract 
was  entered  into  April  15,  1919,  which  renewed  tne  old  contract  in 
the  entirety.  Hie  following  statement  shows  grazing  leasee  now  in 
force: 

Grazing  leases,  Strawberry  Valley  project,  Utah. 


strawberry  Valley  lands. 

Do 

Goshen  Valley  lands 

West  Mountsin  lands 

Oodien  OtmClub 


Date  of  lease. 


Jan.   21,1916 

do 

July  lO.XdlT 
Jan.  18,1918 
Jan.   10,1919 


Date  of 

expiration 

oilease. 


Nov.  15,1930 

do 

May  1,1921 
Feb.  1,1922 
Feb.    1,1924 


Value  of 
lease. 


110,500 

>  73,250 

7,655 

595 

30O 


Acreage 
of  lease. 


8,320 
51,840 
6,600 
5,250 
1,818.68 


1 92, 130     72,828.68 




1  Bebates  aggregate  about  $12,130  for  land  covered  by  Strawberry  Reservoir. 
> Estimatednet  values  of  leasiefl^  |BD,00a 

BOABD  OF  SNGINEEB8. 

A  board  of  engineers,  comprised  of  Messrs.  C.  T.  Pease  and  James 
Mimn,  convened  at  Provo,  May  31,  1919,  to  consider  certain  claims 
set  forth  in  a  petition  of  the  board  of  directors  of  the  Mapleton  and 
Springville  irrigation  districts. 

SETTUBHENT. 


There  is  on  the  project  practically  no  Government  land  susceptible 
of  irrigation  mider  existing  miits.  The  Government  land  opened  for 
entry  June  20,  1917,  has  been  all  entered,  except  four  small  isolated 
tracts.     The  present  irrigation  season  has  been  extremely  hot  and 
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dry  but  the  prospect  for  an  abundant  crop  of  fruit,  hay,  and  CTain 
is  exceUent.  The  dry  spring  damaged  the  starting  of  the  sugar  beets 
and  a  part  of  the  acreage  had  to  be  replanted;  however,  indications 
point  to  an  average  yield  in  spite  of  this. 

The  new  sugar  beet  factory  at  Springville  was  in  operation  during 
the  fall  and  handled  about  28,000  tons  of  heeiJa,  Three  new  pea 
viner  stations  have  been  put  in  at  various  places  on  the  project  and 
have  had  a  stimulating  effect  on  the  cultivation  of  peas. 

A  new  alfalfa  mill  is  in  the  process  of  erection  at  Spanish  Fork  City. 

The  summer  nm-off  of  the  Spanish  Fork  River  is  the  lowest  in  20 
years  and  practically  all  crops  are  depending  upon  the  use  of  stored 
water  from  Strawberry  Reservoir  this  season. 

Crop  reportj  Strawberry  Valley  projictf  Utahj  year  of  1918. 


Crop. 


Area 

(acres). 


Alfalla 

Alfalfa  seed 

Apples 

Ba^ey 

Beans 

Beets,  sugar 

Clover  hay 

Clover  seed 

Com 

Com  fodder 

Com  ensilage 

Cherries 

Garden 

Grapes 

Hay 

Oats 

Pasture 

Peaches 

Potatoes 

Prunes 

Sorghum 

Tomatoes 

Wheat 

Less  duplicated  areas 

Total  cropped  acreage 


Summer  fallowed , 

Irrigated,  no  crop 

Total  irrigated  acreage. 


7,882 

31 

78 

S33 

86 

5,273 

20 

90 

436 

16 

26 

20 

147 

1 

648 

1,768 

1,783 

213 

431 

1 

20 

38 

10,244 

2 


Unit  of 
yield. 


Ton , 

Bushel 

Pound..., 
Bushel..., 

...do 

Ton 

...do 

Bushel.  .<(., 

....do 

Ton 

...do 

Pound 


Pound. 
I  Ton.... 
j  Bushel. 


Pound. 

!  Bushel. 

Pound. 

Ton 

Bushel. 
..do... 


29,788 


Yields. 


Total. 


18,961 

41 

361,700 

22.613 

587 

60,524 

74 

923 

9,068 

79 

262 

184,800 


Average 
per  acre. 


6,000 

743 

58,763 


1,432,900 

49,947 

5,000 

139 

10,447 

233,000 


2.4 

1.3 

4,635.0 

42.5 

6.9 
11.5 

2.8 
10.2 
20.8 

5.2 

10.0 

9,240.0 


5,000.0 
1.14 
30.4 


6,715.0 

116.0 

5,000.0 

7.0 

275.0 

22.7 


Total  and  average. 


Per  unit 
of  yield. 


$1«.00 

10.50 

.025 

1.44 

6.00 

10.00 

20.00 

10.60 

1.35 

5.00 

15.00 

.09 


.09 

15.00 

1.00 


.03 
1.00 

.03 
15.00 

.45 
1.80 


Values. 


Total. 


1341,296 

430 

9,043 

32,563 

3,522 

605,240 

1,480 

9,692 

12,269 

396 

3,922 

16,632 

6,995 

450 

11,145 

53,763 

14,225 

42,987 

49,947 

150 

2,079 

4,701 

419,400 


Per  acre. 


1,642,327 


Areas. 


2,488 
263 


32,539 


Total  lirigable  forms  reported 

Total  irrigated  ftums  reported 

Under  water-right  applications 
Under  rentel  contractis 

Total  cropped  area  farms  reported. 


Acres. 

Number 

35,000 
38,588 
29,039 
3,500 
29,788 

1,200 
1,100 
1,000 
100 
1,000 

$43.80 
13.95 

115.91 
61.38 
40.96 

114.78 
57.00 

107.  eo 

28.15 

26.33 

160.00 

831.60 

47.60 

450.00 

17.65 

30.40 

7.98 

201.60 

116.10 

150.00 

104.00 

123.60 

41.03 


55.13 


Percent 
of  project. 


70.0 
65.0 
58.0 
7.0 
50.5 


PUBLIC  NOTICES  AND  OBDEBS. 


public  notice. 

Makch  11,  1919. 

1.  In  pursuance  of  section  4  of  the  reclamation  act  of  June  17, 
1902  (32  Stat.,  388) >  and  acts  amendatory  thereof  or  supplementary 
thereto,  particularly  the  reclamation  extension  act  of  Au^st  13, 
1914  (38  Stat.,  686),  announcement  of  the  annual  operation  and 
maintenance  charges  in  the  irrigation  season  of  1919  and  thereafter 
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until  further  notice,  for  all  lands  of  the  Spanish  Fork,  Lake  Shore 
and  high-line  units  of  the  Strawberry  Valley  project,  Utah,  under 
public  notice,  is  hereby  made  as  follows: 

2.  Spanish  Fork  and  Lake  Shore  uiits. — ^The^  minimum  annual 
operation  and  maintenance  charge  for  the  Spanish  Fork  and  Lake 
Snore  Units  shall  be  50  cents  per  urigable  acre  whether  water  is  used 
or  not,  which  charge  will  entitle  the  water  user  to  not  more  than  1 
acre-foot  of  water  per  irrij^able  acre  and  in  no  event  to  more  than 
the  amount  per  acre  specified  in  the  water-right  application;  and  for 
all  additional  water  a  charge  of  50  cents  per  acre-foot  wiU  be  made; 
provided,  that  no  addition^  water  will  be  lumished  to  any  water  user 
who  has  not  made  water-right  application  for  at  least  2  acre-feet  of 
water  per  irrigable  acre  for  all  irrigable  land  owned  by  him. 

3.  High-line  unit. — The  minimum  annual  operation  and  mainte- 
nance charge  for  the  high-line  unit  shall  be  $1  per  irrigable  acre 
whether  water  is  used  or  not,  which  charge  will  entitle  the  water  user 
to  not  more  than  2  acre-feet  of  water  per  irrigable  acre;  and  for  all 
additional  water  a  chaise  of  50  cents  per  acre-foot  will  be  made; 
provided  that  no  additional  water  will  oe  lumished  to  any  water 
user  who  has  not  made  water-ri^ht  application  for  at  least  2  acre-feet 
of  water  per  irrigable  acre  for  all  imgable  land  owned  by  him.  The 
terms  and  conditions  both  as  to  amount  and  place  of  measurement 
for  delivery  of  water  shall  be  the  same  for  public  lands  included  in  the 
public  notice  of  May  21,  1917,  as  for  all  other  lands  under  this  unit, 
namely,  the  delivery  of  2  acre-feet  per  acre  measured  at  the  head  oi 
the  high-line  canal. 

4.  Time  of  payment. — ^AU  operation  and  maintenance  charges  will 
be  due  and  payable  on  December  1  of  each  year  for  the  preceding 
irrigation  season,  except  that  all  charges  for  water  additional  to  the 
amount  specified  in  the  water-right  application  are  payable  in 
advance  when  the  water  is  ordered. 

S.  G.  Hopkins, 
Assistant  Secretary  of  the  Interior, 

TUSAJSlClAIj  STATEMENT. 

Condensed  balance  sheet.  Strawberry  Valley  project,  June  SO,  1919, 

Cash - W,08l.77 

Inventory  of  materials  and  aupplies  on  hand 22jOS6.94 

Accounts  receivable:  ^  ^  ^     ^ 

Current  accounts  receivable $13,802.09 

Construction  water-right  contracts  unaccrued 2,409,85a  49 


Construction  work  contracted: 

Contract  obligations. 1,600.00 

UndeUvered  orders, - 25a  00 

Gross  construction  cost , '. 3,506,003.73 

Less  construction  revenue  earnings. 88,801.77 

Add  cost  adjustments 17,992.81 

20,294.58 


2,483,712.88 
1,76a  00 


Net  coDstruetlon  cost ;;. 8,479,709.1* 

Gross  operation  and  maintenance  cost 103,211.71 

Less  operation  and  maintenance  revenue  earnings 8,673.64 

94,638.17 

Accounts  payable 8,472.74 

Contingem  obligations 10,831.77 

Collections  and  contracts  of  specific  amounts  for  repayments  to  redamation  fond 2, 059, 610. 66 

Miscellaneous  revenues. 03,413.60 

Capital  investment:  .     .  ..^     «    - 

Disbursement,  transfer,  and  Joint  oonstruotUm  ▼ouehers  received. 3, 908, 218. 17 

Collection,  transfer,  refund,  and  Joint  construction  vouchers  issued 555, 603. 22 

Net  investment 3,852,612.95 
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Featttre  costs  of  Strawberry  VaUey  project. 


Features. 


Bzamiiiatlon  and  surveys,  project  as  a  whole: 

Reoonnoiffiance 

Trial  lines 

Topography 

Sou  surveys. 

Water  rights 

Experimental  investigations 

Subdivisions 

Cross  sections 

Locations 

Farm  units 

Triangulation 

Level  control 

Hydrometry 


Fiscal  year 
1919. 


Total  to 

June  30, 

1919. 


1268.21 


Storage  system: 

Strawberry  Dam 

Wasteway  at  Strawberry  Dam 

Bridge  over  wasteway  at  Strawberry  Dam 

Sluicing  tunnel  at  Strawberry  Dam 

Indian  Creek  Dike 

Indian  Cre^  and  Trail  Hollow  diversion  canals  and  bridge.. 

Indian  Creek  and  Trail  Hollow  intake  and  spillway 

Indian  Creek  and  Trail  Hollow  terminal  drop  and  ohute. . .. 

Strawberry  Tunnel  controlling  works  and  inline 

Strawberry  Tunnel  proper 

Strawberry  Tunnel  outlet  weir 

Measuring  flume  at  west  portal  of  Strawberry  Tunnel 

Pennanent  camp  at  east  portal  of  Strawberry  Tunnel 

Submerged  lands  (storage  reservoir) 


Canal  system: 

Main  distribution  and  power  canal^ 

Spanish  Fork  Reservoir  and  River  improvenMnt. 

Spanish  Fork  diversion  dam 

Spanish  Fork  River  bridge  at  diyerslon  dam 

Permanent  camp  at  Bpazush  Fork  diversion  dam. 

Canal  excavation. 

Canal  concrete  lining 

Canal  aqueduct 

Culvert  at  station  139 

Concrete  arch  and  beam  and  slab  covering 

TunnelNo.l,  power  canal «. 

Tunnel  No.  2,  power  canal 

Kinor  structures,  timber a 

Hinor  structures,  concrete. 

Wasteway,  sandbox,  and  inlet  chamber 


268.21 


1457.11 

U61.66 

125.47 

»13^.77 

1341.33 

1202.55 

162.54 

162.22 

1282.68 

3,044.32 

120.86 

12a  10 

123.87 


16,606.40 

1,067.89 

11,776.74 

362.76 

12,184.82 

1,617.94 

321.62 

12.16 

6.06 

18.96 

68.16 

41.48 

16,684.29 


48,658.27 


14,849.57 


High  Line  Canal: 

Examination  and  surveys 

Headworks 

Canal  excavation < 

Canal  lining,  concrete 

Tunnel  No.  1,  high-Une  canal 

Peteetneet  siphon 

Peteetneet  Inlet  dam 

State  road  bridge,  concrete 

Siphon  under  San  Pedro.  Los  Angeles  A  Salt  Lake  R.  R. 

Notch  drop  and  chute,  OoshenPass 

Siphon  under  Denver  A  Rio  Orande  R.  R.,  Ooshen  Pass. 

Sj^wav  at  head  of  lateral  33 

Flume  9-foot  concrete  near  power  house  and  Payson  Hill. 

Flume  8-foot  concrete,  near  Ooshen  Pass 

Flume,  double-barrel,  covered,  oancrete 

Turnouts  with  checks 

Minor  structures,  concrete 

Minor  structures,  timber 

Turnout  No.  9  and  bridge  No.  6 

Turnout  No.  30  and  measuring  device 

Minor  structures,  pipe 

Flume,  wood,  division  2,  near  Salem 

Turnout  No.  3  (division  1) 


159,242.90 

66,314.99 

8,869.71 

47,296.48 

118,908.59 

70,562.11 

21,783.41 

21,672.66 

08,474.68 

1,060,546.49 

10,398.68 

7,032.15 

8,312.78 

10,000.00 


1,699,416.52 


10,375.49 

89,695.90 

2,524.60 

6,812.71 

143,688.31 

42,650.60 

13,063.00 

2,584.20 

83,88a  29 

27,006.23 

21,852.22 

8,263.83 

1,634.76 

24, 75ft 02 

879,279.75 


Total  oanal  system. 


38,835.41 

4,364.36 

148,342.34 

106,465.67 

8,824.12 

7,915.83 

1,955.66 

2,060.93 

3,946.00 

561.80 

1,824.70 

1,610.60 

44,706. 18 

5,361.51 

13,889.72 

3,778.34 

4,794.22 

19,120.28 

1,687.67 

4,137.73 

4,992.68 

1,334.30 

3,007.26 


435,426.20 


814,705.95 


1  Credits  shown  cover  adjustment  of  charges  previously  made  to  cover  f rei^t  and  handling  of  equipment 
and  unused  materials  pur^uoed  for  the  construction  ofthe  storage  system,  no  costs  charged  to  this  feature 
during  fiscal  year  1919. 
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Featwre  coits  of  Strawberry  Valley  project — Continued. 


Features. 


Lateral  systems: 

Divisions  5,  6,  7,  8,  and  ft— 

Examination  and  surveys 

LatenJ  excavation 

Lateral  lining,  concrete ■ 

Metal  flume,  3  feet  2^  inches 

Metal  flume,  3  feet  9|  Inches 

Siphon,  30 inches,  steel,  lateral  No.3 

Siphon,  36  inches,  cast  iron,  lateral  No.  30 

State  road  siphon  and  turnout  No.  20 

Siphon  under  San  Pedro,  Los  Angeles  &  Salt  Lake  R.  B.,  24  inches, 
cast  iron  and  vitrified  pipe,  lateral  28 

Siphon  under  Denver  &  Rio  Grande  R.  R.  and  turnout  No.  20  P.  &  Q., 
36-inch  cast  iron  pipe 

Silvan  under  San  Pedro,  Los  Angeles  &  Salt  Lake  R.  R.,  30-inch  cast- 
iron  pipe ,  lateral  20-R 

Siphon,  18  indies,  vitrified  plpe^teral  27 , 

Siphon,  state  road  and  turnout  20-CD 

Mmor  stnict  ures,  concrete , 

Minor  structures,  timber 

Minor  structures,  pipe 

Minor  structures,  metal 


Division  10— 

Lateral  excavation 

Lateral  concrete  canal  lining 

Metal  flumes,  Nos.  1,3,  and  12, 3  feet  2(  Inches 

Metal  flumes,  Nos.  4, 5,  and  6,  5  feet  8)  inches 

Metal  flumes,  Nos.  7,  8.  9, 10.  and  11,  4  feet  5i  Inches 

Metal  flume.  No.  13, 1  foot  11  inches 

Measuring  boxes,  concrete  for  turnouts  32-EF  and  32-CD. 

Siphon,  36  inches,  steel,  lateral  31 

Pipe  line,  double-barrel,  24-inch  vitrified  pipe,  lateral  31. . 

Culverts,  24-inch  vitrified  pipe,  lateral  31 

Culverts,  state  road  and  turnout  31-E2 

Minor  structures,  concrete 

M  inor  structures,  timber 

Minor  structures,  pipe 


Mapleton  lateral—  • 

Preliminary  surveys 

Lateral  excavation « 

Lateral  lining,  concrete 

Headworks,  intake  at  Power  Canal 

Siphon  over  Spanish  Fork  River,  concrete,  46  indies 

Siphon  under  Denver  &  Rio  Grande  R.  R.,  concrete,  46 inches. 

Siphon  over  Hobble  Creek,  concrete,  27  inches , 

Minor  structures,  concrete 

Minor  structures,  pipe 

Minor  structures,  timber 

Minor  structures,  metal 


Total  lateral  systems. 


Power  svstem: 

Hydroelectric  power  plant 

Penstock 

Substation  at  Springvllle 

Transmission  lines  to  Spanish  Fork 
Transmission  lines  to  Payson  City.. 
Transmission  lines  to  Spflngville. . . 
Power  house  permanent  camp 


Farm  units. 


Permanent  improvements: 

Diamond  Fork  wagon  road 

Prove  office  and  grounds 

Strawberry  Valley  grazing  lands. 


Ftocalyear 
1919. 


18,095.01 

431.29 

SO.  99 

90.01 

617.83 

21,193.40 

5,840.41 

155.66 

3,692.01 

1,373.16 


41,639.77 


41,539.77 


Total  to 

June  30, 

1919. 


137,262.38 

82,432.71 

191,066.52 

2,180.87 

1,068.47 

3,899.07 

811.77 

908.58 

4,164.85 

1,113.74 

816.76 
1,545.77 
1,199.48 

47,213.06 
2,766.63 

20,666.00 
1,634.41 


350,76L06 


35,289.93 

104,652.31 

3,355.31 

2,892.36 

22,150.99 
1,614.62 
1,502.01 
6,780.92 
5,264.83 
3,940.40 
1,218.22 

17,641.59 
2,196.60 
9,488.84 


217,988.93 


2,734.81 

61,136.76 

997.90 

2,319.88 
16,869.91 

6,487.33 
21,718.82 

9,314.01 
348.33 

5,499.04 

2,768.52 


130,195.31 


098,945.30 


36,279.74 
8,241.13 
3,479.64 
3,556.85 
6,810.27 
6,601.30 

15,328.18 


80,297.11 


9,025.68 


48,877.60 

5,260.00 

61,085.66 

115,223.26 
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Featwre  co$U  of  Strawberry  Valley  projecU — Continued. 


Features. 


Telephone  system:  Line  from  Spanish  Fork  to  Strawbeiry  Dam . 
Operation  and  maintenance  dming  construction 


Total  cost  of  construction  features. 
Balance  in  plant  account 


Oross  construction  cost  to  June  30, 1919. 


Less  revenues  earned  during  construction  period: 
Rental  of  buildings. 


Rental  of  grazing  and  farminc;  lands 

Net  power  losses  (prior  to  puoUc  notice). 

Ren^  of  irrigation  water 

Rental  of  telephone  and  tolls 

Contractors'  freight  refimds 

Loss  on  hospitiU  operation 

Revenues,  miscellaneous 


Net  constructian  cost,  June  30, 1919. 


Fiscal  year 
1919. 


$36,958.41 


36,958.41 


169.10 
215.54 


384.64 


36,573.77 


Total  to 

June  30, 

1919. 


$14,051.19 


12,«l.-9» 


3,492,834.17 
13,169.56 


3,506,003.73 


5,675.80 

45,664.56 

125,145.19 

400.00 

1,318.82 

09L61 

12,526.56 

215.54 


26,294.58 


3,479,709.16 


1  Deduct. 


Statement  ofcoete  by  calendar  yearSt  Strawberry  Valley  project. 


Construction. 

Operation  and  maintenance. 

During 
construc- 
tion. 

Under 
public 
notice. 

Total. 

Total-eoit. 

Year  ending  Dee.  31— 

1907 

$358,107.73 
259,775.33 
200,684.30 
234,577.92 
538,013.86 
772,509.84 

11,870.02 

5,733.63 

746,220.44 

194,074.66 

48,987.28 
126,370.73 

12,863.43 

$358.10/.73 

1908 

259,775.33 
200.684.30 

1909 

1910 

234,577.92 
538,013.86 
772.509.84 

1911 

1912 

1913 

1 1,870.02 

1914 

$69,420.68' 
3, 779. 23 
160,688.01 

$09,420.68 
12,102.54 

142,060.95 
30,697.72 
28,792.96 
17,360.66 

75,154:31 
758,322.98 
151,423.71 

79  685.00 

1915 

$8,323.31 
18,037.06 
30,697.72 
28,792.96 
17,360.66 

1916 

1917 

1918 

155,163.69 
14,497.23 

Jan.  1  to  June  30. 1919 

Subtotal 

3,480,322.27 
13,169.56 

12,511.90 

103,211.71 

115,723.61 

3,596,045.88 
13, 109. 56 

Plant  accounts  to  June  30, 1919 

Total 

3,493,491.83 

12,511.90 

103,211.71 

115,723.61 

3,609,215.44 

1  Deduct. 

Note.— The  project  was  opened  under  public  notice  in  1915,  and  the  appropriate  costs  for  operation  and 
maintenance  under  public  notice  were  opened  and  taken  out  of  operation  and  maintenance  during  con- 
struction. 

The  above  operation  and  maintenance  cost  of  $28,792.96,  shown  for  calendar  year  1918,  includes  an  adjust- 
ment of  $2,298.05  made  in  June,  1918,  between  power  system  operation  and  maintenance  costs  and  irrigation 
operation  and  maintenance  costs,  in  accordance  with  the  plans  set  forth  in  the  board  of  engineers'  report, 
dated  Mar.  16, 1918.    The  true  cost  for  calendar  year  1918  is  $26,494.91. 

The  true  construction  cost  for  the  period  from'  Jan.  1  to  June  30, 1919,  is  $1,986.14.  The  amount  shown 
<$2,863.43 — credit)  covers  the  difference  between  the  true  cost  for  this  period  and  an  adjustment  made 
during  this  period  of  the  storage  system  costs.    (See  Feature  costs— storage  system.) 


828      EIGHTEENTH  ANNUAL  BEPOBT  OF  BECOiAMATION  SEBVIOE. 
Statement  of  costs  by  fiscal  years^  Strawberry  VdUey  project. 


Tear  ending  June  30— 

1906 

1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 


C<xi8tructlon. 


Subtotal 

Plant  accounts  to  June  30, 1919. 


Total. 


845,409.35 

88,401.04 

392,288.51 

287,815.86 

193,766.85 

306,110.46 

601,500.78 

381,828.03 

52,519.18 

389,975.33 

377,203.63 

260,762.18 

76,690.86 

36,958.41 


3,480,322.27 
13,169.56 


3,493,491.83 


Operation  and  maintenance. 


During 

constrao- 

tion. 


850,003.04 

28,166.77 

7,180.11 

173,527.02 


12,511.90 


12,511.90 


Under 
public 
notice. 


836,505.07 
36,064.62 
31,642.02 


103,211.71 


103,211.71 


Total. 


850,603.04 

28,165.77 

7,180.11 

187,021.95 
35,064.62 
31,642.02 


115,723.61 


Total  cost. 


845,409.85!* 
88,401.94 
292,288.51 
287,815.86 
193,766.85 
806,  Ua  4ft 
601, 500. 78 
881,828.08 
103,212.22 
418,141.10 
884,383.74 
223,740.28 
110,755.48 
68,600.43 


3,506,045.88 
13,109.5ft 


115,723.61 


3,609,215.44 


1  Deduct. 

Note.— The  project  was  opened  under  public  notice  in  1915,  and  the  appropriate  costs  for  operation  and 
maintenance  under  public  notice  were  opened  and  taken  out  of  the  operation  and  maintenance  during 
construction. 

Sstimated  cost  of  contemplated  work,  Strawberry  VaUey  project^  during  fiscal  year  19t0, 


Principal  feature. 


Examination  and  surreys:  Preliminary  Inyestigations  of  proposed  extension  of  canal  into 

Juab  County 

Lateral  system:  Final  settlement  of  contract  with  Green  Construction  Go 

Operation  and  maintenance  under  public  notice 

Beimbursable  accounts 

Total 


Estimated 
cost. 


13,409.78 
4,551.43 

30,000.00 
7,200.00 


45,161.21 


Operating  costs  and  revenue,  Strawberry  Valley  project,  to  Dec,  SI,  1918, 


Calendar  year  1918. 

Features. 

Opera- 
tion. 

Mainte- 
nance. 

TotaL 

Opera- 
tion. 

Mainte- 
nance. 

TotaL 

0O8T8. 

Storage  system: 

Strawberry  Dam 

82,438.76 

84a  76 

'     92.82 

92.33 

2,621.32 

893.85 

82,632.11 

840.76 

92.82 

92.33 

4,48L51 

84,258.02 

1,283.50 

1,016.12 

977.87 

5,443.38 

86,071.46 

779.60 

373.76 

186.60 

2,914.80 

22.40 

810,329.48 

Indi^  freek  DIkfl 

2,073.19 

Indian  Pmk  feeder  canal 

1,389.88 

1,164.56 

8,858.19 

22.40 

Trail  HoUow  feeder  canal 

Strawberry  Tunnel 

"ij'iiaii" 

5»485.49 

2,053.54 

7,538.03 

12,968.99 

10,348.71 

28,337.70 

Ouial  system: 

Hlgb-M»M»  cafial , 

509.84 

68.95 

125.86 

1,106.24 

4a  02 

2,82L68 
8,078.04 

600.8ft 

Watercourse    between    Straw- 
berry Tunnel  and   Spanish 
Fork  diversion  dam 

6.00 

088.87 

004.87 

2,80a6S 

West  mxtal  measuring  flume... 

8.198.90 

Spanish  Fork  diversion  dam. . .. 

"■'waei 

181.76 

i,64i89 

l,50a28  1     2;606.62 
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Operating  eogts  and  revmuey  Strawberry  VaUey  project,  to  Dee,  31, 191S—Conihmed. 


Calendar  year  1918. 

To  end  at  calendar  year  1918. 

Features. 

Opeis- 
Uon. 

Maint.- 
nanoe. 

TotaL 

Opera- 
tion. 

Mainte- 
nance. 

TotaL 

0O9T8— Contlnaod. 

Oual  svstem— Contbioed. 

Main  distribution  and  power 
canal 

t06&l» 

$402L48 

$1,06L07 

84,468.94 

18,961.43 

• 

88, 43a  37 

Total  canal  BTStem............ 

1,526.23 

1,678.11 

3,098.33 

6,339.33 

11,486.46 

17,825.78 

Lateral  system: 

Hif;b-Une  canal  laterals. 

279.35 
448.87 

32.71 
1,644.88 

31^06 

ICapleton  lateral.... 

443.87 

1,644.88 

2,068.70 

3,068.70 

Total  lateral  STStem. 

443.87 

1,644.83 

2,088.70 

723.22 

1,677.54 

2,400.76 

Undistributed  expenses: 

TeleDhone  system 

463.71 
667.79 

1,392.83 
172.72 

5,387.31 

64.48 

176.27 

383.71 

63.28 

1,396.90 

618.19 
744.06 

2,029.98 
992.37 

1,771.62 
866.00 

1,443.15 
100.90 

5,577.44 

8,801.60 

1,858.87 

Soperintendence  and  aooounts. . 

Engineering  and  inspection 

General  exp^nxe t- 

1,776.54       1,589.13 

236.00  1        210.33 

6,784.21  1    6,969.21 

2,982.28 

31L28 

12, 546. 65 

Total,  midlstribated  expenses. 

7,984.36 

2,07464 

10,059.00  !  11,741.02 

9,769.11 

21,6Qai8 

ICIsoellaneous  features: 

Hydrometry.... 

3,438.13 
*     367.49 

8,428.18 

367.49 

14.38 

12,48131 
1,843.16 

13,484.81 

Operation  and  maintenance  sur- 
veys and  investieations 

Maintenance  of  Duqnond  Fork 
road.... ; 

1,843.16 

14.23 

6,8(16.39 
92.92 

6^866.29 

Maintenance  of  Diamond  Fork 
road  bridces... 

92.98 

Total,  miscellaneous  features . . 

3,695.63 

14.28 

3,709.85 

14,327.47 

6,460.21 

30,786.68 

Grand  total 

19,18^56 

7,36a  36 

26,494.91 

46.120.03 

39,731.02 

85,851.06 

REVEMITS8. 

Operation  and  maintenance  charges 
accrued  on  contracts  with  the 
water-right  applicants 

25,040.43 
2L77 

98.05 

661.60 
8,508.00 

66.12 
1,151.20 

>97L68 

64,126.00 
8.17 

Operationluid  maintenance  charges 
paid  in  advance  by  water-right 
appHoantrS,, , . .  r ,  -  r . , 

Penaltiee  on  operation  and  main- 
tenance charges  accrued  on  con- 
tracts with  water-f  Ifht  aDOlicants. 

m 

19a  68 

Rental  of  land  and  bulldlnp  during 
oneratlon  nerlod 

1,766.00 
4,813.89 

411.17 

Rental  of  irriffation  water 

Rental  of  telephone  and  tolls  doi^ 
tng  operation  period 

Revenues,  miscellaneous 

1,151.30 

Less  discount  allowed  on  operation 

on  contracts  with  the  water-right 
anolicants  (contra). 

>3,61&46 

Total 

29,44L44 
3,946.58 

60,986.61 

Difference: 

Excess....... 

T>eftpit  ................... 

15,916.44 

1  Deduct. 

NOTB.~The  operation  and  maintenance  defldt  was  reduced  by  nearly  88.000  during  the  irrigation  year 
of  1918.  Considerable  more  water  has  been  sold  during  the  present  irrigiition  season,  and  it  is  estimated 
that  this  deficit  will  be  eliminated  by  the  end  of  the  1919  irrigation  year. 


WASHIirOTOir,  okavooait  pbojegt. 

Calvin  Gasteel,  project  manager,  Okanogan,  Wash. 

LOCATION. 

County:  Okanogan. 

Townshipe:  33  to  34  N.,  Rs.  25  to  27  E.,  Willamette  meridian. 
Railroad:  Great  Northern  ^branch  line). 

Railroad  stations  and  estimated  population,  June  30,  1919:  Okanogan,  1,200; 
Omak,  600;  Riverside,  250. 

WATEB  SUPPLY. 

Source  of  water  supply:  Salmon  Greek. 

Area  of  drainage  basin :  121  square  miles  above  Gonconully  Dam. 
Annual  run-ofi  in  acre-feet  of  Salmon  Greek  at  Jones  ranch,  near  Okanogan  (140 
square  miles),  1903  to  1918,  maximum  56,500,  minimum  7,639,  mean  31,885. 

AGBICTILTUBAL  AND  CLIKATIO  CONDITIONS. 

Area  for  which  service  is  prepared  to  supply  water,  season  of  1919:  10,099. 

Area  under  water-right  applications,  rental  and  vested  water-right  contracts  to 
June  30,  1919:  10,099. 

Length  of  irrigation  season,  May  1  to  September  1:  122  days. 

Average  elevation  of  irrigable  area:  1,000  feet  above  sea  level. 

RainfiQl  on  irrigable  area:  At  Omak,  Wash.,  9-year  average,  11.83  inches;  1918, 
10.25.  inches.  At  Gonconully,  Wash.,  at  base  of  Salmon  River  watershed,  19-year 
average,  15.16  inches;  1918^  11.74  inches. 

Range  of  temperature  on  irrigable  area:  —10®  to  105°  F. 

Gharacter  of  soil  of  irrigable  area:  Volcanic  ash  and  gravel  on  upper  benches  and 
sand  and  gravel  on  lowlands  along  Okanogan  River. 

Principal  products:  Fruit,  hay,  grain,  and  vegetables. 

Principal  markets:  States  east. 

LANDS  OPENED  FOB  IBBIGATION. 

Dates  of  public  notices  and  orders:  November  12,  1908;  March  12,  1910:  April  8, 
1910;  February  23,  1911;  March  28,  1911;  April  29,  1912;  July  6,  1912;  March  10, 
1913;  June  16,  1913;  January  16  and  September  24,  1914;  March  20,  May  15,  and 
July  28,  1915;  March  16,  1916;  April  18,  1917;  March  19  and  May  18,  1918;  August 
29, 1918;  September  10,  1918- April  26, 1919. 

Location  of  lands  opened:  Tps.  33  and  34  N.,  Rs.  25  to  27  E.,  Willamette  meridian. 

Limit  of  area  of  farm  units:  Public,  40  acres;  private,  40  acres. 

Duty  of  water:  2 J  acre-feet  per  acre  per  annum  at  the  farm. 

B  jilding  charge  per  acre  of  irrigable  land:  $95,  subject  of  credit  of  $16  per  acre  in 
certain  cases  where  landowners  constructed  and  operate  and  maintain  their  oim 
ditches. 

Annual  operation  and  maintenance  charge:  E£Pective  for  the  season  of  1919,  and 
thereafter  until  further  notice,  by  public  notice  dated  April  26,  1919,  the  annual 
operation  and  maintenance  charge  is  a  minimum  of  $4  per  irrigable  acre,  whether 
water  is  used  thereon  or  not,  which  entitles  the  water  user  to  1  acre-foot  of  water 
delivered  at  his  land,  additional  water  being  fumi^ed  at  the  rate  of  $1.50  for  the 
first  acre-foot  and  all  further  supply  at  $3  per  acre-foot.  During  the  flood  period 
of  each  year  each  water  user  will  be  charged  with  only  two-thirds  of  me  water  delivered 
to  him. 

CHRONOLOGICAL  SX7HMABY. 

Reconnoissance  and  preliminary  surveys  begun  in  1903. 
Construction  recommended  by  board  of  engineers,  October  9, 1905. 
Construction  authorized  by  Secretary,  December  2,  1905. 

330 


WASHINGTON,  OKANOGAN  PROJECT.  331 

FiiBt  irrigation  by  Reclamation  Service,  season  of  1908. 
Conconully  Dam  completed  August,  1910. 

Water  surface  in  Conconully  Reservoir,  reached  spillway  crest  for  first  time  on 
May  19, 1914. 
Power  and  pumping  system  completed,  1916. 

Concrete  lining  of  canals  and  extension  of  distribution  system  completed,  1917. 
Third  unit  opened,  1917. 

Supplemental  construction  approved,  November,  1918. 
Project  75  per  cent  completed,  June  30, 1919. 

IBBIGATZOK  PUIN. 

-  The  irrigation  plan  of  the  Okanogan  project  provides  for  the  storage  of  water  in 
Conconully  Reservoir  and  Salmon  Lake  Reservoir,  controlled  by  Conconully  Dam  on 
Salmon  Creek,  about  2  miles  below  Conconully,  Wash.,  and  Salmon  lAke  Dam  on 
Salmon  Lake,  about  1  mile  above  Conconully  Wash. ;  the  control  of  Salmon  Lake  Res- 
ervoir by  a  short  feeder  canal  from  Salmon  Creek  and  outlet  works;  the  control  of 
Conconully  Reservoir  by  means  of  an  outlet  tunnel  discharging  into  Salmon  Creek 
below  the  storage  dam;  the  diversion  of  water  from  Salmon  Creek  by  a  dam  about  12 
miles  below  the  reservoir  into  a  canal  system  watering  lands  in  the  valley  of  the 
Okanogan  River  between  Riverside  and  Okanogaii,  Wa^. ;  the  operation  of  a  pump- 
ing plant  to  supplement  the  gravity  supply  of  the  project  by  pumping  from  tne 
Okanogan  River  to  approximately  1,050  acres  of  land  on  the  sandy  portion  of  the 
project  known  as  Robinson  Flat,  where  the  duty  of  water  is  less  than  on  the  heavier 
soils.  The  power  for  the  pumping  is  generated  by  two  power  plants  constructed  at 
drops  Nos.  1  and  2  on  the  upper  main  lateral  and  transmitted  to  the  pumping  station 
near  the  town  of  Omak,  Wash.,  by  5|  miles  of  transmission  line.  This  pumping  plant 
is  to  be  operated  only  during  the  years  when  the  gravity  supply  of  water  will  not  be 
sufficient.  An  oil-engine  pumping  plant  was  installed  at  Duck  Lake  during  the 
season  of  1918  to  supplement  the  water  supply  for  about  640  acres  of  project  Tanda 
near  this  lake. 

The  features  of  the  project,  covered  by  original  construction,  consisting  of  the 
inlet  and  outlet  works,  Salmon  Lake,  Conconully  hydmulic  filled  dam,  spillway, 
and  outlet  works,  the  diversion  weir,  and  distribution  system,  are  completed  and  have 
been  in  use  during  irrigation  seasons  since  1910.  The  features  of  the  project  covered 
by  supplemental  construction,  consisting  of  Salmon  Lake  Reservoir  and  Duck  Lake 
pumping  plant,  are  now  in  the  course  of  construction. 

ST7HMABY  OF  GENSBAL  DATA  FOB  OKANOGAN  PBOJECT  TO  END 

OF  FISCAL  YEAB  1919. 

Areas: 

Irrigable  acreage  when  project  is  complete 10, 099 

Private  land. 10, 099 

Acreage  service  could  have  supplied  in  season  of  1918 10, 099 

Estimated  acreage  service  can  supply  in  season  of  1919 10, 099 

Estimated  acreage  service  can  supply  in  season  of  1920 10, 099 

Acreage  irrigated  season  of  1918 6, 402 

Acreage  cropped  under  irrigation  season  of  1918 5, 287 


Crops: 

Value  of  irrigated  crops  season  of  1918 $749, 982. 00 

Value  of  irrigated  crops  per  acre  cropped $141.  85 

Finances: 

Net  construction  cost  to  June  30,  1919 $892, 845.  36 

Per  cent  completed  on  June  30,  1919 75 

Appropriated  for  fiscal  year  1920 $325, 000. 00 

Estimated  per  cent  complete  by  June  30,  1920 90 

Proposed  appropriation  for  fiscal  year  1921 $196, 000. 00 

Estimated  per  cent  complete  by  June  30,  1921 100 

Announced  construction  charges  per  acre $95. 00 


Appropriation  fiscal  year  1919 $154, 000. 00 

Miscellaneous  collection  and  transfers $4, 681. 13 

Increased  compensation 3, 605. 99 

.    162,287.12 
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Fmances — Continued . 

Expendituree  chargeable  to  1919  appropriation — 

Difibursemente 1115, 826. 89 

Transf ere 9, 080. 38 

Current  liabilities 21,529.15 

Contingent  liabilities 443. 00 

1146, 879. 42 

Unencumbered  balance  on  July  1,  1919 15, 407. 70 

RepaymentB: 

Value  of  construction  water-right  contracts 812, 014. 02 


Construction  chaig< 

Accrued  to  June  30, 1919 34, 130. 06 

Collected  to  June  30,  1919 31, 569.  75 


Uncollected  on  June  80, 1919 


2, 560. 31 


Operation  and  maintenance  chaises  (public  notice) — '• 

Accrued  to  June  30,  1919 70, 711.  26 

Collected  to  June  30,  1919 47,960.98 

Uncollected  on  June  30,  1919 22,750.28 

Water-rental  charges — 

Accrued  to  June  30,  1919 , 108, 314. 57 

CoUected  to  June  30, 1919 104,292.75 


Uncollected  on  June  30,  1919 


Power  chaig( 

Accrued  to  June  30,  1919.. 
Collected  to  Jime  30,  1919 


4, 021.  82 


1, 754.  71 
1, 754. 71 


CONSTBX7CTION  DXTBIigrG  THE  FISCAL  YEAR. 


All  features  of  original  contemplated  work  had  practically  been 
completed  at  the  dose  of  the  fiscal  year  1917. 

Supplemental  construction,  storage  system, — ^The  enlargement  of 
Conconxilly  Dam  and  the  construction  of  Salmon  Lake  Dam  were 
begun  in  December,  1918,  and  were  in  progress  at  the  end  of  the 
fiscal  year. 

Supplemental  construction,  pumping  for  irrigation. — ^An  oil  engine 

Jumping  plant  was  installed  during  the  summer  of  1918  at  Duck 
lake.    Only  a  temporary  building  was  erected,  to  be  replaced  later 
by  a  permanent  structure. 

SBEPAGE  AND  DBAINAGE. 

Drainage  has  not  been  necessary  on  the  Okanogan  project  with 
two  or  t&ee  exceptions  on  small  areas.  Because  of  the  smallness 
of  these  areas  and  the  improbability  of  any  further  damage  resulting 
from  seepage  no  steps  have  been  taken  by  the  service  to  do  any 
drainage  work. 

BOABD  MEETINGS. 


Date. 

Topic. 

Peraoimel. 

Aug.  0,1919 

TncTfMimd  water  ^npply-  >-« . ....... 

Ferd  Bonstedt,  Jas.   M.  Oaylord,  John  S. 

Longwell,  J.  L.  Savage. 
D.  C.  Henny,  A.  J.  WUey,  Ferd  Bonstedt. 

Calvin  Casteel. 
James  Munn,  D.  C.  Henny,  L.  V.  "BramAi, 

Sept.  14-19, 1919 

Nov.  6-9, 1919 

Salmon  Lake  Dam  ooDstruction. . . 
do 

Ferd  Bonstedt,  Calvin  Casteel. 
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OPEBATION  AND  HAINTSNANCB. 

The  early  winter  of  1918  promised  a  shortage  of  water  for  the 
season  because  of  the  lack  of  snow  in  the  mountains.  The  water 
shortage  became  evident  early  in  the  season  when  the  run-off  in 
Salmon  Creek  did  not  pick  up  to  the  usual  flood  proportions. 

The  water  shortage  made  necessary  emergency  measures  to 
secure  more  water  for  the  project  lands,  and  two  lai^  pumping 
plants  were  accordingly  installed  for  pumpinff  additional  water, 
one  at  ConconuUy  to  pump  from  Salmon  hske  Reservoir  below 
the  gate  sill  into  ConconuUy  Reservoir  and  the  other  to  pump  from 
Duck  Lake  into  the  upper  main  lateral.     These  plante  were  com- 

?leted  in  Jidy  and  August  and  were  both  set  to  work  immediately, 
he  Conconully  plant  delivers  about  25  second-feet  and  the  Duck 
Lake  plant  10  second-feet. 

The  extreme  shortage  of  water  made  necessary  the  delivery  of 
water  m  rotation  heads  and  then  to  cut  the  water  oflF  for  some  time. 
The  subscribed  water-right  lands  were  delivered  only  0.68  acre- 
foot  during  the  season  from  the  project  canals.  Manv  farmers 
secured  a  larger  delivery  by  pumping  water  from  weUs,  lakes,  and 
springs. 

The  run-oflf  for  1918  amounted  to  7,639  acre-feet,  1,851  more 
was  pumped  from  Salmon  Lake,  and  280  additional  acre-feet  from 
Duck  Lake,  making  a  total  of  9,770  acre-feet  available  for  all  lands. 
The  rainfall  was  also  short  for  the  season,  all  of  the  shortage  occur- 
rii^  during  the  spring  months. 

The  crops  for  the  season  of  1918  were  not  nearly  so  large  as  they 
woxdd  have  been  if  the  water  had  not  been 'short.  Notwithstand- 
ing,  the  returns  to  the  project  farmers  were  excellent  and  amoimted 
to  over  $141  per  acre  for  the  area  cropped.  These  crop  returns  were 
on  fruit  principdly,  as  all  other  crops  were  sacrificed  to  save  the 
fruit  trees. 

Some  damage  was  done  to  trees  on  the  project,  but  in  no  instances 
were  the  losses  large  to  any  one  farmer.  The  alfalfa  was  badly 
injured  in  many  cases. 

The  winter  of  1918-19  promised  a  much  better  water  supply  than 
that  of  1918.  In  general  the  weather  was  mild  with  the  snowfall 
only  slightly  less  than  normal.  No  water  was  carried  over  from  the 
previous  year  and  the  reservoir  did  not  receive  so  much  water  from 
Salmon  Creek  as  was  anticipated.  The  spring  months  were  very 
cold  and  backward  which  held  back  the  melting  of  the  snows  and 
allowed  the  water  to  sink  into  the  ground. 

Early  in  the  spring"  another  season  with  a  short  water  supply  was 
foreseen.  The  possmility  of  securing  additional  water  was  con- 
sidered early,  and  it  was  decided  to  pump  about  1,000  acre-feet 
from  Salmon  Lake  and  to  run  the  Duck  Lake  and  Robinson  Flat 
pumping  plants  to  capacitv  all  the  time  possible. 

Water  was  started  in  the  canals  on  May  7,  and  continued  imtil 
the  23d.  The  second  irrigation  was  started  on  June  8  and  cut  oflf 
on  the  21st.  During  these  two  months,  practically  0.6  of  an  acre- 
foot  per  acre  was  delivered  to  all  lands. 

At  the  close  of  Jime,  preparations  were  being  made  to  start  the 
water  for  the  third  irrigation.  The  total  precipitation  for  the  year 
ending  June  30,  1919,  was  13.85  inches,  which  was  more  than  double 
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that  for  the  preceding  year.  All  of  the  small  private  pumping 
plants  used  in  1918  by  tKe  farmers  were  used  again  this  season  to 
supplement  their  suppljr. 

The  area  irrigated  this  season  was  6,500  acres,  the  decrease  being 
due  to  the  abandonment  of  sandy  lands. 

Historical  review^  Ohanoffon  project. 


Item. 


Acreage  for  which  service  vras  prepared 

to  supply  water 

Acreage  Irrigated 

Miles  of  canal  operated 

Water  diverted  (aore-feet) 

Water  delivered  to  land  (acre-feet) 

Per  acre  of  land  irrigated  (acre-feet) 


1914 

1915 

1016 

1917 

1918 

10,090 

10,090 

10,099 

10,099 

10,099 

7,740 

7,800 

7,850 

8,000 

6,402 

74 

77 

77 

79 

79 

29,700 

24,640 

26,047 

25,182 

9,770 

20,035 

18,580 

19,615 
2.50 

19,801 
2.49 

6839 

2.50 

2.38 

.99 

1919 


10,099 

6,500 

79 

11,000 

8,250 

1.27 


SETTLEMENT. 

There  was  little  movement  of  land.  A  few  tracts  changed  hands 
at  prices  ranging  from  $650  to  $1,000  per  acre  for  bearing  orchards. 
Those  sales  were  made  to  local  and  outside  parties,  very  good 
prices  were  received  for  the  crops  and  a  fair  crop  was  produced  in 
the  majority  of  instances.  The  financial  condition  of  the  farmers 
is  good. 

The  land  investment  report,  compiled  at  the  close  of  the  season 
of  1918,  shows  a  total  gross  land  value  for  the  project  of  $2,377,000, 
or  about  $370  per  acre  for  the  area  cleared  and  leveled.  The  total 
value  of  stock  and  equipment  is  approximately  $254,000,  or  about 
$40  per  acre,  based  on  the  area  cleared  and  leveled.  The  bank 
deposits  of  the  three  towns  in  and  adjacent  to  the  project  have 
shown  no  increase.  Some  development  work  was  done  during  the 
year,  consisting  of  the  building  oi  packing  sheds  and  the  letting  of 
contracts  for  additions  to  present  central  packing  and  assembling 
plants.  Many  automobiles,  trucks,  and  tractors  are  being  pur- 
chased by  the  farmers.  The  towns  are  making  a  steady  and  healthy 
growth. 

Settlement  data^  Okanogan  project. 


Item. 


Total  number  of  fomiB  on  project 

Population 

Nomber  of  irrigated  farms 

Operated  hy  ownen  or  mamasen. . . 

Operated  by  tenants 

Population 

Number  of  towns 

Population 

Total  population  in  towns  and  on  fonns 

Number  of  public  schools 

Number  of  churches 

Number  of  banks 

Total  capital  stock 

Amount  of  deposits 

Number  of  depositors 


1016 

me 

1917 

fiOO 

000 

440 

434 

6 

000 

3 

1,500 

2,400 

7 

8 

4 

$135,000 

1325,000 

1,650 

500 

1,021 

458 

453 

5 

1,021 

3 

1,600 

2,621 

7 

8 

4 

$135,000 

$400,000 

1,700 

560 

1,060 

475 

465 

10 

1,050 

3 

1,700 

2,750 

7 

8 

$135,000 

$450,000 

1,750 

1918 


1919 


594 

1,162 

401 

878 

23 

1,162 

3 

2,050 

3,212 

7 

8 

4 

$135,000 

$600,000 

1,800 


504 

1,200 

400 

376 

25 

1,160 

8 

2,200 

3,360 

ml 
^\ 

$135,000 
$500,000 

1,800 
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PBINOZPAL  CBOP8. 

The  area  cropped  during  the  year  was  5,287  acres.  The  total 
value  of  the  crops  produced  was  $749,982.05  or  $141.85  per  acre 
cropped.  The  decrease  in  cropped  area  was  due  principally  to  the 
abandonment  of  sandy  lands  embraced  in  the  second  unit  of  the 
project.  Although  the  acreage  cropped  shows  a  decrease  of  16  per 
cent,  the  value  of  crops  produced  increased  approximately  22  per 
cent.  This  increase  was  due  mainly  to  the  increase  in  the  price  of 
apples  and  alfalfa  over  the  previous  year,  the  average  price  of  alfalfa 
bemg  $25  per  ton  and  of  apples  4}  cents  per  poimd.  Of  the  6,400 
acres  irrigated,  4,840  are  planted  to  bearing  and nonbearing  orchards. 
The  apple  returns  average  $1.80  per  box  for  a  total  of  360,000  boxes 
or  475  carloads. 


Crop  report,  Okanogan  project,  Washington,  year  of  1918, 


Crop. 


Alfalfe 

Apples 

Apricots 

Beans 

Beets. 

Carrots , 

Com , 

Com  fodder , 

Small  fruit 

Oaxden 

Hay 

Onions. 

Pasture 

Peaches 

Pean 

Prunes 

Potatoes 

Wbeat ,... 

Miscellaneous 

Less  duplicated  areas. 


Area 

(acres). 


Total  cropped  aoreage. 


Irrle&ted,  no  crop: 

Nonbearfnc  orctaard 

Yoons  alfufia 

MlBoellaneous 

Le68  duplicated  aroiB 

Total  irrigated  acreage 


1,514 

3.846 

14 

25 


1 
68 
53 

3 

98 
148 

1 

142 

29 

27 

5 

44 

96 

27 

854 


5,287 


918 

38 

162 

3 


Unit  of 
yield. 


Yields. 


Total 


Tons 

Pounds.. 

..do 

Bushels.. 

Tods 

..do 

Bushels.. 

Tons 

Pounds. . 


Tons... 
Pounds. 


Pounds. 
...do.... 
...do.... 
Bushels. 
...do.... 
Pounds. 


2,228 

14,382,060 

51,625 

115 

.2 

3 

1,760 

81 

9,200 


260 
3,700 


124,000 

161,720 

81,000 

3,886 

258 

44,600 


Average 
per  acre. 


1.5 
3,740 
3,687 

5 


3 
26 
1.5 
3,066 


1.4 
3,700 


4,290 

5,990 

16,200 

88 

2.7 

1,66B 


Vahies. 


Per  unit 
of  yield. 


825.00 
.04^ 
.028 
6.60 


40.00 
1.50 
10.00 
.066 


2&00 
.04 


.025 
.084 
.08 
1.25 
1.93 
.07 


Total  sod  avsTBge. 


Total. 


$56,700 

647,194 

1,445 

750 

2 

120 

2,640 

810 

607 

13,805 

5,000 

148 

2,620 

3,190 

5,060 

2,430 

4,870 

499 

3,063 


749,982 


Peraere. 


186.70 

168.00 

108.25 

30.36 


120.00 

38.80 

15.30 

202.40 

140.00 

33.80 

148.00 

18.45 

110.00 

187.40 

486.00 

110.70 

5.20 

114.18 


14L86 


Areas. 


Irrigable  aiMiiatBiBieported 

Irri^ted  aiea  ianns  reported 

Under  water  r&ht  applications. 

Vested  water  ^U 


6, 402    Cropped  area  farms  reported. 


Acres. 

Farms. 

7,544 
6,402 
5,021 
1,381 

5,287 

401 

401 

361 

40 

401 

Feromt 

of 
project. 


74.7 
63.4 
49.7 
18.0 

51.3 


PTTBLIO  NOTICES  AND  ORDSBS. 


PUBLIC  NOTICE,  AUGUST  29,  1918. 

1.  Supplemental  constrnction  agreements. — ^Under  the  provisions  of 
the  reclamation  act  of  June  17,  1902  (32  Stat., 388),  and  acts  amenda- 
tory thereof  or  supplementary  thereto,  particularly  section  4  of 
the  reclamation  extension  act  of  August  13,  1914  (38  Stat.,  686),  a 
majority  of  the  water-right  applicants  and  owners  of  the  lands 
included  in  district  No.  1  of  the  Okanogan  project,  Washington,  have 
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made  agreements  providing  for  an  increase  in  the  cost  of  construction 
in  the  sum  of  $12.50  per  irrigable  acre,  and  an  additional  annual 
charge  covering  the  cost  of  operation  and  maintenance.  This 
increased  construction  charge  and  additional  operation  and  main- 
tenance charge  is  for  the  purchase,  installation,  and  operation  and 
maintenance  of  necessary  power  and  pumping  machinery  for  pumping 
water  to  lands  within  the  aforesaid  mstrict,  said  water  to  be  pumped 
from  Duck  Lake  during  the  time  of  water  shortage  in  Conconully 
Reservoir. 

2.  Batiflcation.— The  said  agreements  are  hereby  ratified  and  con- 
firmed and  the  said  increase  in  the  construction  charge  of  $12.50  per 
irrigable  acre,  and  an  additional  annual  charge  for  operation  and 
mamtenance,  are  hereby  made  effective  in  accordance  with  the  con- 
ditions of  the  said  agreements  and  as  herein  specified. 

3.  Lands  affected. — The  lands  in  the  district,  all  of  which  are  sub- 
ject to  said  increased  cost  of  construction  and  additional  yearly 
operation  and  maintenance  charge,  are  described  as  follows:  T.  34  N., 
R.  26  E.,  W.  M.— Sec.  1,  SE.  {  NE.  J,  E.  i  SE.  i;  sec.  12,  E.  i  NE.  J 
and  SE.  J  and  S.  i  SW.  i •  sec.  13,  NW.  i  NE.  i,  SE.  J,  SE.  J,  and 
20  acres  in  NE.  J  SE.  J  T.  34  N.,  R.  27  E.,  W.  M.— Sec.  6,  lots 
2,  3,  4,  6,  and  7;  sec.  7,  lots  2,  3,  5,  and  6;  sec.  18,  lot  4. 

4.  Payment  of  increased  construction  charge. — Such  increased 
charge  of  $12.50  per  irrij^able  acre  shall  be  added  to  the  construction 
charge  against  the  land  m  question  and  be  paid  in  additional  annual 
installments  after  the  last  of  the  instalbnents  of  the  present  construc- 
tion charge,  being  two  annual  installments  of  $6.25  per  irrigable 
acre  each. 

5.  Advance  payment  of  increased  oonstmction  charge  permissible. — 
Any  water-right  applicant  in  question  may,  at  his  option,  pay  in 
advance  the  whole  or  any  part  of  the  increased  construction  char^ 
owing  by  him  within  any  shorter  period  than  that  prescribed  by  this 
notice. 

6.  Payment  of  additional  operation  and  maintenance  charge. — ^The 
additional  annual  operation  and  maintenance  cost  on  account  of  the 
power  and  pumping  machinerv  herein  provided  for,  beginning  with 
.the  irrigation  season  of  1918,  shall  be  added  when  ascertained,  to  the 
regular  annual  operation  and  maintenance  charge  and  shall  be  payable 
at  the  same  times  and  under  the  same  terms  and  conditions. 

E.  C.  Bradley, 
AssiatarU  to  the  Secretar^f  of  (he  Interior. 

PUBLIC  KOTIOE,  SBFTEMBEB  10,  1918. 

1.  Amendment  to  public  notice  of  April  18,  1917. — Section  6  of  the 
public  notice  issued  for  the  Okanogan  project,  Washington,  dated 
April  18,  1917,  is  hereby  amended  to  reaa  as  follows: 

6.  General  construction  charge. — The  construction  charge  shall  be 
$95  per  irrigable  acre  Qess  any  amount  heretofore  paid  per  irrigable 
acre,  upon  anv  construction  charge  against  the  land  m  question, 
under  any  public  notice  heretofore  issued  for  the  project).  For 
lands  that  were  on  or  before  August  13,  1914,  subjected  by  contract 
or  otherwise  to  the  provisions  of  the  reclamation  law,  said  charge 
shall  be  payable  in  10  equal  annual  installments,  the  first  of  which 
for  lands  of  the  fiirst  and  second  units  shall  become  due  and  payable 
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on  December  1,  1917,  and  for  lands  of  the  third  unit  on  December 
following  the  date  of  water-right  application,  and  subsequent  in- 
stallments in  each  case  on  December  1  of  each  year  thereafter: 
Promdedf  however,  That  if  water-right  application  subject  to  the 
provisions  of  the  reclamation  extension  act,  or  an  acceptance  of  the 
provisions  of  said  act,  be  filed  within  six  months  from  the  date  of  this 
notice,  said  construction  charge  shall  be  payable  in  20  annual  install- 
ments commencing  as  aforesaid,  the  first  four  of  which  shall  each  be 
2  per  cent,  the  next  2  installments  shall  be  each  4  per  cent,  and  the 
next  14  each  6  per  cent  thereof.  The  aforesaid  construction  charge 
shall  be  decreased  to  the  extent  of  any  payments  heretofore  made 
thereon  as  above  stated,  and  increased  by  any  unpaid  water  rental 
or  operation  and  maintenance  charge  heretofore  authorized  for  the 
calendar  year  1914,  when  such  increase  is  requested  by  the  water- 
right  applicant. 

E.  C.  Bradley, 
Assistant  to  the  Secretary  of  (he  Interior. 

FUBLIO  NOTIOE,  APRIL  26,  1919. 

1.  Annual  operation  and  maintenance  charges. — In  pursuance  of 
section  4  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388),  and 
acts  amendatory  thereof  or  supplementary  thereto,  particularly  the 
reclamation  extension  act  of  August  13,  1914  (38  Stat.,  686),  an- 
nouncement is  hereby  made  that  the  annual  operation  and  main- 
tenance charge  for  the  irrigation  season  of  1919  and  thereafter  until 
further  notice,  against  all  lands  of  the  Okanogan  proiect,  Washington, 
under  public  notice,  shall  be  a  minimum  charge  oi  $4  per  irrigable 
acre,  wliether  water  is  used  thereon  or  not,  which  charge  will  permit 
the  delivery  of  not  to  exceed  1  acre-foot  of  water  per  irrigable  acre* 
for  the  first  acre-foot  per  irrigable  acre  additional,  the  charge  shall 
be  $1.50  per  acre-foot;  and  for  further  quantities  the  charge  shall  be 
$3  per  acre-foot.  The  above  charges  are  subject  to  the  conditions 
that  during  the  flood  period  of  each  year,  or  such  time  as  water  is 
wasting  into  the  Okanogan  River  as  determined  by  the  project 
manager,  each  water  user  shall  be  charged  with  only  two-thirds  of  the 
water  delivered.  All  operation  and  maintenance  charges  will  be  due 
and  payable  each  year,  one-half  thereof  on  January  15  and  one-hidf 
thereof  on  July  1,  following  the  irrigation  season. 

John  W.  Hallowell, 

Assistant  to  the  Secretary  of  (he  Interior. 
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FINANCIAL  STATEMENT. 

Condensed  balance  sheet,  Ohanoffan  project,  June  30, 1919. 
Cash SM&ea 

Ihyentory  of  materials  and  sapplles  on  hand 24,  ITS.  48 

Aocoonts  reoslvable: 

Current  aocoonts  receivable 129,830.52 

ConstraetiOD  water  right  charges  unaocnied 777,883.96 

807,714.48 

UndeUvered  orders 18,187.01 

Gross  oonstnictlon  cost 947,028.78 

Less  construction  revenue  earnings 4 54,183.37 

Net  ooDStniction  cost 892,846.86 

Gross  operation  and  maintenance  cost 157,333.25 

Leas  operation  and  malntenanoe  revenue  earnings 57,582.46 

99,750.79 

Accounts  payable 21,500.74 

Contingent  obligations 18,655.63 

CoUectionii  and  contracts  of  spedflo  amounts  for  repayments  to  recJamatian  fund 883,52L55 

KisoeUaneous  accruals 953.84 

Capital  investment: 

Disbursement,  transfer  and  Joint  construction  vouchers  received 1, 128, 384. 58 

CoUectlon,  trwosfer,  refund  and  joint  consteuctian  vouchers  Issued 200, 960. 55 

Net  investment 918,423.96 

Feature  cost  of  Okanogan  project  to  June  SO,  1919, 


Principal  feature. 


Ori^nal  constnictian: 


Izamlnatlons  and  surveys. 


Storage  works— 

Sahnon  Lake  Reservoir-^ 

Inlot  canal 

Outlet  works 

Salmon  Lake  Dam. .. . 


ConconuHy  Beservotr— 

Beal  estate 

Clearing  reservoir  site . 

ConeanuUy  Dam 

Spillway 

Outlet  works 


Pumping  for  irrintlfln— 
Power  plantNo.  1 . . . 
Power  plant  No.  2. . . 
Pumping  plant 


Lateral  system— 

Diversion  weir  In  Salmon  Creek 

Hain  canal,  main  laterals  and  sublaterals. 


Power  system,  transmission  line. 
Farm  units 


Permanent  improvement 

Beads 

Buildings 


Telephone  system 

Operation  and  maintenance  during  oonstruction  (water-rental  basis). 

Total,  original  construction 


Fiscal  year 

1910. 


116.00 
110.00 


i  16.00 


58.05 

127.00 

1797.00 

1124.40 

175.00 


1881.35 


1907.35 


113.00 
1712.07 


Total  to  JuxM 
30, 1919. 


1725.07 


125.00 


125.00 


119.00 


11,676.42 


$4,608.27 


1,903.00 
6,568.52 
2,486.01 


11,047.58 


45,425.68 

*  8,886.06 

221,103.90 

37,646.80 

24,424.10 


837,486.25 


348,583.78 


11,928.44 
18,931.43 
30,077.24 


55,032.10 


4,189.89 
402,968.44 


407,092.88 


5,445.83 
1,889.98 


1,106.9S 
8,356.78 


9,461.71 


6,670.10 
4,786.86 


844,874.40 


^Decrease. 


WASHINQTOir,  OKASrOGAK  PBO JECT. 


889 


Feattare  cost  of  Okanogan  projict  to  June  ^0,  iPid— Continued. 


PrindpAlfeataro. 


Bupptemental  eonstmctloiii: 
Storage  works— 

Salmon  Lake  Reservoir— 

Salmon  Lake  Dam 

Outlet  worlQ  and  spillway. 

Outlet  dumnel 

Land  purchases 


ConcoQully  Reservoir— Conoonully  Dam  enlargement. 

Pumping  for  inigatlon— Duck  Lake  pumping  plant , 

Total,  supplemental  constmctlon , 


Total  cost  of  construction  feature 

Unadjusted  clearing  accounts 

Balance  In  plant  accounts 


Gross  oonstruction  cost  to  June  30, 1919. 


Less  revenues  earned  during  construction  period-- 

Rentals  of  buildings , 

Rentals  of  grazing  and  farming  land , 

Rentals  of  irrieaaon  water , 

Profit  on  hospital  operations , 

Losses  on  operations,  unclassified 


Net  construction  cost  to  June  80, 1919. 


Fiscal  year 
1919. 


|32,6S0.01 

6,903.58 

46.50 

8,200.00 


47,800.18 
8,462.57 


56,262.75 
10,092.72 


66,355.47 


64,679.05 


64,679.05 


15.50 

151,672.58 

200.71 

<333.22 


51,615.57 


13,063.48 


Total  to  June 
80, 1010. 


832,650.01 

6,903.58 

46.59 

8,200.00 


47,800.18 
8,462.57 


56,262.75 
10,092.72 


66,355.47 


910,729.87 

346.38 

35,952.48 


947,028.73 


224.00 

565.50 

53,343.08 

ML  04 

I48L16 


54,183.37 


802,845.36 


1  Adjustment  of  water  rentals,  1912-1916,  between  "rentals  of  irrigation  water— construction"  and 
"rentals  of  Irrigation  water— operation  and  maintenance." 
.  •  Deduct. 

StaJteiMnt  ofoMU  by  calendar  years,  Okanogan  project. 


Construc- 
tion. 

Operation  and  maintenance. 

structlon. 

Under  pub- 
lic notice. 

Total. 

Total  cost. 

Tear  ending  Dec.  31— 
-     1903 

818,854.78 

5,037.06 

8,358.56 

64,175.40 

283,066.08 

106,856.55 

84,457.58 

41,424.39 

8,312.40 

48  857.05 

46,820.20 

86,932.97 

48,501.61 

23,636.76 

19,583.97 

20,114.20 

47,009.00 

812,854.78 
5,037.06 

1904 : 

1906 

8,353.56 
64,175.40 

1906 

* 

1907 

233,066.03 

1906 

84,138.88 
507.48 

'*i6,'985.'35* 
10,236.20 
17,605.94 
13,385.93 
9,640.11 
9,780.32 
11,910.35 
13,584.69 
17,547.45 
32,297.72 
13,462.79 

f4,i38.88 

7,582.83 

10,236.20 

17,605.94 

13,385.93 

9,640.11 

9,780.32 

11,910.35 

13,584.60 

17,547.45 

32,297.72 

13,462.79 

110,995.48 
02,040.41 

1909 

1910 

51,660.59 
25,918.34 

1911 

1912 

62,242.98 

1913 

56,460.31 
96,718.29 
60,41L90 
37,221.45 

1914 

1915 

1916 

1917 

37,131.42 
52,411.92 

1918 

Jan.  1  to  June  30, 1919...- 

60,471.79 

Subtotal : 

905,993.51 
35,952.48 

846.38 

4,736.36 

166,436.85 

161,173.21 

1,067,166.72 
85,952.48 

1,242.78 

Plant  accounts,  June  30, 1919 

Undistributed  clearing  accounts  June  80, 

1919 ; 

896.40 

896.40 

Total 

942,292.37 

4,736.36 

157,333.25 

162,060.61 

1,104,361.98 

340      BIQHTEBNTB  JlSHVAL  BBPOBX  0?  BBCLAUATION  SEBVICE. 
StaUmetU  of.eaH  byfiteal  ywri,  Obmogan  project. 


•^ 

Under 
pabllo 

Totsl. 

Tottloest. 

YnteailngJmmSO: 

50.M 

II      in.ie 

1       iS.M 

1        11. 40 

;  li 

1       K.S3 
7S.90 
14.  M 

.  ns 

S:S:S 

12,708.1! 
«,104.34 
8,588,62 

ii 

W,  071. 10 
8,5SS.M 

10.313.110 
13,238. 2n 

8S|  801.(0 

3«.38 

4,T3<lL3a 

IM,  430.8: 

1(11,173.31 

89(1. 40 

BW.40 

»«,»iaT 

*,™.3e 

1S7,333.2S 

183,088.81 

EtHmaUd  oo»t  of  eontetnplaUd  work,  Okanogan  project,  Aamgfitealytar  19iO. 


Tettwa. 

Prlndi»I 
bttiun. 

"°1§',^^'!:2ieR«ervolr 

tiM,noo 

- 

•"SC 

^■5 

830, 000 

WASHIKOTOir,  OKAXOQAS  FBOJECT. 
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Companion  of  operating  costs  and  revenues  for  the  calendar  year  1918  and  to  Dec,  31, 1918. 


Calendar  year  1918. 

To  Dee.  81, 1918. 

Feature. 

Opera- 
uon. 

Mainte- 
nance. 

Total. 

Opera- 
non. 

Mainte- 
nance. 

TotaL 

CO.ST. 

Storafre  works: 

Salmon  Lake  Reservoir 

1563.64 
1,459.01 

S120L08 
1,002.29 

1673.67 
3,361.80 

12,163.73 
18,691.60 

$499.45 
2,838.41 

82,663.18 
16,530.00 

Conconullv  Reservoir 

2,012.65 

2,022.32 

4,034.97 

15,855.32 

3,337.86 

19,193.18 

Pinnpln£ for irriffation . .      ^  .^.  . , . 

11,449.01 

6,462.58 

17,9U.60 

12.661.54 

7,016.14 

19,677.68 

Lateral  system  : 

Dl version  Dam 

153.77 
1,753.13 

170.50 
2,178.81 
1,920.38 

175.28 

153.77 
3,035.15 

841.21 
3,433.34 
2,683.65 

175.28 

'7,i8i'94' 

1,487.12 

17,412.22 

11,270.47 

248.33 
10,514.55 

3aino 

30,929.05 

20,782.41 

1,256.82 

248.33 

MaiTi  t^'annl 

1,282  02 
670.62 

1,254.53 
763.27 

17,647.49 

1,792.12 

48,341.27 

32.061.88 

Soath  Side  Canal 

UoDer  main  lateral 

Lower  main  lateral 

Diversion  of  nrivate  ditches 

1,256.82 

3,970.44 

6,351.96 

10,322.40 

37,311.75 

64,036.16 

101,347.91 

Maintenance  of  permanent  improve- 
ments. ............................ 

28.76 

28.76 

2,756.29 

2,755.29 

Total 

17,432.10 

14,865.62 

32,297.72 

65,828.61 

77, 145. 45 

142,974.06 

REVENUES. 

Operation  and  maintenance  charges 
aocmed  on  oontracts  with  water- 
right  applicants 

• 

16,526.04 

87.08 
415.80 

. 

171,842.26 

Penalties  on  operation  and  mainte- 
nance charges  accrued  on  contracts 
with  water-risht  aDolicants 

41.34 

Rental  of  land  and  buildings  during 
oneration  neriod 

2,445.47 

Rental  of  irruntion  water 

55,496.18 

Less  discount  allowed  on  operation 
and  maintenance  charges  accrued 
on  contracts  with  water-right  ap- 
plicants (contra) 

1354.03 

Total k 

16,070.82 
>  15, 317. 90 

129,471.22 

Difference  (defldt) ', 

'13,502.84 

>  Deduct. 

s  Deficit  due  to  water  shortage  dunng  season  of  1918,  necessitating  installation  and  operation  of  pump- 
ing plants. 


WASHIirQTOir,  TAKIXA  PB07ECT. 

R.  E.  Tiffany,  project  manager,  Yakima,  Wash. 

LOCATION. 

Counties:  Yakima,  Benton,  and  Kittitas. 

Townships:  8  to  22  N^  Rs.  11  to  27  E.,  Willamette  meridian. 

Railroads:  Northern  Fadfic;  Chicago,  Milwaukee  &  St.  Paul;  Union  Pacific  Sys- 
tem; Yakima  Valley  Transportation  Co. 

Railroad  stations  and  estmiated  population  June  30, 1919:  Grandview,  800;  Sunny- 
side,  1,500;  Outlook,  200;  Granfifer,  500;  Zillah,  500;  Mabton,  600;  Donald,  100;  Ben- 
ton City,  100;  Prosser,  1.500;  Ellensbuig,  5,000;  Thorp,  300;  Union  Gap,  200;  Yakima, 
22,000;  Nacheg,  600;  Wapato,  500;  Toppenish,  1,700;  Parker,  50;  and  Buena,  200. 

WATEB  SUPPLY. 

SUNNTBIDE  UNFT. 

Source  of  water  supply:  Yakima  River  and  tributaries. 
Area  of  drainage  basin:  3,550  square  miles. 

Annual  run-on  in  acre-feet  of  Yakima  River  at  Union  Gap:  3,550  square  miles, 
1897  to  1918,  maximum,  4,680,000;  minimum,  1,570,000;  mean,  3,290,000. 

TIETON  UNIT. 

Source  of  water  supply:  Tieton  River  and  its  tributaries. 
Area  of  drainage  basin:  247  sauare  miles. 

Annual  run-on  in  acre-feet  oi  Tieton  River  at  canal  headworks,  1908-1918,  maxi- 
mum, 484,000;  minimum,  252,000;  mean,  300,000. 

AGBICULTUBAL  AND  CLIMATIC  CONDITIONS. 

Area  for  which  service  is  prepared  to  supply  water,  season  of  1919:  Sunnyside  unit, 
100,130  acres;  Tieton  unit,  32,000  acres. 

Area  under  water-right  applications  and  rental  contracts,  season  of  1919:  Sunnyside 
unit,  96,867  acres;  Tieton  unit,  30,880  acres. 

Length  of  irrigating  season:  Sunnyside  unit,  April  1  to  October  31,  214  days;  Tieton 
unit,  May  1  to  October  1,  153  days. 

Average  elevation  of  irrigable  area:  1,000  feet  above  sea  level. 

Rainftul  on  irrigable  area:  At  Sunnyside,  1895  to  1918,  average,  6.6  inches;  1918, 
5.45  inches;  at  Tieton,  1911  to  1918,. average,  8.50  inches;  1918,  5.40  inches. 

Range  of  temperature  on  irrigable  area:  — ^21^  to  110^  F. 

Character  of  soil  of  irrigable  area:  Sunnyside  unit — on  about  three-fourths  of  the 
unit  the  soil  is  sandy  loam  or  volcanic  ash  from  10  to  60  feet  deep.  The  remainder 
is  decomposed  basalt,  underlain  by  gravel  or  a  combination  of  this  with  the  above- 
named  soils.  Tieton  unit — ^volcanic  ash  and  decomposed  basalt,  underlain  with 
gravel. 

Principal  products:  Forage,  hops,  vegetables,  and  fruit;  stock  and  dairv  products. 

Principal  markets:  Cities  of  the  Northwest,  British  Columbia,  and  Alaska;  fruit 
markets,  the  entire  United  States. 

LANDS  OPENED  FOB  ntBIGATION. 

6UNNT8IDB  UNIT. 

Dates  of  public  notices:  November  18,  1908;  March  2,  1909;  April  18,  April  19, 
May  2,  1910;  March  15,  1911;  February  29,  May  31,  1912;  June  16,  June  23,  October 
2,  1913;  March  10,  April  11,  and  September  24,  1914;  March  31,  July  27,  1915;  April 
6,  May  31,  1916;  Mayl6,  1917;  April  4,  May  6,  1918;  March  11.  1919. 

Location  of  lands  opened:  Tps.  8  to  12  N.,  Rs.  19  to  27  E.,  Willamette  meridian. 
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Dutf  of  water:  3  acre-feet  per  acre  per  annum  at  the  farm. 

Limit  of  area  of  fairm  units:  Public,  80  acres;  private,  160  acres. 

Building  charge  per  acre  of  irrigable  land:  162  to  $64. 

Annual  operation  and  maintenance  chaige:  $1  per  acre  vested  water  rights;  for 
public  notice  lands  a  minimum  of  $2,  which  will  permit  delivery  of  not  more  than 
the  following  amounts  per  irrigable  acre:  To  lands  of  class  A,  2  acre-feet;  to  lands  of 
class  B,  2}  acre-feet;  to  lands  of  class  Q,  3  acre-feet.  For  additional  water  above  the 
foregoing  amounts,  the  rate  shall  be  60  cents  per  acre-foot.  Provided,  that  for  newly 
reclaims  lands  no  charge  will  be  made  for  water  actually  needed  in  excess  of  the 
amount  covered  by  a  chaige  of  |2  per  iirigable  acre  at  the  said  rates. 

TISTON  UN1T« 

Dates  of  public  notices  and  orders:  November  7,  1910;  March  8,  April  14,  1911; 
January  24,  February  21,  April  18,  May  10,  1912;  March  21,  April  26,  June  16,  1913; 
March  4,  September  24, 1914;  March  9,  March  20,  October  30, 1916;  March  16,  April  3, 
1916;  Maix£  17,  1917;  April  12,  November  16, 1918;  March  11,  1919. 

Location  of  lands  opened:  Tps.  12  to  16  N.,  Rs.  16  to  18  E.,  Willamette  meridian. 

Dutjr  of  water:  That  ouantity  of  water  which  shall  be  beneficially  used  for  the 
irrigation  of  the  lands  ana  in  no  case  exceed  the  share  proportionate  to  irrigable  acre- 
age of  water  supply  actually  available.  The  average  use  is  about  2.26  acre-feet  per  acre 
delivered  at  the  farm. 

Limit  of  area  of  farm  units:  Public,  40  acres;  private,  160  acres. 

Building  chaige  per  acre  of  iriigable  land:  |93  plus  $11.63  supplemental 
construction. 

Annual  operation  and  maintenance  chaige:  For  all  water  delivered  between  June  1 
and  August^  31,  inclusive,  $1  per  acre-foot;  for  all  water  ddivered  at  other  times 
during  tne  irrigation  season,  60  cents  pre  acre-foot;  with  a  minimum  of  $1.26  per 
irrigable  acre  whether  water  is  used  or  not,  which  minimum  amount  when  paid  is 
credited  upon  the  account  for  water  delivered  at  the  above  acre-foot  rates. 

CBBONOLOGICAL  STTIOCABY. 

Reconnoissance  and  preliminary  surveys  In  1903. 

Report  of  Board  of  Engineers  recommending  construction  October  16, 1906. 

Construction  of  Sunnyride  and  Tieton  unite  authorized  by  Secretary  December  12, 
1906;  Wapato  unit,  June  16,  1906. 

Sunnyside  Canal  purchased  June  23,  1906. 

First  irri^tion  by  Reclamation  Service,  Sunnyside  unit,  season  of  1907. 

Tieton  diversion  dam  completed  December,  1908. 

Tieton  Main  Canal  completed  in  1909. 

Bumi^in^;  Lake  Dam  completed  in  1910. 

First  irrigation  by  Reclamation  Service,  Tieton  unit,  season  of  1911. 

Tieton  unit  completed  winter  of  1911-12. 

Eachess  Dam  completed  fall  of  1912. 

Warren  Act  contract  with  Kittitas  redamatian  district  executed  by  Secretary  of 
Interior  January  18,1913. 

Contract  with  Sunnyside  irri^tion  district  signed  October  6,  1914. 

Contract  with  Snip^  Mountam  irrigation  district  signed  November  16,  1914. 

Contract  with  Outlook  irrigation  district  si^ed  November  23^  1914. 

Construction  tor  Sunnyside  irrigation  diatnct  (Benton  extension)  completed  April, 
1916. 

Construction  for  Outlook  irrigation  district  completed  June  1, 1916. 

Construction  for  Snipes  Moimtain  irrigation  district  completed  June  30,  1916. 

Contract  with  Granaview  irrigation  diatrict  signed  August  4,  1916.  Construction 
completed  July  31,  1917.    Construction,  ^vity  system,  completed  June  30,  1917. 

Contract  with  Prosser  irrigation  district  signed  December  1,  1917;  construction 
completed  June  30,  1919. 

Contract  with  Yakima-Tieton  irrigation  district  authorizing  expenditures  under 
supplemental  construction  si^ed  August  7, 1918. 

JSnlargement  of  Tieton  Main  Canal  completed  December,  1918. 

Per  cent  completed  June  30,  1919:  Storage  unit,  42  per  cent;  Sunnyside  unit, 
96  per  cent;  Tieton  unit,  99  per  cent. 
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IBBIQATION  PLAN. 

The  irri^tion  plan  of  the  Yakima  project  provides  for  the  storage  of  flood  waters 
of  the  Yakuna  River  and  its  tributaries  in  Kachess,  Keechelus,  Clealum,  and  Bump- 
ing Lakes,  and  in  a  reservoir  at  McAlister  Meadows;  the  diversion  of  water  from  the 
Yakima  Bjver  for  the  irrigation  of  62,000  acres  of  land  on  both  sides  of  the  river  in  the 
vicinity  of  EUensburg,  comprising  the  Kittitas  unit;  the  diversion  of  water  from  the 
east  biutik  of  the  Yakima  Eiver  near  Parker  for  the  irrigation  of  110,828  acres  of  land  by 
means  of  the  old  Sunnyside  Canal,  as  improved  and  extended  by  the  Reclamation 
Service,  comprising  the  Sunnyside  unit;  tne  diversion  of  wat^  from  the  Tieton  River 
below  McAlister  Meadows  (a  reservoir  being  provided  on  the  headwaters  of  this  stream 
to  regulate  diurnal  flow)  for  the  irrigation  of  32,000  acres  of  land  lying  between  the 
Naches  River  and  Ahtanum  Creek,  in  the  vicinity  of  Yakima,  comprising  the 
Tieton  imit;  and  the  diversion  of  water  from  the  west  bank  of  the  Yakima  River  near 
Parker  for  the  irrigation  by  means  of  the  canal  system  of  the  Yakima  Indian  Reser- 
vation, improved  and  extended,  of  106,000  acres  of  land  by  gravity,  and  14,000  acres 
of  land  by  pumping  with  power  developed  at  drops  in  tne  canals,  comprising  the 
Wapato  unit.  The  plan  also  provides  for  the  development  of  power  from  drops  in 
the  main  canals  and  laterals  of  the  Sunnyside  and  Tieton  unite  to  be  used  for  pumping 
irrigation  water  and  for  other  purposes.  The  United  States.clahns  all  waste,  seepage, 
sprmg,  and  percolating  water  arismg  within  the  project  and  proposes  to  use  such  water 
in  connection  therewith. 

The  following  features  of  the  above  plan  have  been  completed:  Sunnyside  unit: 
Diversion  dam,  enlargement  of  main  canal.  Sulphur  Creek  wasteway,  and  the  dis- 
tribution system,  Benton  extension  (Sunn^rside  irrigation  district).  Snipes  Mountain 
injgation  (^strict  (pumping  unit),  Outlook  inigation  district,  (pumping  unit),  Grand- 
view  irrigation  district  (pumping  unit),  Prosser  irri£[ation  district  (pumping  unit); 
Tieton  unit:  Bumping  Lake  storage  dam,  Clear  Creek  Dam,  Tieton  Kiver  diversion 
dam,  main  canal,  and  distribution  system. 

Minor  construction  work  on  Kachess  dam  and  clearing  of  the  reservoir  area  at 
Lake  Keechelus  have  been  in  progress.  The  outlet  tunnel  at  Tieton  Reservoir  has 
been  completed. 

Features  for  future  construction  are  the  Granger  siphon,  Mabton  pumping  plant, 
Clealum  and  Tieton  Reservoirs.  Surveys  for  new  canid  systems  to  serve  from  150,000 
to  200,000  acres  of  fiistrclasB  land  are  under  way.  The  lands  to  be  irrigated  Ue  above 
existing  canals  in  the  Naches,  Selah,  Moxee,  Sunnyside,  and  Cold  Creek  Valleys 
north  of  the  Yakima  River,  and  a  body  of  land  between  Kiona  and  Kennewick  south 
of  the  Yakima  River. 

SUMMABY  OF  QENEBAL  DATA  FOB  YAKIMA  PBOJECT  TO  END 

OF  FISCAL  YEAB  1010. 


Areas: 

Irrlgmble  aoreace  when  ooiApIete 

PuDilo  land  exuered  to  June  30, 1919. . . 

State  land  June  SO,  1919 

Railroad  land  June  30, 1919 

private  land  June  30. 1919 

Acreage  service  could  liave  supplied  in 

son  1918 

Estimated   acreage   service   can   supply 

season  1919 

Estimated   acreage   service   can   supply 

season  1920 

Acreage  irrigated  season  1918 

Acreage  cropped  under  irrigation  season 

1918 


CropB: 

value  of  irrigated  crops,  season  1918 

Value  of  Irrigated  crops  per  acre  cropped.. . 
Finances: 

Net  construction  cost  to  June  30, 1919 

Per  cent  completed  on  June  30. 1919 

Appropriated  for  fiscal  year  1920 

Estimated  per  cent  complete  by  June  30, 

1920 .vT. :. 


Sunnyaide 


imnya 
unit. 


110,828 
2,837 
1,158 


107,043 

96,637 

100,130 

106,000 
84,050 

70,465 

$7,213,392.00 
$102.36 

13,339,421.44 
95 


95 


Tieton  unit. 


32,000 

2,053 

2:016 

230 

27,702 

31,000 

32,000 

82,000 
26,400 

26,845 


12,516,251.00 
S97.36 

13,362,300.28 
99 


99 


Storage  unit. 


33,598,683.96 
42 


42 


Total. 


142,828 

4,679 

8,174 

380 

134,746 

129,687 

183,130 

187,000 
111,060 

96,310 


19,720.643.00 
$101.02 

i$10,800,424.68 

*"$353,*d66."6d 


1  Net  construction  costs  above,  $10,300,424.63;  add  net  construction  cost  high-line  inyestigations,  $114. 
790.57;  total  net  construction  cost,  Yakima  project,  June  30, 1919,  $10,415,215.17. 
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Swnmary  of  general  daiafor  YaMma  project  to  end  ofJUcal  year  1919 — Continued. 


• 

Sunnydde 
unit. 

Tieton  unit. 

Storage  unit. 

Total. 

PrmryiAMl  nnpropiifttloill  for  lP"ml  tmit  19^1 . . 

8851,000 

Estimated  per  cent  complete  by  Jmie  30, 
1921... 

05 
S52to|64 

99 

108.00 
$11.03 

43 

Announoed  construction  daargas  per  acre— 
OTieii^al  onn-stniction 

•  SuiMvlfitnMita] 

Appropriation  fiscal  year  1910 

1045,000.00 

Balance  1018  appropriation 

25,000.94 

fVillfictloTVi  nnn  fr^nstttrn 

120,408.80 

iTiceased  compensation .. . .... ......  ^ 

32,414.87 

. 

- — — —  - 

828, 89a  61 

Expenditures  chargeable  to  1910  approprta- 

562,855.02 

Tn^nsfffn ............a       ..    .^.. 

51,709.34 

Current  liabilities 

101,789.18 

Contingent  liabilities 

* 

5,037.25 

Total 

711,551.39 

TTinencnmbered  balance  on  July  1 .  1019. 

117,339.22 

Repayments: 

Value  of  construction  vater-rlglit  oootraots. 

13,481,801.98 

82,917,496.33 

8068)202.00 

7,007,689.31 

Construction  charges— 

Accrued  to  June  30, 1019. 

914,307.76 
803,118.15 

483,490.31 
401,074.72 

515,504.40 
514,804.40 

1,913,302.47 

Collected  to  June  36. 1010 

1,868,997.27 

Uncollected  on  June  30. 1010. 

21,189.01 

22,415.60 

700.00 

44,305.20 

Operation  and  maintenance  ohaiigesh- 
Accnied  to  June  30,  I9t9 

865,933.34 
834,488.43 

310,229.41 
290,206.40 

31,930.13 
31,004.08 

1,198,002.88 

Collected  to  June  36. 1010 

1,150,000.00 

Uncollected  on  June  30,  1019 

21,443.91 

10,002.02 

26.06 

41,482.88 

•  Water  rental  charges- 
Accrued  to  June  80, 1919 

40,441.06 
40,279.78 

0,210.50 
0,216.60 

21,792.50 
21,194.50 

74, 45a  06 

Collected  to  June  30, 1919 

73,090.73 

Uncolleeted  on  June  90, 1919 

161.82 

698.00 

750.82 

Power  dharses— 

Accnie^  to  June  ^.  i919 

1,800.20 
1,800.20 

1,700.18 
1,700.13 

8,085.83 

Collected  to  June  36, 1919 

3,635.83 

Drainage: 

June  30, 1919 

10,000 

70 
50 

42,000 

8923,243.00 
811,418.80 

100 

3 
1 

1,350 

^=^=            1 

10,100 

Miles  of  drain  built  to  June  30, 1919— 

Open 

78 

Closed 

51 

June  3", '  919 .  7^ ..'..,..,. .    . .' 

43,860 

Cost  of  drainage  works  to  June  30, 1919^ 
T>rftinaiw  fll«?t»1ft8 

Goven^ment  invnatiirattonR. ............ 

8934,661.80 

STOBAOE  xnriT. 

CONSTRUCTION  DTTRINa  FISCAL  YEAB. 

Eachess  Dam. — ^No  construction  was  done  at  the  dam  site,  but 
operation  and  maintenance  of  the  structures  were  continued  through- 
out the  year. 

Cledlum  Crib  Dam. — ^No  construction  was  done  during  the  vear, 
but  operation  and  maintenance  of  the  structure  were  continuea. 

Keechdus  Dam. — Some  work  was  done  deaning  out  the  spillway 
channel,  excavating  the  spillway  approach  channel,  and  trimming 
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the  top  of  the  dam.  The  cofferdam  was  removed  from  the  intake 
chamiel  to  the 'outlet  works:  and  a  lai^e  portion  of  the  channel  was 
excavated  to  final  ^ade.  The  gate-tower  sump  was  pumped  out  and 
the  outlet  works  inspected.  Clearing  of  the  reservou*  area  was 
continued.    Approximately  200  acres  were  cleared  during  the  yearl 

Tieton  Dam. — ^No  work  was  done  at  this  dam  other  than  the  care 
of  the  equipment  and  camp  and  the  decking  of  some  logs  in  the 
reservoir  area. 

Cflear  Creek  Dam. — ^This  dam  was  raised  21  feet  to  its  final  height; 
and  the  spillway  completed. 


^ 

BOAKD  MEBTIN0S. 

Date. 

Topio. 

Feisonnel. 

July  »-10, 1918. 

Location  and  type  of  Tieton  Dam. 

A.  P.  Davis,  W.  L.  MarshalL  D.  C.  Henny. 
F.  E.  Weymouth,  Chas.  H.  Bwigart,  aiid 
C.  E.  CrownoTer. 

SVirirTSIDE  VVIT. 

OONSTBTTOTION  DTTBINa  FISCAL  YBAB. 

The  construction  work  consisted  of  the  completion  of  the  pumping 
and  power  plants  for  the  Snipes  Mountain,  Outlook,  and  Grandview 
irrigation  cQstricts,  and  the  continuation  of  work  on  the  pumping 
plants  and  distribution  system  for  the  IVosser  irrigation  district. 

For  Snipes  Mountain  irrigation  district  redesigned  parts  were 
installed  in  the  small  unit  of  the  Snipes  plant  and  this  unit  as  modified 
was  tested  on  March  28,  1919,  and  found  to  be  satisfactory. 

In  the  Outlook  irrigation  district,  laterals  in  the  gravity  system 
were  enlarged  and  extended  in  order  to  provide  additional  power 
water  for  the  pumping  plant.  Two  hundred  and  forty-one  acres, 
excluded  from  the  district  because  the  owner  refused  to  execute  trust 
deeds  as  required  by  the  department,  had  changed  hands  and  on 
petition  of  the  new  owner  were  again  taken  into  the  district  and 
contract  with  the  district  revised  to  include  it.  The  pumping  plant 
was  originally  designed  and  built  to  serve  this  area,  the  omj  new 
work  dining  the  year  being  the  installation  of  necessary  deUveries. 

Work  for  the  Grandview  irrigation  district  consisted  of  installation 
of  minor  equipment,  such  as  settUng  tanks,  etc.,  in  the  Rocky  Ford 
power  plant,  and  the  enlargement  and  extension  of  Rocky  Ford 
lateral  in  order  to  provide  additional  power  water  to  operate  the 
Rocky  Ford  power  plant  to  capacity. 

Work  for  the  Prosser  irrigation  district  consisted  of  completion 
of  the  pumping  plants  and  distribution  system,  except  lining  the 
main  laterals  with  concrete.  From  midsummer,  1918,  until  the  dose 
of  the  construction  camp  in  October,  1918,  the  work  accompUshed 
on  the  Prosser  plants  comprised  the  construction  of  the  two  power 
houses  and  the  completion  of  the  penstocks  and  discharge  pipes. 
On  the  distribution  system  all  excavation  was  completed  and  pipe 
lines  installed.  After  the  closing  of  the  camp  a  smaUcrew  continued 
the  work  of  installation  of  smaU  structures  throughout  the  distribu- 
tion system  until  weather  conditions  made  it  necessary  to  discontinue 
all  work. 
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The  machinery  for  the  ptunping  plants  was  received  and  installed 
during  March  and  April.  On  the  Spring  Creek  unit  the  pipe  lines 
and  laterals  were  placed  in  service  for  delivery  of  water  May  1.  On 
the  Prosser  unit  the  priming  of  the  pipe  lines  and  laterals  was  accom- 
plished the  fore  part  of  May  and  tne  pumping  plant  was  ready  for 
service  May  16,  although  delivery  of  water  was  not  started  until  May 
19.  Both  imits  were  tested  ana  accepted  during  May.  Coincident 
with  the  installation  of  the  machinerT-  a  small  crew  was  occupied 
with  the  completion  of  the  distribution  system.  All  construction 
work  for  the  district  was  completed  by  June  30,  except  lining  the  main 
laterals  with  concrete. 

DRAINAQB. 

The  drainage  system  on  the  Simnyside  unit  has^  been  constructed 
and  is  operated  and  maintained  by  drainage  districts  in  accordance 
wiik  the  State  law.  Since  1912,  30  drains  with  a  length  of  132.5 
miles,  have  been  completed  or  are  imder  construction.  Of  the  132.5 
miles  of  drains,  78.5  are  open  (Utch  and  54  miles  are  covered  tile 
drains  from  4  to  24  inches  in  diameter.  The  total  excavation  for 
drains  built  or  imder  construction  approximates  1,626.000  cubic 
yards,  at  a  cost  of  $923,243,  and  affects  42,295  acres  of  lana. 

Of  the  30  drains  built,  16,  serving  21,875  acres,  discharge  into  Sul- 
phur Creek  wasteway,  which  serves  the  twofold  purpose  of  a  relief 
for  the  main  canal  and  the  main  artery  of  the  drainage  system  for 
the  country  between  Outlook  and  Grandview. 

OPERATION  AND  UAINTENANCS. 

~  The  operation  of  the  Sunnyside  Canal  and  distribution  system 
from  July  1,  1918^  to  the  close  of  the  1918  irrigation  reason,  October 
31,  was  without  mddent  other  than  the  usual  routine.  After  the 
heavy  demand  for  water  in  the  early  spring,  the  demand  diu-ing  tifie 
remamder  of  the  season  was  steady  and  continuous.  Excess  deliv- 
eries were  allowed  in  many  cases  where  soil  or  crop  condition  war- 
ranted. The  maximum  quantity  diverted  from  the  Yakima  River 
was  1 ,235  second-feet  on  July  7.  There  was  no  appreciable  slackening 
of  the  demand  for  water  until  the  latter  part  of  August.  After  that, 
however,  the  demand  gradually  lessened  until  the  close  of  the 
irrigation  season.  For  the  season  of  1918  the  service  was  prepared  to 
furnish  water  to  98,537  acres;  93,902  acres  were  under  water-right 
application  or  contract  and  delivery  of  water  was  made  to  84,650  acres. 
The  operating  season  of  1919  opened  March  12,  when  approxi- 
mately 175  second-feet  were  tumea  into  the  main  canal  for  pruning. 
By  April  10  diversion  from  the  river  had  been  increased  to  approxi- 
mateljr  600  second-feet,  and  water  was  being  delivered  to  the  several 
irrigation  districts  in  accordance  with  the  demand.  On  tixe  gravity 
system  all  demand  was  being  cared  for  except  for  lands  under  laterals 
which  were  being  reconstructed  as  local  improvement  districts  and 
under  the  Rocky  Ford  and  Rvder  Canals  where,  because  of  enlarge- 
ment of  these  canals,  some  delay  was  had  in  initiating  water  service. 
By  April  20  fuU  service  was  furnished  under  the  Rocky  Ford  and 
Ryder  Canals  and  by  May  1  under  all  laterals  where  there  had  been 
delay  on  accoimt  of  reconstruction.  During  April  there  were  several 
breaks  and  leaks  in  the  branch  canals  and  lai^er  laterals,  none  of 
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which,  however,  resulted  in  material  damage  or  serious  interruption 
of  water  service.  The  demand  for  water  increased  rapidly  until 
May  1,  when  the  diversion  was  approximately  1,200  second-feet. 
From  that  date  until  June  30  it  varied  from  1,150  second-feet  to  a 
maximum  of  1,230  second-feet  on  June  28. 

The  maintenance  work,  done  mostly  in  the  nonirrigation  season, 
consisted  of  the  usual  work  of  removal  of  silt,  prevention  and  cor- 
rection of  erosion,  repair  and  replacement  of  structures,  and  upkeep 
of  telephone  system,  buildings,  and  grounds.  In  addition,  1,100 
lineal  feet  of  26-inch  diameter  wood  stave  pipe  were  replaced  with 
27-inch  diameter  vitrified  clay  pipe;  and  five  wooden  flumes  of  the 
usual  box  type,  on  the  Mabton  uanal,  a  total  length  of  744  lineal 
feet,  were  replaced  by  an  eaual  number  of  flumes  of  the  semicircular 
wood-stave  type.  During  tne  year,  in  addition  to  the  replacement  of 
many  wood  structures  in  the  distribution  system,  there  were  con- 
structed 40  new  wooden  delivery  structures,  86  concrete  delivery 
structures,  and  16  concrete  and  steel  turnouts  from  main  and  branch 
canals. 

Historical  review ,  Sunnydde  unit,  Yahima  project. 


Item. 


Acreage  for  wliich  service  was  prepared  to 

supply  water 

Acreage  irri  rated 

Number  of  farms  irrigated 

Miles  of  canal  operated 

Water  diverted  (atTe-feet) 

Water  diverted  to  land  (acro-feet) 

Per  acre  of  land  irrigated  (aere-fcct) 


1915 

1916 

1917 

1918 

81,807 

89,253 

97,176 

98,537 

67,000 

71,400 

78,000 

84,650 

2,450 

2,553 

2,682 

2,740 

535 

672 

590 

597 

314,058 

1276,210 

353,287 

413,829 

203,397 

180,413 

234,662 

287,395 

3.085 

2.527 

3.008 

3.496 

1919 


100,130 

87,000 

2,800 

606 

417,943 

293,031 

3.368 


^  Shortage  in  supply  of  water  available  in  the  river,  Aug.  8  to  Oct  23, 1916. 
SBTTIiElCBNT  AND  DEVELOPICBNT. 

The  good  progress  made  in  1917  continued  during  the  calendar 
year  1918  and  the  first  half  of  1919.  The  high  prices  received  for 
farm  products  have  resulted  in  a  brisk  movement  of  land,  both  raw 
and  improved.  One  of  the  most  satisfactory  results  has  been  the 
decrease  in  tenant  farming  and  the  increase  in  farms  operated  by 
owners.  From  1915  to  1917  the  number  of  farms  operated  by  own- 
ers, or  in  a  few  cases  by  resident  managers,  decreased  from  1,910  to 
1,744,  but  since  1917  there  has  been  a  steady  increase  to  1,983. 
The  number  operated  by  tenants  increased  from  540  to  938  in  1917, 
but  decreased  to  797  in  the  present  year.  The  ability  to  secure 
Federal  farm  loans  has  made  it  possible  for  many  tenants  to  pur- 
chase farms  for  themselves,  and  nonresident  owners,  many  of  wnom 
have  been  willing  but  unable  to  sell  for  several  years  past,  are  now 
disposing  of  their  property.    The  tendency  toward  stock  raising  and 

general  farming  continues,  and  with  it  the  tendency  to  larger  average 
oldings. 

Although  there  is  no  increase  in  the  number  of  public  schools, 
there  have  been  many  additions  to  the  present  buildmgs.  Business 
men  report  that  business  has  been  better  than  ever  before,  with 
more  cash  purchases  and  fewer  bad  debts.  The  automobile  as  a 
means  of  travel  is  the  rule  rather  than  the  exception  among  farmers, 
and  considerable  numbers  of  trucks  and  tractors  are  in  evidence. 
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Work  was  initiated  on  a  road-building  program  for  good  hard- 
surfaced  roads  on  all  main  highways  and  principal  feeders  to  ship- 
ping points.  There  has  been  a  large  amount  of  building  in  the 
towns,  the  most  noticeable  of  which  is  in  the  warehouse  districts. 
This  is  particularly  noticeable  in  Grandview,  ZiUah,  and  Buena. 

Settlement  data,  Sunnynde  unit,  Yakima  project. 


Items. 


Total  number  of  fanns  on  project 

Population  of 

Number  of  irrigated  farms 

Operated  by  owners  or  managers. . . 

Oi)erated  by  tenants 

Population  of 

Nnmbei  of  towns 

Population  of 

Total  population  of  towns  and  on  farms 

Number  of  public  schools 

Number  of  churches 

Number  of  banks 

Total  capital  stock 

Total  amount  of  deposits 

Total  number  of  depositors 


1915 

1916 

2,450 

2,553 

7,270 

7,S44 

2,450 

2,553 

1,010 

1,886 

540 

655 

7,270 

7,844 

13 

13 

5,460 

5,26S 

12,730 

13,112 

34 

34 

30 

30 

0 

9 

1255,000 

1309,573 

$1,028,679 

11,112,296 

5,848 

5,674 

1917 


2,682 

8,000 

2,682 

1,744 

938 

8,000 

13 

6,350 

13,350 

35 

30 

9 

1245,000 

11,896,341 

6,640 


1918 


2,740 

8,255 

2,740 

1,942 

798 

8,255 

13 

5,550 

13,8a5 

37 

30 

9 

1277,500 

$2,349,702 

7,375 


1919 


2,780 

8,744 

2,780 

1,983 

797 

8,744 

13 

5,975 

14,719 

37 

30 

10 

1275,000 

S2, 642, 851 

7,936 


PRINCIPAL  CROPS. 

The  season  of  1918  was  generally  unfavorable  for  crops.  Although, 
on  the  whole,  the  winter  of  1917-18  was  comparatively  nuld,  killing 
frosts  occurred  as  late  as  May  8.  Because  of  the  late  frosts,  together 
with  frequent  winds  throughout  the  spring  and  entire  summer,  plant 
growth  of  all  kinds  was  retarded  and  the  crop  of  berries  and  other 
soft  fruits  was  greatly  reduced,  as  compared  with  previous  years. 
No  unusually  severe  storms  occurred  during  the  year  and,  except 
for  an  excessive  amount  of  high,  and  sometimes  very  warm,  winds 
throughout  the  spring  and  summer,  the  weather  was  about  normal. 
Although  the  maximum  temperature  of  107°  on  Jidy  17  was  the 
highest  experienced  in  several  years,  there  was  not  the  long  period 
of  extreme  heat,  such  as  was  had  in  July,  1917.  The  minimum 
temperature  was  8°,  which  was  not  so  low  as  usual.  The  total 
precipitation  for  the  year  was  5.45  inches,  somewhat  below  iJie 
average. 

The  mild  winter  and  absence  of  snow,  except  for  a  light  fall  at 
intervals,  permitted  the  grazing  of  stock  throughout  ^most  the 
entire  winter.  The  mild  weather  also  permitted  uie  ranchers  to  ac- 
compUsh  a  considerable  amount  of  work  during  the  winter  and  early 
spring,  which  helped  materially  to  overcome  the  general  scarcity  of 
labor.  The  fall  was  also  unusually  mild  and  this  condition  not  only 
permitted  a  full  ripening  of  all  crops,  but  also  prolonged  the  harvest 
season  and  in  a  great  measure  relieved  the  labor  situation.  Because 
of  the  very  favorable  weather  conditions,  maintenance  work  was  also 
carried  on  to  advantage  throughout  the  entire  year. 

In  the  early  spring  the  prospect  for  a  bumper  crop  was  excellent, 
but  late  frosts,  followed  by  a  period  of  hot  days  and  cold  nights 
throughout  the  latter  part  of  May,  destroyed  this  prospect  and  re- 
sultea  in  a  diminishea  yield  of  all  crops,  almost  amounting  to  a 
failure  in  the  case  of  sugar  beets.  During  this  neriod  the  thermom- 
eter repeatedly  varied  50°  or  more  within  24  hours  and  the  result 
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was  partial  blight  of  most  root  crops  and  a  plague  of  aphis  on  alfalfa 
and  fruits.  Fortunately,  the  rather  low  yields  were  largely  counter- 
balanced by  unusually  good  prices  when  the  crops  were  harvested 
and  the  net  result  was  in  general  a  very  prosperous  year  for  the 
farmer-. 

Alfalfa  continues  to  be  the  largest  crop  in  acreage  grown.  The 
average  yield  of  4.3  tons  per  acre  was  the  lowest  for  several  years, 
but  the  averi^e  price  of  $22  a  ton,  giving  a  return  of  $94.60  per 
acre,  is  the  highest  of  record  and  by  reason  of  this  return  alfalfa 
continues  the  staple  crop  for  the  average  farmer.  The  total  increase, 
of  area  in  alfalfa  was  5,341  acres,  or  17  per  cent  as  compared  with 
1917.  The  area  planted  to  hay  other  than  alfalfa  shows  an  increase 
of  11  per  cent,  wnile  the  area  m  pasture  remains  approximately  the 
same.  The  area  planted  to  potatoes  shows  a  marked  decrease  as 
compared  with  the  preceding  year,  this  decrease  amounting  to  1,863 
acres,  or  approximately  35  per  cent  of  the  1917  area.  The  reason 
for  this  was  the  comparatively  low  prices  received  for  the  1917  crop, 
particularly  for  that  portion  which  was  sold  in  the  spring  of  1918. 
Com  shows  approximately  a  10  per  cent  increase  in  area  planted, 
although  not  quite  so  much  of  it  went  into  the  silo,  while  the  average 
return  of  $70  per  acre  was  somewhat  above  normal.  On  the  greater 
portion  of  the  project  there  were  no  soft  fruits  other  than  pears, 
which  proved  not  only  an  exception  as  to  producing  generally 
throughout  the  project,  but  in  contrast  to  all  other  fruit  produced  a 
somewhat  better  than  normal  yield.  The  yield  of  apples  was  spotted 
and  in  many  places  where  there  was  a  fair  crop  a  large  share  of  the 
fruit  was  culled  at  harvest  time  because  of  pesto. 

In  1918  a  large  acreage  of  sugar  beets  was  planted  on  the  Sunny- 
side  unit,  but  a  severe  attack  of  blight  entirely  destroyed  many 
fields  and  reduced  the  average  yield  on  the  4,074  acres  actually 
harvested  to  5  tons  per  acre  as  compared  with  the  average  for  1917  of 
10  tons.  The  planting  of  beets  in  1919  is  about  2,700  acres  and  their 
condition  on  June  30  was  good.    Work  on  the  Sunnyside  and  Top- 

Eenish  factories,  which  was  stopped  in  the  summer  of  1918  due  to 
light  and  the  war  demand  for  labor,  has  been  resumed  and  both 
wiJS  be  completed  within  the  present  year. 

The  total  crop  return  of  $7,213,392  is  $792,841  less  than  the  total 
return  for  1917.  The  decrease  is  more  than  accoimted  for  in  the 
decreased  return  from  potatoes  and  apples,  which,  together,  show 
an  approximate  decreased  return  of  $1,250,000.  The  average 
return  per  acre  cropped  for  1918  is  $102.36  as  compared  with  $121.67 
for  1917.  The  stock  census  for  1918  shows  that  the  tendency  to 
reduce  the  number  of  live  stock  on  the  project,  so  strongly  prevalent 
in  1917,  has  been  arrested  except  for  cattle.  Horses,  ho^s,  and 
sheep  show  an  increase  both  in  number  and  value,  while  cattle  show 
a  decreased  number  accompanied  by  an  increased  value.  The 
returns  as  to  silos  indicate  too  that  the  dairy  industry  for  the  present 
is  not  expanding,  while  the  increase  in  the  number  of  automobiles 
continues  to  show  the  prosperity  of  the  average  farmer. 
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Crop  report  Yakima  project^  Sunnyside  unit,  1918. 


Crop« 


Alfalfa 

Apples 

Barley 

BeaDS. 

Beets,  sugar 

Com. 

Com,  ensilage 

Com.  fodder 

Fruits,  small 

Garden 

Hay,  other  than  alfalfa 

Hops 

Melons 

Oats.. 

Pasture 

Peaehes 

Peara 

Prunes 

Potatoes 

Vetch  seed 

Wheat 

I^ess  duplicated  areas 

Total  cropped  acreage. 


Iirieated,  no  crop: 

Young  orchard 

Toung  alfalfa 

House  and  ooml  area .. . 

Townsitearea 

Irrigated  without  etog . . 
lisss  duplicated  areas. . . 

Total  irrigated* 


Area 

(acres). 


36,616 
10,634 

647 
1,371 
4,074 
6,301 

786 

889 

286 
1,299 
1,575 

121 
98 

130 
4,067 

811 
1,528 

275 
3,551 

130 

8,630 

8,163 

70,465 


432 
3,062 
2,775 
1,950 
7,677 
1,631 


84,660 


Unit  of 
yield. 


Ton 

Pound.... 

Bushel 

...do 

Ton 

Bushel.... 

Ton, 

...do 

Acre...... 

...do 

Ton 

Pound 

Acre 

Bushel 

Acre...... 

Pound.... 

...do 

...do....... 

Bushel 

Pound 

Bushel.... 


Yields. 


TotaL 


M, 


167,030 

039,050 

15,440 

21,936 

20,870 

815,060 

8,646 

4,445 


Average 
per  acre. 


4.: 

3,200 
28 
16 

6 
60 
11 

6 


4,726 
206,800 


3 

1,726 


5,200  I 


40 


■I: 


635,620 
980,500 
256,180 
748,684 
44,800 
72,780 


1,883 

7,840 

11,841 

211 

844 

20 


Vafaies. 


Per  unit 
of  yield. 


122.00 
.09 
1.50 
8.60 
10.00 
1.40 
9.00 
6.00 


22.00 

.12 

200.00 

1.00 


.04 
.035 
.046 
.80 
.16 
3.00 


Total  and  average. 


Total. 


13,454,440 

1,021,172 

23,160 

78,970 

203,700 

441,070 

77,814 

26,670 

67,200 

194,850 

103,960 

25,066 

19,600 

6,200 

101,675 

61,426 

419,318 

146,526 

698,868 

7,168 

146,560 


7,213,392 


Per  acre. 


194.60 

96.00 

42.00 

67.60 

60.00 

70.00 

99.00 

30.00 

200.00 

160.00 

66.00 

207.00 

200.00 

40.00 

25.00 

75.70 

274.40 

632.80 

168.60 

65.00 

4a  00 


102.36 


Areas. 


Total  irrigable  area  farms  reported. . 
Total  irrigated  area  farms  reported . . 

Under  water  right  applications. 

Under  rental  oontracfii 

Total  crapped  area  farms  reported. . . 


Acres. 

Number 
off^ums. 

84,660 
84,660 
28,860 
66,800 
70,466 

2,780 
2,780 
060 
1,820 
2,780 

Percent 

of 
project. 


76.38 
76.88 
26.08 
6a  85 
68.68 


TIETOV  TTiriT. 


OONSTBTTCnON  DTTBINa  FISCAL  TEAB. 

All  construction  work  during  the  year  was  done  under  supple- 
mental construction  in  accordance  with  the  terms  of  a  contract  with 
the  Tieton  irrigation  district  dated  August  7,  1918. 

Canal  enlargement. — ^The  program  of  enlargement  .on  the  Tieton 
Canal,  which  was  begun  in  1916  and  continued  in  1917,  was  com- 
pleted in  the  fall  of  1918.  The  work  consisted  of  raising  the  sides  of 
the  semicircular  section  1  foot  and  replacing  the  origmal  concrete 
crossbars  with  steel  bar  or  channel  crossties  spaced  from  4  to  6  feet. 
The  capacity  of  the  section  was  thereby  increased  from  300  second- 
feet  to  about  350  second-feet.  The  work  was  done  by  Government 
forces  during  the  months  of  August  to  December,  inclusive,  and  cov- 
ered 254  stations,  involving  the  placing  of  874  cubic  yards  oi  concrete. 

In  connection  with  the  enlargement  of  the  open  channel,  a  revised 
transition  52  feet  in  length  was  constructed  at  the  entrance  to 
Columnar  Tunnel  for  the  purpose  of  bringing  the  tunnel  capacity 
up  to  that  of  the  open  section. 

Patrol  house, — A  patrol  site  was  secured  on  the  upper  end  of  the 
Ahtanum  Ridge  near  the  diversion  point  for  lateral  S,  and  a  new 
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house  was  erected  thereon  durmg  the  winter  months.  A  permanent 
location  in  this  section  affords  oetter  regulation  under  this  latere^ 
and  attracts  a  more  stable  class  of  employees,  thus  resulting  in  im- 
proved service  to  the  water  users. 

Cowiche  diversion, — ^For  the  purpose  of  obtaining  a  supplemental 
flow  of  water,  a  diversion  dam  and  a  short  canal  were  constructed  for 
diverting  25  second-feet  from  the  South  Fork  of  the  Cowiche  Creek. 
The  work  "v^as  done  with  Government  forces  during  the  months  of 
February  and  March. 

OPERATION  AND  ICAINTENANCE. 

From  July  1,  1918,  to  the  close  of  the  1918  irrigation  season  water 
service  imder  the  Tieton  Canal  was  practically  without  interruption 
and  the  supply  was  adequate  to  meet  the  average  irrigation  needs. 
The  increased  delivery  of  about  15  second-feet,  which  was  made 
available  through  the  enlargement  in  the  fall  of  1917,  coupled  with 
favorable  weather  conditions,  did  much  to  relieve  the  situation.  In 
order  to  permit  the  concrete  work  on  the  canal  enlargement  to  begin 
as  early  as  possible,  the  irrigation  season  was  closed  on  September  27, 
at  a  time  when  the  supply  oi  stored  water  in  Clear  Creek  and  Bumping 
Lake  Reservoirs  was  practically  exhausted. 

For  the  irrigation  season  of  1919  a  small  quantity  of  water  was  first 
diverted  from  the  South  Fork  of  the  Cowiche  Creek  on  April  1 .  This 
diversion  was  made  largely  for  the  purpose  of  supplving  the  demand 
for  cistern  and  spray  water,  which  service  was  withheld  during  the 
month  of  March,  contrary  to  the  usual  custom,  in  order  to  avoid 
interruption  in  the  spring  maintenance  work.  Water  was  first 
turned  into  the  canal  on  April  13,  and  by  the  end  of  the  month  the 
diversion  was  increased  to  the  maximum  capacity  for  the  previous 
season  of  305  second-feet. 

The  present  maximum  capacity  of  330  second-feet  at  the  two  lower 
timnels,  where  no  change  m  the  original  transitions  has  yet  been 
made,  was  reached  early  in  May.  The  additional  quantity  of  about 
25  second-feet  obtained  through  the  1918  enlargement,  together 
with  that  made  available  at  the  South  Fork  diversion,  provided  an 
ample  supply  of  water  during  the  last  half  of  the  fiscal  year  for  the 
irrigation  of  about  27,500  acres  of  land  which  were  receiving  water. 
This  represents  about  86  per  cent  of  the  irrigable  land  under  the 
project. 

The  plan  of  deUvery  on  the  Tieton  unit  provides  two  definite  rota- 
tion scnedules  to  smt  the  varying  soil  conditions.  About  15,000 
acres  of  the  more  shallow  soil,  pecuhar  to  the  south  half  of  the  project, 
are  served  on  a  schedule  of  7  days  on  and  7  days  off,  and  the  remainder 
on  a  schedule  of  7  days  on  and  14  days  off.  The  larger  quantity 
of  water  available  during  the  last  half  of  the  fiscal  year  permitted 
the  normal  delivery  to  be  increased,  on  the  basis  of  a  continuous  flow, 
from  1  second-foot  to  140  acres  to  1  second-foot  to  126  acres. 

The  maintenance  work  was  done,  for  the  most  part,  during  the 
nonirrigation  season  and  consisted  of  cleaning  of  both  weeds  and  silt 
from  canals  and  laterak  in  order  to  carry  the  desired  quantities  of 
water,  repairs  to  steel  flumes  on  main  laterals,  repair  and  renewal  of 
small  wooden  structures  mostly  on  the  sublateral  system,  maintenance 
of  houses  and  grounds,  and  the  upkeep  of  131  miles  of  telephone  line. 
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The  program  of  fall  maintenance  work  contemplated  only  the  clean- 
ing of  tne  main  laterals  and  the  renewal  of  some  of  the  more  important 
structures .  Weather  conditions  were  exceptionally  favorable  through- 
out the  fall  for  performing  all  classes  of  such  work,  but  at  the  close  of 
the  year  the  program  was  only  about  75  per  cent  completed  owing  to 
the  labor  shortage  and  to  tne  heavy  demand  for  teams.    Conse- 

Suently  there  was  a  large  amount  of  important  work  remaining  to  be 
one  in  the  spring  of  1919,  in  addition  to  the  usual  cleaning  of  the 
3ublaterals  and  repair  of  small  concrete  pipe  lines  and  wooden  flumes. 

Historical  review ,  Tieton  unit,  Yakima  project. 


Item. 


Acreage  for  which  sanrlce  was  prepared 

to  supply  water 

Acreage  Irrigated 

lliles  of  canal  operated 

Water  diverted  (a'^e-feet) , 

Water  served  to  land  (a-^re-feet) , 

Per  acre  of  land  irrigated  (acre-feet) 


19U 

1915 

1916 

1917 

1918 

1 

34,000 

34,000 

80,000 

31,000 

31,000 

20,600 

22,000 

23,000 

25,400 

26,400 

335 

335 

335 

335 

335  1 

67,790 

62,000 

74,936 

80,377 

90,280  1 

43.090 

40,376 

49,412 

67,318 

64,068 

2.00 

1.83 

il6 

i26 

143 

.    1 

11919 


;32,00ll 

27,500 
336 

96,000 

60,000 

2.6 


1  Estimated. 
SETTLEMENT  AND  DEVELOPMENT. 

Settlement  on  the  Tieton  unit  has  increased  more  rapidly  during 
the  past  year  than  at  any  time  in  the  last  five  years,  due  no  doubt  in 
large  part  to  the  relatively  high  prices  received  for  farm  products  of 
all  Kinds.  The  increase  of  population  on  the  farms  f rom  r^o vember, 
1917,  to  November,  1918,  was  719,  or  approximately  33  per  cent. 
The  number  of  owners  on  farms  has  steadily  increased  during  the 

{)ast  five  jrears  from  486  to  820.  The  number  of  tenants  increased 
rom  414  in  1914  to  500  in  1916,  but  since  then  has  decreased  to 
460  in  1918,  and  it  is  believed  that  sales  made  during  the  past  spring 
will  show  a  still  further  reduction  in  tenant  farming,  a  thing  very 
much  to  be  desired.  With  the  increase  in  percentage  of  farms  oper- 
ated by  owners  there  is  noticeaWe  improvement  in  farm  methods  and 
in  general  crop  results. 

In  the  new  town  of  Tieton,  at  the  terminus  of  the  Cowiche  branch 
of  the  Northern  Pacific  railroad,  many  improvements  have  been 
made,  including  store  buildings  and  warehouses  necessary  to  handle 
the  rapidly  growing  trade  of  that  vicinity.  Other  large  warehouses 
have  been  built  on  this  branch,  also  on  branches  of  the  x  akima  Valley 
Transportation  Co.  which  tap  the  Nob  Hill  and  Wide  Hollow  districts 
west  of  Yakima. 

Many  new  homes,  farm  buildings,  silos,  etc.,  are  in  evidence.  It 
has  been  impossible  for  road  building  to  keep  pace  with  the  demands 
but  many  road  improvements  have  been  made  and  others  are  planned 
for  the  near  future.  It  is  interesting  to  note  that  the  reported  value 
of  automobiles  on  the  project  December  31,  1918,  is  in  excess  of  the 
total  value  of  all  other  farm  equipment  on  the  project  at  that  date. 

138554—19 2Z 
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Settlement  Data,  Tietan  unit,  Yakima  project. 


Item. 


Total  number  of  farms 

Population 

Number  of  Irrigated  farms 
Population 

Number  of  towns,  etc 

Population 

Total  population 

Number  of  public  schools. 

Number  of  churches 


1915 

1916 

1917 

1918 

1,200 

2,100 

1,200 

2,100 

7 

19,000 

21,100 

10 

3 

1,300 

2,250 

1,300 

2,250 

7 

20,000 

22,250 

10 

3 

1,400 

2,150 

1.400 

2.150 

7 

20,500 

22,650 

10 

3 

1,400 
2,150 
1,400 
2,150 

21,850 

24,000 

10 

3 

1919 


1,480 

2,850 

I,40O 

2,850 

8 

23,000 

25,850 

10 

3 


PBINCIPAL  CBOPS. 

The  principal  crops  grown  are  hay,  fruits,  grain,  vegetables,  hops, 
and  sugar  beets.  Alfdfa,  which  covers  nearly  60  per  cent  of  the 
lands  under  the  project,  continues  to  be  the  largest  crop  in  point  of 
acreage.  The  average  yield  of  3.3  tons  per  acre  was  slightly  above 
the  average.  For  the  first  time  in  the  history  of  the  project  the 
apple  crop  returned  a  larger  gross  value  to  the  grower  than  alfalfa 
hay;  and  fruits,  as  a  whole,  brought  41  per  cent  of  the  total  return. 
There  is  a  substantial  increase  in  the  acreage  sowed  to  grain,  espe- 
cially wheat,  the  yields  being  about  the  average.  Com  and  potatoes 
show  a  decline  in  area  of  50  and  75  per  cent,  respectively,  since  1914, 
with  slight  increases  in  yield.  The  acreage  in  sugar  beets  and  beans 
was  less  than  in  1917,  being  about  1  per  cent  each,  of  the  ^oss  area 
cropped,  but  the  total  tonnage  was  greater,  owing  to  the  increased 
yields  per  acre. 

Market  conditions  were  better  and  the  yields  per  acre  higher  for 
all  crops,  with  the  possible  exception  of  small  grain,  than  Tor  any 
previous  season.  The  average  return  per  acre  was  $97.36,  the  aver- 
age farm  return  was  nearly  $2,000,  and  the  total  return  of  $2,516,251 
was  more  than  double  that  for  the  season  of  1916.  The  high  price 
of  hay,  coupled  with  the  large  yield  and  good  prices  for  all  Kinds  of 
fruit,  was  in  the  main  responsible  for  this  large  return.  The  maximum 
return  per  acre  of  $389.40  was  realized  on  25  acres  of  onions,  88  acres 
of  small  fruit  coming  second  at  $296.20  per  acre. 

The  high  price  received  for  all  farm  products,  including  live  stock, 
resulted  in  a  greater  degree  of  general  prosperity  than  has  ever 
existed  on  the  project.  In  spite  of  the  cold,  backward  spring,  pros- 
pects on  June  30  for  satisfactory  crops  and  prices  are  even  better 
than  a  year  ago. 


:•  t^•: 
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Crop  report,  TieUm  unit,  Yakima  project,  Waikin^Umy  year  of  J91S. 


Crop. 


Alfalfa 

Apples 

Barley: 

Beans 

Beets,  sugar 

Clover  hay 

Com 

Com,  ensilage 

Com,  fodder 

Fruits,  small 

Garden 

Hay,  exo^t  above. 

Hops 

Gate 

Gnloas 

Pasture 

Peaches 

Pears 

Popcorn 

Potatoes 

Wheat. 


Less  duplicated  areas. 


Totalcropped  acreage. 


35,845 


Irrigated,  no  crop: 

Voung  orchard 

Young  alfaKa 

Inieated  without  crop. 
Building  sites  and  mu- 

cellaneous 

Less  duplicated  areas. . 


Unit  of 
Yield. 


Ton 

l%Knd... 
Bushel... 

...do 

Ton 

...do 

Bushel... 

Ton 

...do 

Pound... 

Acre 

Ton 

Pound 

Bushel..., 

..do 

Acre 

Pound 

..do 

..do 

Bushel — 
..do 


Yields. 


Total. 


40,883 
33,330>155 
21,500 
13,1811 
2,360 
370 
31,374 
3,112 
949 
200,370 
210 
406 
370,000 
10,«24 
4,980 
1,082 
2,580,100 
4,433,050 
62,000 
195,866 
'    99,490 


Average 
per  acre. 


3.3 
5,060 
24.3 
19.  ft 

9.6 

1.7 
43 
15.5 

5.6 
2,960 


Values. 


Per  unit 
oC  yidd. 


1.5 
1,210 
34.8 
199 


5,760 

3,475 

2,000 

184 

21.2 


830.00 
.035 
L25 
3.60 
10.00 
25.00 
1.40 
9.00 
5.00 
.10 
125.00 
20.00 
.12 
.80 
2.00 
25.00 
.0275 
.0225 
.10 
.80 
2.00 


Total. 


1817,240 

810,480 

26,875 

47,455 

22,500 

9,250 
43,784 
28,008 

4,745 
26,067 
26,250 

8,120 
44,400 

8,499 

9.960 
27,050 
70,951 
99,744 

6,200 
156,693 
198.980 


Per  acre. 


Total  and  avera^  < 


2,516,251 


866.90 

126.30 
30.33 
7L15 
95.75 
42.80 
60.15 

140.05 
27.90 

206.20 

125.00 
29.30 

145. 10 
27.75 

398.40 
25.00 

158.40 
78.15 

200.00 

147.80 
42.50 


97.36 


Areas. 


I. 


745 

1,150 

40 

280 
1,660 


Total  irrigated  asreagei  26,400 


Total  irrigable  arva  firms  reported . . 

Total  Irrigated  area  farms  reported , 
Under  water  right  applications 
Under  rental  contracts 

Total  cropped  area  farms  reported. . 


30,285 
26,400 
26,040 
360 
25,845 


Farms. 


1,280 
1,2R0 
1,262 
18 
1,280 


Percent 

of 
project. 


96.9 
84.5 
83.3 
L2 
82.7 


PBOPOSEB  NEW  UNITS. 

Durmg-  tke  year  investigations  hare  been  conducted  in  connection 
with  proposed  additional  units  of  the  Yakima  project,  as  follows: 

Kittitas  unit,  lying  in  Kittitas  County  and  in  the  vicinity  of  Ellens- 
burg,  comprising  70,000  acres.  Some  oflSce  work  was  dfone  in  the 
revision  of  estimates  on  this  unit,  but  no  field  work  was  undertaken. 

Moxee  unit,  comprising  about  40,000  acres,  all  in  Yakima  County 
and  lying  above  present  canals  in  the  Wenas,  East  Selah,  and  Moxee 
Valleys.  On  this  unit  all  section  lines  were  run  and  topography 
taken  over  the  entire  area.  Section  plats  have  been  completed  with 
a  5-foot  contour  interval  and  400  feet=  1  inch  scale.  Final  location 
of  about  15  miles  of  the  main  canal  had  been  made  at  the  close  of  the 
year. 

Roza  unit,  consisting  of  about  60,000  acres  in  Yakima  and  Benton 
Counties  andlyijig  principally,  above  .the  Sunnyside  Canal.  Topog- 
raphy has  been  taken  over  about  70  per  cent  of  the  area,  but  no 
location  lines  made  in  the  field. 

Kennewick  unit  covers  about  35^0  acres  in  Benton  County  south 
of  the  Yakima  River  and  Oregon- Washington  Railroad  &  Navigation 
Co.  in  the  vicinity  of  Kennewick  and  Kiona.  •  Topography  has  been 
taken  over  about  50  per  cent  of  the  area.    The  plans  for  this  unit 
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contemplate  picking  up  return  flow  at  the  Prosser  Dam,  diverting 
through  a  power  canal  on  the  left  bank  of  the  Yakima  Rivor  for  a 
distance  of  about  10 J  miles,  where  a  part  of  the  water  is  dropped 
back  to  the  river,  and  generating  power  for  pumping  the  balance 
across  the  river  to  a  higher  elevation,  where  it  is  carried  by  canal  to 
the  lands  in  the  vicinity  of  Kiona  and  Kennewick. 

BOAKD  KEETINaS. 


Date. 

Subject. 

• 

Personnel. 

Jan.  8. 1919 

Additional  units  to  Yakima  proj- 
ect. 
do 

D.  C.  Henny,  R.  F.  Walter,  R.  K.  Tiffany, 

C.  E.  Crownover. 
D.  C.  Henny,  R.  F.  Walter,  James  Munn,  R. 

K.  Tiffany,  C.  E.  Crownover. 

Mar.  5. 1919 

PUBLIC  N^OTICE  AND  OBDEBS. 


SUNNYSIDE   UNIT. 

PVBUC  NOTICE,  MABCR  11,  1910. 

1.  In  pursuance  of  section  4  of  the  reclamation  act  of  June  17,  1902 
(32  Stat.,  388),  and  of  acts  amendatory  thereof  or  supplementary 
thereto,  particularly  the  reclamation  extension  act  of  August  13,  1914 
(38  Stat.,  686),  annoimcement  is  hereby  made  that  the  annual  opera- 
tion and  maintenance  charges  for  the  irrigation  season  of  1919  and 
thereafter  until  further  notice  against  all  lands  of  the  Sunnjrside  unit, 
Yakima  project,  Washington,  under  public  notice,  shall  be  as  herein- 
after stated. 

2.  Classification  of  lands. — ^For  the  purpose  of  equitably  determin- 
ing the  operation  and  maintenance  charges,  the  lands  of  the  Sunny- 
side  unit  have  been  divided  by  the  Sunnyside  Valley  irrigation  district 
into  three  classes,  according  to  water  rec^uirements,  viz,  A,  B,  and  C, 
and  a  map  showing  such  dassification  is  on  file  in  the  office  of  the 
project  manager,  and  in  the  office  of  the  irrigation  district. 

3.  Operation  and  maintenance  charges. — Each  acre  of  irrigable  land, 
whether  water  is  used  thereon  or  not,  shall  be  charged  with  a  minimum 
operation  and  maintenance  charge  of  $2,  which  will  permit  delivery 
of  not  more  than  the  following  amounts  per  irrigable  acre:  To  lands 
of  class  A,  2  acre-feet;  to  lands  of  class  B,  2i  acre-feet;  to  lands 
of  class  C,  3  acre-feet.  For  additional  water  above  the  foregoing 
amounts,  the  rate  shall  be  50  cents  per  acre-foot:  Provided,  That  for 
newly  reclaimed  lands  no  charge  will  be  made  for  water  actually 
needed  in  excess  of  the  amount  covered  by  a  charge  of  $2  per  irrigable 
acre  at  the  said  rates. 

4.  Time  of  payment. — All  operation  and  maintenance  charges  are 
due  and  payable  annually  on  March  1  following  the  irrigation  season: 
but  where  water-right  application  is  made  for  public  land  entered 
under  the  reclamation  law  after  June  15  in  any  year,  or  where  water- 
right  application  is  made  after  August  1  in  any  year  for  land  in  pri- 
vate ownership,  no  operation  and  maintenance  charge  will  be  made 
for  water  delivered  during  the  remainder  of  the  irrigation  season  in 
which  the  water-right  application  is  made. 

S.  G.  Hopkins, 
Assistant  Secretary  of  tTie  IrUeriar. 
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TIETON  UNIT. 

PUBUO  NOTICE.   NOVEMBER  15,   1918. 

1 .  Limitation  of  irrigable  area. — In  pursuance  of  section  4  of  the 
reclamation  act  of  June  17,  1902  (32  Stat.,  388) ^  and  acts  amendatory 
thereof  or  supplementary  thereto,  particularly  the  reclamation  exten- 
sion act  of  August  13, 1914  (38  Stat.,  686),  ana  also  in  accordance  with 
the  contract  between  the  Tieton  Water  Users'  Association  and  the 
United  States,  dated  July  16,  1918,  and  the  contract  between  the 
United  States  and  the  Yakima-Tieton  irrigation  district,  dated  July 
18,  1918,  public  notice  is  hereby  given  that  the  area  of  the  Tieton 
unit,  Yakima  project,  Washington,  is  limited  to  32,000  acres  of  irriga- 

'  ble  land,  designated  on  approved  farm  unit  plats  of  the  following 
described  townships,  as  now  m  e£Pect,  to  wit:  Tps.  12, 13,  14,  and  15  N. 
R.  16  E.,  Willamette  meridian;  Tps.  12, 13,  and  14  N.,  R.  17  E.,  Willa- 
mette meridian;  Tps.  12, 13,  and  14  N.,  R.  17  E.,  Willamette  meridian. 
All  lands  not  now  shown  on  said  farm  unit  plats  are  excluded  from 
the  Tieton  unit.     Copies  of  said  plats  are  on  file  in  the  office  of  the 

J)roject  manager.  United  States  Reclamation  Service,  and  in  the  local 
and  office,  both  at  Yakima,  Wash. 

2.  Water  cbBXges. — The  water  charges  for  said  32,000  acres  of  land 
shall  be  subject  not  only  to  public  notices  heretofore  and  hereafter 
issued  pursuant  to  the  reclamation  law,  but  shall  include  also  the 
supplemental  construction  charges,  authorized  by  the  irrigation  dis- 
trict election  of  July  6,  1918,  and  payable  by  the  district  lands,  pur- 
suant to  said  contract  with  the  lakima-Tieton  irrigation  district: 
Provided,  That  in  computing  construction  charges  on  anv  tract,  and 
determining  the  5  per  cent  increase  of  charges  required  by  section  9 
,of  said  reclamation  extension  act  there  shall  be  eliminated  any  period 
during  which  water-right  applications  were  not  receivable  by  the 
United  States  for  such  tract. 

E.  C.  Bradley, 
Assistant  to  the  Secretary  of  the  Interior. 

PUBLIC  NOnCE,   MARCH  11,   1919. 

1.  Annual  operation  and  maintenance  charges. — ^In  pursuance  of 
section  4  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388),  and 
of  acts  amendatory  thereof  or  supplementary  thereto,  particularly 
the  reclamation  extension  act  of  August  13,  1914  (38  Stat.,  686), 
announcement  is  hereb;^  made  that  the  annual  operation  and  main- 
tenance charges  for  the  irrigation  season  of  1919  and  thereafter  until 
further  notice  against  all  lands  of  the  Tieton  unit,  Yakima  project, 
Washington,  under  public  notice,  will  be  as  follows:  For  all  water 
delivered  between  June  1  and  August  31,  inclusive,  a  charge  of  $1 

5 er  acre-foot  will  be  made;  and  for  all  water  delivered  at  other  times 
uring  the  irrigation  season  a  charge  of  60  cents  per  acre-foot]!will  be 
made:  Providm,  That  a  minimum  charge  of  $1.25  per  irrigable  acre 
will  be  made  whether  water  is  used  or  not,  which  minimum  amount 
when  paid  will  be  credited  upon  the  account  for  water  delivered  at 
the  above  acre-foot  rates.  AH  operation  and  maintenance  charges 
are  due  and  payable  annually  on  March  1  following  the  irrigation 
season;  but  where  water-right  application  is  made  for  public  land 
entered  under  the  reclamation  law  after  June  16  in  any  year,  or  where 
water-right  application  is  made  after  August  1  in  any  year  for  land 
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in  private  ownership,  no  operation  and  maintenance  charge  will  be 
made  for  water  delivered  during  the  remainder  of  the  irrigation  season 
in  which  the  water-right  application  is  made. 

S.  G.  Hopkins, 
AssvB^aiKt  Secretary  ofAe  Interior, 

FINAKCIAIi  STATBiCBSIT. 


Condensed  batanee  theet,  Yakima  profect,  June  SO,  1919. 

Cash 

I n  ventory  of  niAterials  and  supplies  on  hand 

Accuunts  receivable: 

Constructi* ,  n  oontra'^t,  water-fight  charges  imaocmed 

U  n«Y)lle(tcd  acccunts 

Construction  W'>rk  contracted 

GrusBocnstru'ticnccst S10,833,01tt.33 

Less  constnioti*  n  revenue  earnings $209, 967. 62 

Less  cost  adjustments 8,SS. 44 

217,801.06 

Net  consaruction  cost 

Gross  operation  and  maintenance  cost 1,368,066. 30 

Less  operation  and  maintenance  revenae  earnings 65,902. 16 


S9,978.ft5 
343,489.28 

5,164,286.84 

89,990. 14 

5,948. 19 


Aoecunts  payable 

Contingent  oDligaticns 

Collections  and  contracts  of  specfic  amounts  for  repayments  to  reclamation  fund 

Capital  investment: 

Disbursomant,  transfer,  and  Joint  constnustion  vouchers  received *  $12,943,553.93 

Collection,  transfer,  refUnd,  and  Joint  construction  vouchers  issued 4, 041, 440. 27 


10,415,215.17 


1,302,184.14 

114,555.41 

11,856.50 

8,288,567.14 


Net  Investment 8,902,113.66 

Feature  costs  of  Yakima  storage  unit  to  June  SO,  1919. 


Principal  feature. 


Examination  and  surveys:  General  storage — 

Reservoir  re^cnnois&sn'je 

HydfagBaphtesHTveys 

H  vdnxo'aphic  invent  igations 

HlKh-lineinvestipations 

Aaari  ^an  iiivar  in  vesti^ions 


Totalexaminatlons  and  surveys. 


Storaf^e  works: 
Tietou  Dam- 
Preliminary  and  general  work. 

Dam 

Tunnel 

Clearing  reservoir 


Kachess  Dam- 
Preliminary  and  general  work. 
Dam. 


Spillway 

Clearing  reservoir . 


Keechelus  Dam- 
Preliminary  and  general  work. 

Dam 

Spillway 

Tunnel 

Clearing  reservoir 


Clealum  Dam- 
Preliminary  and  general  work. 

Dam 

Clearing  reservoir 


Fiscal  year 
1919. 


$3,133.12 
12,100.79 

18,887.42 


34,121.33 

is!  90* 


18.90 


1,831.93 
3,121.74 


52,051.00 


T9  June  30, 
1919. 


$2,927.98 
5,400.48 

29,808.43 
2,7«.12 
l,9te.38 


42,390.33 


19,993.46 

65,751.36 

281,082.76 

108,136.37 


424, 893.  M 

13,772.87 
416,563.45 

35,656.58 
187,200.48 


658,182.88 

21,4n.56 

1,309,564.45 

129,756.79 

115,865.15 

286,943.54 


57,004.67      1,863,607.51 


366.95 
366.05 


33,832.24 

116,852.59 

10,569.01 

161,258.84 
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Feature  costs  of  Yakima  storage  unit  to  June  30 ,  1919 — Continued. 


Principal  foature. 


Storage  works— Continned. 


Clear  Creek  Dam  (third  development) — 

Dam , 

Spillway 


Total  storage  works . 


Permanent  improvements  to  lands: 
Tiflton  Dam- 
Roads 

Bridges 


Kachess  Dam- 
Buildings... 
Roads 


Keechelus  Dam- 
Buildings 

Roads 

Bridges 


dealum  Dam— Buildings 

Total  permanent  Improvements. 


Telephone  system: 

Tipton  Dam 

Kachess  Dam... 
Keechelus  Dam. 
dealum  Dam... 


Total  telephone  sysitem. 


Total  cost  of  construction  features 

Plant  accounts 

Unadjusted  clearing  accounts 

Undistributed  storage, operation  and  maintenance. 


G  ross  construction  cos t 

Le99  rmenuet  earned  during  eongtrucHon  period. 


Rental  of  buildings 

Rental  of  grazing  and  farm  lands . 
Rental  of  camp  sites. 


Net  power  ecunings  (prior  to  public  notice). 

Rentals  of  Irrigation  water 

Rentals  of  telephones  and  tolls 

Contractors'  freight  refunds 

Other  revenues  unclassified 

Profit  on  hospital  operation 

Other  profits  on  operations  unciassifled 


Total  revenues 

Net  construction  cost,  June  30, 1919. 


Fiscal  year 
1919. 


$28,519.94 
3,272.81 


31,792.75 


123,304.60 


21,239.48 
142.72 


21,196.76 


To  June  30, 
1919. 


150,916.75 
5,037.58 


55,954.33 


3,158,892.50 


148,334.92 
14,9S7.S2 


163,322.74 


2,623.56 
4,466.78 


7,090.34 


2,768.04 

15,891.90 

9,714.60 


22,374.54 


21,196.76 


9.00 


9.00 


500.17 


198,287.79 


1,125.72 
971.56 

3,255.61 
142.62 


5,495.61 


144,510.36 


144,610.36 


3,400,066.13 

250,050.39 

118,305.69 

6,602.38 


3,783,104.59 


1,231.13 
305.00 
532.00 


17,487.60 

22.80 

157.76 

25,518.03 

958.05 

1,319.94 


47,532.20 


30,297.40 

556.00 

532.00 

1,766.13 

21,792.50 

49.40 

157.75 

126,260.68 

1,316.52 

1,742.35 


184,470.63 


96,978.16      3,508,633.96 


1  Credit  due  to  transfer  of  cost  minor  wood  structures  to  road  account. 
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Statement  of  costs  by  calendar  yearSy  Yahima  storage  unit. 


Construc- 
tion. 


Year  ending  Dec.  31— 

1910 

1911 

1912 

1913 : 

1914 

1915 

1916 

1917 

1918 

Jan.  1  to  June  30, 1919 

Subtotal , 

Plant  accounts 

Unadjusted  clearing  accounts 

Undistributed  operation  and  maintenance 

Total 


$686,578.84 
300,036.75 

1262,541.90 
428,742.35 
439,333.12 
479,918.70 
559,439.14 
412,639.78 
358,851.49 
>  2, 952. 14 


3,400,066.13 

259,050.39 

118,395.69 

5,592.38 


3,783,104.69 


Operation 
and  main- 
tenance. 


Total  cost. 


$517.15 
5,891.02 
3,997.36 
9, 76a  43 
9,599.64 


29,765.60 


$686,578.84 
300,(^.75 

1262,541.90 
428,742.35 
439,860.27 
485,809.72 
563,436.60 
422,400.21 
368, 451.  la 
12,052.14 


29,765.60 


3,429,831.73 

2S9,05a3» 

118,395.60 

5,502.38 


3,812,87a  10 


1  Credit  due  to  transfer  of  cost  Bumping  Lake  Reservoir  to  the  Yakima-Tieton  unit;  amount,  $506,267.94» 
*  Credit  due  to  adjustment  inventories. 

Statement  of  costs  by  fiscal  years^  Yakima  storage  unit. 


Year  ending  June  30— 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 

Subtotal 

Plant  aeoonnts 

Unadjusted  clearing 

Undistributed  storage,  operation  and  maintenance. 

Total 


ConstruC' 
tion. 


$443,807.26 
337,361.17 

1214,039.11 
284,515.65 
446,695.02 
500,188.76 
374,175.46 
542,432.48 
540,389.08 
144,5ia36 


3,400,066.13 

259, 03a  39 

118,395.69 

5,592.38 


3,783,104.59 


Operation 
and  main- 
tenance. 


$517.15 
5,891.02 
3,997.36 
9, 76a  43 
9,599.64 


29,765.60 


29,765.60 


Total  cost. 


$443,807.25 
337,361.17 

1214,039.11 
284,545.65 
446,695.02 
500. 70).  91 
380,066.48 
546,429.84 
550,149.51 
154,11000 


3,429,831.73 

269,06030 

118,395.60 

5,592.88 


3,812,87010 


1  Credit  due  to  transfer  of  Bumping  Lake  construction  cost  to  Yakima-Tieton  unit;  amount,  $506,267.94, 
Estimated  cost  of  contemplated  work,  Yakima  storage  unitf  during  fiscal  year  1920, 


Principal  features. 


Storage  system:  Clearing  and  logging  at  Keechelus  Reservoir,  and  camp  maintenance, 

Tieton  Dam 

Operation  and  maintenance  under  public  notice 

Reimbursable  accounts 

Total 


Estimated 
cost. 


$10,000 

14,000 

1,2D0 


25,200 
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OpemUng  cast  and  revenues f  Yakima  storage  unit,  to  Dec.  SI,  1918. 


Calendar  year  1018. 

To  Dec.  31, 1918. 

Item. 

Opera- 
tion. 

Mainte- 
nance. 

Total. 

Opera- 
tion. 

Mainte- 
nance. 

Total. 

COST. 

StoraeiB  works 

16,475.46 

93,124.18 

19,590.64 

$14,541.85 

$15,223.75 

$29,765.60 

BEYENUZS. 

Operation  and  maintenance  charges 
accrued  on  contracts  with  water- 
right  appHcants 

10.260.20 

31,881.67 

Total 

10,260.20 
66a  56 

31.881.57 

Difference  (excess) 

2,115.07 

» 

Feature  cost  of  Yakima — Sunnyside  unit. 


Principal  featoree. 


Bxaminations  and  surreys  > 

Pumping  iot  irrigation: 

Snipes  Mountain  irrigation  districts 
Outlook  irrigation  district. 


Orandview  irrigation  district. 
Prosser  Irrigation  district 


Canal  system:  Main  canal 

Lateral  system: 

General  eravlty  system 

Sunnysiae  irrigation  district 


Costs. 


Fiscal  year 
1919. 


I  $13, 638. 71 


7,340.56 
4,118.77 

55,306.45 


76,100.72 


Snipes  Mountain  irrigation  district 

Outlook  Irrigation  district , 

Grandview  irrigation  district !         69a  35 

Prosser  irrigation  district '    14,104.36 

Supplemental  construction I 


Total  to 
June  30, 1910. 


$47,060.23 


62,025.23 
101,757.60 
108.438.70 
130,088.91 


402,260.44 


1,681,604.68 


14,694.71 


Drainage  system:  Inyestigation 

Farm  units 

Permanent  improvements,  buildings  and  grounds 

Telephone  system 

Operation  and  maintenanoe  charges  transferred  and  compounded  with  con- 
struction  


Total  cost  of  construction  features. 
Plant  accounts 


Gross  construction  cost. 


Less  revenues  earned  during  c:)nstruction  period: 

Rental  of  bui  Idings 

Contractors'  freight  refunds 

Profit  on  hospital  operations 


Total  revenues , 

Net  construction  CDSt,  June  30, 1919. 


509.88 


76,726.60 


76,726.60 


6.46 
246.26 


252.71 


76,473.89 


727,141.82 

108,705.02 

35,499.64 

108,034.95 

83,019.04 

39,880.68 

2,606.40 


1,104,887.55 


11,418.80 
22,462.15 
36,128.55 
22,412.57 

18, 72a  24 


3,347,045.21 
8,554.66 


3,355,509.87 


3,924.09 

11,029.82 

1.224.62 


16,178.48 


3,339,421.44 


1  Accounts  for  Kennewick  district  and  Yakima  high-One,  amounting  to  $13,965.80,  June  30,  1918, 
transferred  from  Yakima-Sunnyside  unit  to  Yakima  high-line  unit. 
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Statement  of  costs  by  calendar  years  of  Yakima-Sunnyside  unit. 


Constructioo. 


Year  ending  Deo.  31— 

1W7 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1916 

1916...". 

1917 

1918» 

To  June  30, 1919 

Subtotal 

Plant  accounts 

Total 


$550,161.00 

244,10aO5 

174,330.32 

642,867.08 

604,636.56 

153,779.92 

14,806.80 

87,471.24 

398,27&84 

135,880.15 

156,003.91 

141,053.25 

43,577.09 


3,347,045.21 
8,554. 66 


3,355,509.87 


Operation  and 

maintenance 

under  public 

notice. 


$45,438.41 
47,502.06 
51,946.01 
82,223.96 
83,252.51 
86,480.45 
83,958.92 
78,709.20 
66,864.65 
72,011.11 
97,006.50 

127,041.82 
72,330.35 


994,857.44 


094,857.44 


Total  cost. 


$505,600.41 
291,602.11 
2a6,28&3S 
736,001.08 
687,880.07 
240,200.27 
98,766.73 
166, 18a  44 
465, 14a.  49 
207,801.26 
253,102.41 
268,004.87 
115,907.44 


4,341,902.66 
8,554.66 


4, 350, 457.  SI 


1  Cost  of  Yakima  high-line  and  Kennewick  extension,  amounting  to  $20,017.94,  transferred  from  YaUm*- 
Sunnyside  unit  to  Yakima  high-line  unit  accounts  Sept.  30, 1918. 

Statement  of  costs  by  fiscal  years,  Yahima-Sunnyside  unit. 


Year  ending  June  30— 

1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919> , 

Subtotal 

Plant  accounts  on  June  30, 1919 

Total , 


Construction. 


$284,356.48 

237,327.31 

289,04a  64 

550,533.44 

597,597.57 

385,8ia24 

38,163.16 

n,  720. 41 

367,830.51 

159,987.90 

217,140.29 

128,811.66 

76,728.60 


Operation  and 

maintenance 

under  public 

notice. 


$30,971.13 
49,221.16 
49,453.67 
64,811.50 
86,437.82 
95,541.15 
66,256. 68 
89,111.28 
66,036.05 
68,353.60 
83,980.23 
107, 07a  47 
137.612.70 


3,347,045.21 
8,554.66 


994,857.44 


3,355,599.87 


994,857.44 


Total  cost. 


$315,32a61 
286,548.47 
338, 494.  ai 
615, 844.  M 
684,085.39 
481,351.30 
104,4ia84 
102,831.00 
433,866.56 
228,341.50 
301, 12a  52 
235,882.13 
214,339.30 


4,341,903.66 
8,554.66 


4,350,457.31 


I  Cost  of  Yakima  high-line  and  Kennewick  extension,  amounting  to  $20,017.94,  transferred  from  Yakima- 
Sunnyside  unit  to  Yakima  high-line  unit  accounts  Sept.  30, 1918. 

Estimated  cost  of  contemplated  work,  Yakima-Sunnyside  unit,  during  fiscal  year  19tO. 


Principal  features. 


Lateral  systom:  Concrete  lining.  Proeser  irrigation  district 

Operation  and  maintenance  under  public  notice 

Reimbursable  accounts 

Total 


EstimatMl 
cost. 


$9,000 

114,000 

1,200 


124,000 
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Operating  costs  and  revenues^ 

Yakma-Sunnyside 

unit,  to  Dec,  SI,  1918. 

Calendar  year  1918. 

To  end  of  calendar  year  1018. 

Opara- 
tion. 

Mainte- 
nance. 

Total. 

Opera- 
tion. 

Mahite- 
nance. 

Total. 

COBT. 

Storage  works  (proportum  of  cost) 

16,425.85 

14,234.81 

110,660.66 

110,826.01 

14,810.04 

115,136.05 

Canal  system: 

Diversion   dam   and   head- 
works 

625.77 
12,320.83 

416.27 
68,130.67 

1,042.04 
70,46LS0 

3,250.55 
158,133.56 

3,090.53 
870,425.41 

7,241.08 

528,558.07 

'  Lateral   system:    Laterals  and 
wifftfiwavs 

12,946.00 
13,746.68 

68,546.94 
82,060.77 

71,408.54 
46,706.35 

161^384.11 
130,618.33 

874,416.04 
250,835.70 

536,800.06 
300,364.03 

Qross  cost 

33,118.03 

05,742.52 

128,860.56 
1,810.23 

302,220.36 

630,061.68 

041,20L03 

Less  operation  and  maintenance 
charges  transferred  to  and  com- 
pounded    with    construction 
chariFM      

18,763.04 

Net  cost 

127,041.32 

............ 

022.527.00 

BEVXNUES. 

charges  accrued  on  contracts 
with  WAtiitr-rlflrht  aPpHcfM^tii .... 

107,205.16 

1266.65 

38.00 

2,186.44 

2,166.33 
4,480.02 

801.036.84 

Operation     and     maintenance 
charges  paid  in  advance  by 
water-rieht  annlicants 

381.40 

Operation     and     maintenance 
charges  paid  and  forfeited  by 
water-rieht  applicants 

88.02 

Penalties  on  operation  and  main- 
tenance charges  accrued  on  con- 
tracts with  water-right  appli- 
cants       -      - 

10,662.56 

Rental  of  land  and  buildings  dur- 
inff  oneratincF  neriod. 

6,064.57 

Rentals  of  irrifiration  water 

44,879.21 

Santal  onelephonaAod  tolls  dur- 
tne  oneratine  neriod 

13.15 

Other     revenues     OBclasslfled. 
earned  durine  oneratine  neriod. 

20.50 
1306.02 

1,250.57 

• 

12,720.30 

Less  dlscouBt  aHowed  on  opera- 
tion and  maintenance  charges 
accrued  on  contracts  with  wa- 
ter-rieht aDDlicants  .  .......... 

Total 

116,540.88 
11,500.44 

. 

862,566.01 
50,971.06 

Difference  (deficit) 

t  Includes  aocruals  for  public  notice  lands,  year  1918,  $57,983.66,  taken  into  account  January,  1919. 
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Ftaiwrt  costs  of  Y<ikima--Tieton  unit. 


Principal  feature. 


Eicaminatioii  and  sorvey. 

Storage  works: 

Bumping  Lake  Dam. 
Clear  Creek  Dam 


Canal  system: 

Headworks 

Tunnda. 

Main  canal 

Wasteways 

Culverts  and  drains 

Supplemental  construction. 


Lateral  system: 

Headworks  and  diversion  dams 

Laterals  and  sublaterals 

Flumes 

Bridges 

Drops,  chutes,  oliecks,  and  turnouts. 

Siphons 

Wasteways 

Culverts  and  drains 


Permanent  improvements  and  lands: 

B  uildings  and  grounds 

Roads 

Real  estate 


Telephone  system 

Operation  and  maintenance  during  construction  (water-rental  basis) 

Operation  and  maintenance  transferred  to  and  compounded  with  con- 
struction   


Gross  construction  cost,  June  30, 1919. 


Less  revenues  earned  during  construction  period: 

Rentals  of  buUdings 

Rentals  of  irrigating  water 

Contractors'  freight  refunds 

Other  revenues,  unclassified 

Hospital  operations,  profit 


Net  construction  cost,  June  30, 1919. 


Fiscal  vear       Total  to  June 


1919. 


171,999.46 
90,  m.  73 


162, 173. 19 


2,701.65 


164,874.84 


280.80 


280.80 


164,594.04 


30,  1919. 


VOV,  wVl.  ol> 


550,837.42 
84,542.78 


635,380.20 


14,987.1& 
897,100.78 
750,396.05 
57,181.82r 
22,463.97 
90,173.73 


1,841,242.85 


26,958.20 

866,886.93 

108,390.45 

5,562.35 

77,442.46 

14,175.95 

11,067.21 

54,226.07 


1,153,700.63 


41,943.95 

50,573.55 

2,768.60 


104,286.10 


25,148.78 
10,208.54 

40,613.74 


3,380,284.40 


4,827.35 
3,526.50 
5,092.12 
1,522.11 
2,947.09 


17,915.17 


3,362,369.23 


WASHIKOTOK,  YAKIMA  PBOJBCT. 


365 


Statement  of  cwU  by  calendar  years,  Yakima-Tieton  unit,  Washington, 


Year  ending  Dec.  31— 
1907 

igo6 

igo» 

i«o 

wu 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

Jan.  1  to  June  30, 1919. 


OperatiGO  and  maJntenanoe. 


ConfltructioQ. 


ooostruc- 
tlon. 


$174,725.75  , 

478,025.00  ' 

631,275.00  ! 

587,278.00  \  $10,206.54 

928,785.63 

220,689.90   

22,395.00   

77,103.34 

38,776.09   

25,005.94    

20,592.52   

72,967.27    

92,456.42    


Under 
public 
notice. 


$22,003.53 
30,355.11 
43,857.57 
41.174.81 
7.150.66 
36,335.43 
41.652.66 
69,154.13 
35,839.97 


Subtotal ,  3,370,075.88 

Plant  accounts ' 


10,206.54 


Total I  3,370,075.86  1    10,208.64 


336,532.87 
6,990.39 


Total. 


$10,206.54 
22,003.53 
39,355.11 
43,857.57 
41,174.81 
7,150l66 
36,335.43 
41,652.66 
69,154.13 
35,839.97 


346,741.41 
6,930.39 


343,463.26 


353,671.80 


Total  cost. 


$174,725.75 

478,025.00 

631,275.00 

507,486.54 

950,780.16 

260,045.01 

66,252.57 

118,278.15 

45,935.75 

61,311.37 

62,245.18 

142,121.40 

128,296.39 


3,716,817.27 
6,930.39 


3,723,747.66 


Statement  of  cost  by  fiscal  years,  Yakima-Tieton  unit,  Washington. 


Year  ending  June  30— 

1907 

1906 

1909 

1910 

1911 

.  1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 


Subtotal. 
Plant  accounts. 


Total. 


Construction. 


$177,018.59 

478,256.92 

631,056.66 

584,647.91 

906,776.67 

218,372.47 

22,082.06 

36,817.00 

88,059.11 

16,485.55 

30,642.50 

16,135.50 

164,874.84 


3,370,075.86 


OperatlOD  and  maintenance. 


During 
construc- 
tion. 


$10,206.54 


10,208.54 


3,370,075.86       10,208.54 


Under 
public 
notice. 


$16,093.92 
26,447.16 
41.215.75 
40,966.73 
19.643.62 
28, 183. 90 
38,284.56 
56,250.61 
69,446.72 


Total. 


Total  cost. 


$10,208.54 
16,098.92 
=6,447.16 
41,215.75 
40,966.73 
19.643.62 
28,183.90 
38,284.56 
56,250.51 
69,446.72 


336,532.87 
0.930.39 


346,741.41 
6,930.39 


$177,018.50 

478,266.02 

631.056.66 

504.856.45 

922,870.49 

244,819.63 

63,247.81 

77,783.82 

108,602.73 

43,669.45 

68,927.15 

71,386.01 

234,321.56 

3,716,817.27 
6,990.30 


343,463.26  I  353,671.80      3,723,747.66 


Estimated  cost  of  contemplated  work,  Yakima-Tieton  unit,  during  fiscal  year  1920* 


Principal  features. 


I 


Estimated 
cost. 


Canal  system:  liain  canal 

OperatuxQ  and  maintenance  under  public  notice 
Reimbyrsable  accounts 

Total 


$4,500 

76,000 

1,200 


81,700 
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Operating  cost  and  revenues,  YakiTna-Tieton  unit,  to  Dec.  SI,  1918, 


Calendar  year  1918. 

To  Dee.  31, 1918. 

Ope- 
ration. 

Mainte- 
nance. 

Total. 

Operation. 

Mainte- 
lunce. 

Total. 

COST. 

Storage    works:  Proportion     of 
operation  and  maintenance  cost. 

Canal  sv-stpm :  Kain  canal 

Lateral  system: 

Matn  Htpt^4  r  - ,  - 

13,822.93 
1,983.36 

4,712.78 
4,366.94 

I2,69&46 
2,120.70 

26,605.56 
17,189.53 

S6,51&30 
4,104.06 

31,406.34 
21,558.47 

$11,509.80 
17,859.80 

76, 180. 45 
5, 131. 99 

M..506. 13 
23,947.17 

137,299.15 
40,823.96 

»16,076.fl3 
41,807.06 

213,479.60 

Sublaterah 

45,955.95 

Total  lateral  system — ^ . . . 

9.0R1.72 

43,885.09 

52.966.81 

81,312.44 

178,123.11 

250,435.55 

Undlstribmed  expenses: 

Buil'linfs 

1,319.70 

1,319.70 

13,216.61 
3,569.67 
4,500.17 

13,216.61 

Highways 

3,569.67 

Real  estate 

4,500.17 

4,500.17 

4,.'iOai7 

FMture  subtotal 

5,819.87 

21,286.45 

Less  unpaid  operation  and  main- 
tenance charges  added  to  con- 
struction cost 

14,888.01 

54,521.12 

69,400.13 
255.00 

110,742.13 

227,862.86 

338,604.99 
37,912.00 

Subtotal .". 

69. 154. 13 

300.692.90 

REVENUES. 

Operation      and     maintenance 
chnrges  accnied  on  contracts 
with  water-rieht  applicants 

53,737.77 

310,271.11 

Operation     and     maintenance 
charges  paid  in  advance  by 
water-rignt  applicants 

> 

72.11 

Operation      and      maintenance 
charges  paid  and  forfeited  by 
water-rieht  anDlicants 

10.50 

1,828.20 

1,477.67 
643.50 

• 

22L50 

Penalties  on  operation  and  main- 
tenance charges  accnieioncon 
tracts  with  water-right  appli- 
cants  

2.800.06 

Rental  of  land  and  buildings  dur- 
ine  operating  period 

7,620.59 

Rentals  of  irrieation  water 

2,067.50 
18.46 

Other     revenues     unclassiHed. 
eirned  during  operating  period. 

Less  discount  allowed  on  opera- 
tion and  maintenance  charges 
accrued  on  contracts  with  water- 
rleht  applicants 

^ 

»1,54».28 

i3,81&4ft 

Total 

50,154.36 

319,051.84 
18,358.94 

Difference: 

Excess 

•••■•"•■T"' 

Deficit 

12,999.77 

••«•■••«••• 

.--• 

1  Deduct. 
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Feature  costs  of  Yakima  High-line  unit  to  June  30,  1919. 


Prinoipe]  feature. 


E  lamination  and  sun^evs. 

Balance  In  plant  aocouiiis 

Unadjusted  clearing  accounts. 


Gross  construction  cost. 

Loss  on  hospital  operations: 
Yakima  hitrh-line  unit. . . 
Yakima  office 


Fiscal  year 
1919. 


$103,S99.49 


103,899.49 


722.57 
40.60 


Total. 


7(».  17 


Net  ooQstmction  cost i  104,662.06 


Statement  of  costs  by  calendar  years,  Yakima  High-line  unit. 


Total  to 

June  30, 

1919. 


1108,899.49 
8,690.69 
1,437.19 


114,027.37 


722.57 
40.60 


763.17 


114,790.54 


Year  ending  Dec.  31, 1918 

ToJuneSO,  1919 :.... 

Subtotal 

Plant  accounts 

Unadjusted  clearing  accounts 

Total 


Construe* 
tion. 


145,901.82 
57,997.67 


103,899.49 
8,690.69 
1,437.19 


114,037.37 


Total  cost. 


$45,901.82 
'  57,997,67 


108.899.49 
8,690.69 
1,4.17.19 


114,027.37 


Statement  of  costs  by  fiscal  years,  Yakima  High-line  unit. 


Year  ending  Jutie  30, 1919 

Plant  acrotmtj 

Unadjusted  cleving  account* 

Total 


Constntc- 
tion. 


6103,899.49 
8,690.69 
1,437.19 


114,027.37 


Total. 


1103,809.49 
8,690.60 
1,437.19 


114,-027.37 


Estimated  cost  of  contemplated  work,    Yakima  High-line  unit,  during  fiscal  year  192f^. 


Principal  features. 


Exomination  and  surveys 
Reimbursable  accounts . . . 

Total 


Estimated 
cost. 


123,000 
900 


23,900 


WTOMIirO,  SHOSHOHE  PBOJECT. 

A.  H.  Ater8,  project  manager,  Powell,  Wyo. 

LOCATION. 

Counties:  Park  and  Big  Horn. 

Townships:  52  to  58  N.,  Hs.  96  to  104  W.,  sixth  principal  meridian. 
Railroad:  Chicago,  Burlington  &  Quincy. 

Railroad  stations  and  estin^ated  population  June  30,  1919:  Cody,  1,200;  Corbett'; 
Deaver,  200;  Ralston^;  Powell,  1,000;  Garland,  75;  Mantua^  and  Frannie,  75; 

WATER  SUPPLY. 

Source  of  water  supply:  Shoshone  River. 
Area  of  drainage  basin:  1,380  square  miles. 

Annual  run-off  in  acre-feet:  Shoshone  River  near  Cody  (1,380  square  miles),  1903- 
1918,  maximum  1,465,500,  minimum  846,372,  mean  1,143,960. 

AaBICXJLTTJBAL  AND  CLDCATIC  CONDITIONS. 

Area  for  which  service  is  prepared  to  deliver  water  season  1919:  56,119  acres. 

Works  nearly  completed  for  seventh  unit,  but  not  open  to  entry:  11,000  acres. 

Area  under  water-right  applications,  season  of  1919:  51,348  acres. 

Area  under  rental  contract  season  1919:  496.5  acres. 

Length  of  irrigating  season:  April  10  to  November  1. 

Average  elevation  of  irrigable  area:  4,500  feet  above  sea  level. 

Rainfall  on  irrigable  area:  1907-1918,  average  6.15  inches;  1918,  6.96  inches. 

Range  of  temperature  on  irrigable  area:  —36°  F.  to  104°  F. 

Character  of  soil  of  irrigable  area:  Light  sandy  to  heavy  clay. 

Principal  products:  Alfalfa,  grain,  sugar  beets,  potatoes,  vegetables,  cattle,  hogs, 
and  dairy  products. 

Principal  markets:  Omaha,  Nebr.;  Kansas  City,  Mo.;  Chicago,  111.;  Denver,  Colo.; 
Billings,  Mont.;  and  local. 

LANDS  OPENED  FOB  IBBiaATION. 

Dates  of  public  notices  and  orders  relating  thereto:  July  17, 1918,  and  March  II,  1919. 

Location  of  lands  opened:  Tps.  54  to  56  N.,  Rs.  96  to  100  W.,  sixth  principal 
meridian . 

Present  status  of  irrigable  lands  opened:  50,194  acres  of  public  and  1,154  acres  of 
private  land  under  water-right  application,  2,090  acres  of  unentered  public  land  and 
2,681  acres  of  private  and  State  land  open  to  entry  for  which  water  is  available,  but 
for  which  no  water-right  application  has  been  made. 

Limit  of  area  of  farm  units:  Public,  80  acres;  private,  160. 

Duty  of  water:  2.2  acre-feet  per  acre  per  annum  at  the  farm. 

Building  charjze  per  acre  of  irrigable  land:  $69.50  on  first  unit;  |70.50  on  second 
unit;  171.50  on  third,  fourth,  and  fifth  units,  $66  for  sixth  unit. 

The  annual  operation  and  maintenance  charge  for  1919  is  a  minimum  charge  of 
$1.10  per  irrigable  acre  whether  water  is  used  thereon  or  not,under  which  charge 
water  u^ers  will  be  entitled  to  receive  H  acre-feet  of  water  per  acre;  plus  charges  for 
additional  water  that  will  be  furnished  up  to  a  limit  of  1  additional  acre-foot  per 
irrigable  acre  at  the  rate  of  25  cents  per  acre-foot,  and  all  further  supply  at  50  cents 
per  acre-foot. 

CHBONOLOaiCAL  SX7MMABY. 

Reconnoissance  made  and  preliminary  surveys  begun  in  1903. 
Construction  recommendea  by  board  of  engineers,  February  1,  1904. 


Construction  authorized  by  Secretary,  February  10,  1904. 

(/orbett  diversion  dam  Completed  June,  1907. 

Corbett  tunnel  completed  November,  1907. 

First  irrigation  by  Keclamation  Service,  season  of  1908. 

Shoshone  Dam  completed  January,  1910. 

Project  65  per  cent  completed  June  30,  1919. 


1  Railroad  sidings  only.  *  Population  less  than  25. 
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ntBiaATION  PLAN. 

The  irrigation  plan  of  the  Shoflhone  project  provides  for  the  storage  of  flood  waters 
of  Shoshone  River  in  a  reservoir  controlled  by  Shoshone  Bam,  about  8  miles  above 
Codv,  Wvo.:  the  diversion  of  water  from  Shoshone  River  bv  a  dam  at  Corbett,  about 
16  miles  below  the  reservoir,  and  through  the  Corbett  Tunnel  into  a  canal  system 
supplying  water  to  lands  on  the  north  side  of  the  river  in  the  vicinity  of  Ralston. 
Powell,  Garland,  Mantua,  Frannie,  and  Deaver;  the  diversion  into  the  Willwooa 
Canal  for  the  irrigation  of  lands  on  the  south  side  of  the  Shoshone  River;  and  the 
diversion  into  the  north  side  high  line  from  the  Shoshone  Dam  for  the  irrigation  of 
lands  lying  on  the  north  side  of  the  Shoshone  River  above  the  Garland  Canal  system, 
and  extending  from  the  lower  end  of  the  Shoshone  Canyon  near  Cody  to  the  divide 
between  the  Shoshone  River  and  Clarks  Fork  drainage. 

The  United  States  claims  all  waste,  seepage,  spring,  and  percolating  water  arising 
within  the  project  and  proposes  to  use  such  water  in  connection  therewith. 

The  Shoshone  Dam,  Corbett  Dam,  Corbett  Tunnel,  Garland  Canal,  about  34  miles 
of  Frannie  Canal,  the  lateral  and  distributary  system  for  approximately  61,000  acres 
in  the  vicinity  of  Ralston,  Powell,  Garland,  Mantua,  Deaver,  and  Frannie,  have 
been  completed,  and  the  system  partially  completed  for  about  10,000  acres  in  the 
Frannie  division  which  has  not  yet  been  opened  to  entry. 

Future  operations  will  include  completion  of  the  remainder  of  the  second  and  the 
construction  of  the  third  unit,  Frannie  division.  The  shortage  of  funds  has  interfered 
with  progress  on  this  work,  but  with  an  addition  to  the  allotment  for  the  project  of 
$100,000,  the  construction  of  the  Frannie  division  will  be  resumed,  thereby  furnishing 
empio3rment  to  dry-land  farmers  who  have  experienced  crop  failure  and  also  give 
employment  to  discharigfed  soldiers  and  sailors.  The  construction  of  the  Willwood 
ana  Hart  Mountain  divisions  will  not  be  begun  until  further  funds  are  available. 

8X7MMABY  OF  aENSBAL  DATA  FOB  SHOSHONE  PBOJECT  TO  END 

OF  FISCAL  YEAB  1919. 

Areas: 

Irrigable  acreage  when  project  is  complete 136, 618 

Public  land  entered  to  end  of  fiscal  y«ar. .  .;...■ 50, 194 

Public  land  open  to  entry  at  end  of  fiscal  year. 2, 090 

Public  land  withdrawn  at  end  of  fiscal  year  * 71, 600 

State  land,  unsold,  June  20,  1919 5, 779 

Railroad  land 700 

Private  land 6, 255 

Estimated  acreage  service  can  supply,  season  of  1919 56, 119 

Estimated  acreage  service  can  supply  July  1,  1920 66, 500 

Acreage  actuallv  irrigated^  season  of  1918 38, 282 

Acreage  cropped  under  irrigation,  season  1918 37, 689 

Crops:  ■ 

Value  of  irrigated  crops,  season  of  1918 $1, 486, 382 

Value  of  irrigated  crops,  per  acre  cropped $39.  44 

Finances: 

Net  construction  cost  to  June  30, 1919 $6, 020, 686. 21 

Per  cent  completed  at  end  of  fiscal  year 65 

Appropriated  for  fiscal  year  1920 |343, 000 

Estimated  per  cent  completed  by  June  30,  1920. .  .•. 67 

Proposed  appropriation  lor  fiscal  year  1921 459, 000 

Estimated  per  cent  complete  by  June  30,  1921 70 

Announced  construction  charges  per  acre <  $70  50*  $71  50 

Appropriation  fiscal  year  1919: 

Reclamation  fund $400, 000. 00 

Special  appropriation 322, 164  67 

Balance  1918  appropriation 92,963.18 

Increased  compensation 12, 955.  98 

Increase  miscellaneous  collections 55, 219.  74 

883, 303.  57 


1  Tbe  Oregon  Basin,  for  which  land  has  been  withdrawn  but  construction  of  which  has  not  vet  been 
approved,  is  not  included  in  the  above  tabulation.  Quantities  are:  Irrigable  acreage,  90,000;  publle 
lands,  86,600;  state  lands,  2,400;  private  lands,  1,000. 
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Expenditiires  chargeable  to  1919  appropriation: 

DiflbuTBementa $637, 923. 75 

Tranflfers 25,098.33 

Current  liabilitiee 25,148.92 

Contingent  UabilitieB 1, 553^  83 

$589, 722. 83 

Unencumbered  balance  on  July  1,  1919 $293,580.74 

Repayments: 

Value  of  construction  water  right  contracts 3, 535, 490.  46 

Construction  charges —  s===== 

Accrued  to  June  30,  1919 410,015.63 

Collected  to  June  30,  1919 404,308.91 

Uncollected  on  June  30,  1919, 5, 706.  72 

Operation  and  maintenance  charges  (public  notice) — 

Accrued  to  June  30,  1919 243, 934. 01 

Collected  to  June  30,  1919 227,724.34 

Uncollected  to  June  30, 1919 16, 209. 67 

Water-rental  charges — 

Accrued  to  June  30,  1919 5,875.63 

Collected,to  June  30,  1919 5,607.74 

Uncollected  to  June  30,  1919 267.  «► 

Drainage: 

Estimated  acreage  damaged  by  seepage  on  Jime  30, 1919 1, 450 

Miles  of  drains  built  to  end  of  fiscal  year — 

Open 18 

Closed 82 

lOO 

Estimated  acreage  protected  by  drains  built  to  end  of  fiscal  year. .  24, 000 

Estimated  acreage  to  be  protected  by  authorized  system 37, 000 

Cost  of  drainage  works  to  end  of  fiscal  year $674, 707. 13 

CONSTBTJCTION  DUBINQ  FISCAL  YEAB. 

Frannie  dwision. — ^Work  was  completed  on  contract  No.  737, 
Hoyt  Hayden,  Great  Falls,  Mont.,  for  the  construction  of  the  main 
canal  through  the  second  unit.  Claims  for  extra  compensation 
because  of  diversion  of  the  contractors'  forces  to  Government  forces' 
farming  operations  during  1917  were  amicably  settled.  Work  was 
continued  intermittently  on  the  second  unit  lateral  system  contracts, 
No.  764,  David  Lewis,. Cowley,  Wyo.;  No.  755,  N.  O.  Mortensen, 
Cowley,  Wyo. ;  and  No.  754,  Tebbs  and  Taggart,  completion  varying 
from  85  to  95  per  cent.  Slow  mrogress  on  these  contracts  is  pri- 
marily due  to  the  contractors'  dimcultv  in  securing  competent  help. 
Settlement  was  effected  with  Peter  Snirts,  Garland,  Wyo.,  on  his 
contract  No.  736,  suspended  September  15,  1917,  without  recourse 
to  litigation. 

In  addition  to  the  above  contract  work  a  few  informal  contracts 
were  entered  into  for  miscellaneous  excavation  and  back-fill  work, 
notably  one  with  G.  B.  Wilson,  of  Cowley,  Wyo.,  for  the  construction 
of  Deaver  Canal  extensions  to  cover  about  600  acres  of  State  school 
land  embraced  in  the  first  unit. 

Work  by  Government  forces,  plans  for  which  include  principally 
completion  of  structures  on  the  second  unit,  60  per  cent  completed 
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June  30,  1918,  was  greatly  hindered  during  the  fall  of  1918  by  an 
acute  labor  shortage  and  was  not  resumea  in  the  spring  because  of 
the  lack  of  funds;  the  work  is  68  per  cent  completed.  The  other 
work  by  Grovernment  forces  consists  of  structure  construction  on 
the  extension  of  the  first  unit  to  private  lands  subscribed  during 
the  year.  The  area  covered  is  675  acres,  and  the  work  is  70  per  cent 
completed.  Sufficient  works  were  constructed  to  permit  delivery 
of  water  to  all  subscribed  lands  in  time  to  make  crops. 

11/rF  concrete  pressure  pipe  and  Deaver  Reservoir. — This  pressure 
ipe  was  tested  out  in  July,  1918,  disclosing  a  number  of  collar 
eaks  which  were  immediately  repaired.  In  October  the  pipe  was 
again  put  in  operation  and  successfully  used  to  fill  Deaver  Keservoir. 
iSus  reservoir  of  about  600  acre-feet  capacity,  although  designed 
principally  as  a  regulator  for  the  lateral  system  under  the  pressure 
pipe  also  acts  as  storage  reservoir  for  Deaver  Camp  and  town-site 
water  supplies;  the  connection  is  an  8-inch  wood-stave  pipe  line  2.5 
miles  long,  giving  at  the  camp  a  200-foot  hydrostatic  head.  This 
water  supply  was  of  gr^at  benefit  to  the  conununity  during  the 
winter,  as  there  is  no  other  adequate  potable  water  supply  on  the 
division,  and  in  previous  years  it  nas  been  necessary  for  the  Govern- 
ment to  ship  in  water  by  railroad  from  Warren,  Mont.,  14  miles  dis- 
tant. The  pressiu'e  pipe  was  damaged  by  a  heavy  frost  while 
in  operation  and  some  further  repairs  will  be  necessary  before  it 
can  be  used.  Deaver  Reservoir  has  proven  satisfactory  as  regards 
seepage,  the  combined  loss  from  seepage  and  evaporation  being  less 
than  0.5  foot  per  month. 

Garland  division. — H.  S.  JoUey,  of  Lovell,  Wyo.,  completed  his 
contract,  No.  758,  for  earthwork  67F  system.  The  structures  were 
completed  the  previous  year.  The  land  under  this  svstem,  about 
1,100  acres  in  the  vicinity  of  Garland,  is  now  ready  to  be  opened  for 
entry. 

A  system  for  the  recapture  of  waste  water  from  Bitter  Creek, 
known  as  Bitter  Creek  lateral  No.  5,  was  built  mostly  by  Govern- 
ment forces,  although  some  earthwork  was  done  under  informal 
contract.  This  system  cost  $8,000  and  restores  to  the  system  a 
maximum  of  35  second-feet  with  a  steady  flow  of  20  second-feet 
since  June  1,  1919.  This  line  is  a  very  material  aid  to  the  operation 
of  Garland  Canal. 

Corbett  Tunnel. — ^During  the  fiscal  year  tests  were  conducted  on 
this  tunnel  to  determine  the  value  of  the  resurfacing  of  the  invert 
done  during  the  previous  year.  It  is  gratifying  to  note  that  the 
work  was  successiul  and  has  brought  the  capacity  of  the  tunnel  up 
to  1,000  second-feet  as  designed. 

SEEPAGE  AND  DBAINAaE. 

Drainage  works  on  Shoshone  project  have  been  constructed 
entirely   within    the    Garland    division.     Work    during    the   fiscal 

fear  1919  was  carried  on  with  three  machines,  the  Austin  trencher, 
'.  &  H.  back  filler,  and  Lic^erwood  drag  line.  In  the  sumnier  of 
1918,  a  Bucyrus  drag  line  was  transferred  irom  the  Huntley  project, 
but  on  account  of  the  shortage  of  available  funds  this  machine  has 
not  been  put  into  operation,  although  it  has  been  thoroughly  over- 
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hauled  and  is  now  in  readiness  for  work  when  funds  become  avail- 
able. During  the  year  4.29  miles  of  open  drain  and  6.74  miles  of 
closed  drain  were  constructed,  making  a  total  since  drainage  con- 
struction was  begun  in  1911  of  82.36  miles  of  closed  and  18.03  miles 
of  open  drain.  The  principal  work  accomplished  during  the  fiscal 
year  was  the  deepening  of  the  channel  of  Bitter  Creek,  which  is  the 
main  natural  drainage  outlet  for  the  entire  Garland  division.  The 
area  protected  by  constructed  drains  is  about  24,000  acres.  Con- 
ditions in  the  northern  part  of  the  Garland  division  are  rapidly 
becoming  worse  and  data  are  being  collected  to  determine  the 
ground  water  level  and  the  type  of  drains  to  be  constructed  in  that 
portion  of  the  division.  Seepage  is  also  beginning  to  develop  on  the 
Frannie  division  and  similar  studies  are  planned. 

BOABD  MEETINGS. 


Date. 

Topic. 

Personnel. 

Sept.  6.  1918 

Oregon  Ba>m  invesliiatious 

Dreinage  progcam  for  1919 

A.  J.   Wiley,  Chas.   P.  Williams.   Geo.   0. 

MftV  14  1919  . 

San  ford. 
J.  L.  Burkhoider.  A.  H.  Avers.  J.  R.  lakisch. 

OPEBATION  AND  MAINTENANCE. 

The  canal  system  on  the  Garland  division  was  operated  as  in 
previous  years,  water  being  delivered  upon  request  of  the  farmers 
until  the  maximum  capacity  of  the  canals  had  been  reached.  When 
additional  requests  were  received  it  was  necessary  either  to  wait 
until  someone  had  finished  irrigating  or  else  pro  rate  the  water  to 
all  of  the  farmers  under  the  ditch.  Under  this  method  the  service 
was  satisfactory,  except  in  a  very  few  cases. 

On  the  first  unit  of  the  Frannie  division  the  system  was  first 
operated  in  the  season  of  1918  and  considerable  diflSculty  was  experi- 
enced from  erosion  and  breaks  in  the  banks  of  the  main  canal. 
Deliveries  to  lands  under  lateral  D-56  for  that  season  were  some- 
what delayed  on  account  of  the  suspension  of  contract  No.  736  with 
Peter  Shirts  and  the  difficulty  in  securing  labor  for  organizing  crews 
to  complete  this  work  with  Government  forces.  The  work  was  not 
completed  so  that  deliveries  of  water  could  be  made  to  some  of  the 
lands  opened  under  public  notice  dated  August  29,  1917,  until  the 
early  part  of  June,  1918. 

Complaints  from  most  of  the  farmers  whose  lands  were  aft'ected 
were  received  and  a  reduction  in  the  operation  and  maintenance 
charge  was  approved  by  the  assistant  to  the  Secretary  on  February 
24,  1919.  Conditions  on  the  Frannie  division  have  been  easier  to 
control  this  season  and  deliveries  have  been  continuous  and  satis- 
factory. Lateral  extensions  are  in  progress  to  provide  deliveries  to 
675  acres  of  private  and  State  school  land  in  the  first  unit  for  nearly 
all  of  which  water-right  application  has  been  made. 

The  operation  and  maintenance  rates  for  the  season  of  1918  pro- 
vided for  an  increased  charge  during  the  period  of  heavy  demana  for 
water  June  16  to  August  15  when  the  canals  are  taxed  to  the  maximum 
carrying  capacity.     During  the  peak  period  the  farmers'  waste  was 
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proportionately  less  than  subsequently,  but  it  is  doubtful  if  this 
result  was  due  to  the  rate  increase,  more  probably  being  due  to  the 
farmers'  realization  of  the  necessity  for  economy  during  that  time. 
Strong  objection  from  the  water  users  to  the  scheme  resulted  in  its 
abandonment.  Arrangements  made  in  1918  for  recovering  surface 
waste  and  applying  it  to  beneficial  use  has  been  a  success  and  the 
delivery  of  25  second-feet  a  day  into  the  main  canal  was  begun  in 
the  month  of  May. 

The  Reclamation  Service  is  delivering  water  on  a  rental  basis  to 
the  State  school  lands  which  had  previously  been  irrigated  with 
waste  and  seepage  water  diverted  from  Bitter  Creek.  Whether  or 
not  payment  wiU  be  made  under  the  rental  contracts  entered  into 
with  owners  of  these  State  school  lands  will  be  determined  when  the 
decision  of  this  matter,  which  is  now  in  litigation,  is  reached. 

Historical  revieWy  Shoshone  project. 


Item. 


1914 


Acreage  (or  which  service  is  prepared  to  ! 

supply  water }  41, 168 

Acreage  irrigated !  22, 226 

Miles  of  canal  operated 246 

Water  diverted  (a«n<feet) 93,340 

Water  delivered  to  land  (acre-feet ) 52, 789 

Peracre  of  land  irrigated  (acre-feet) 2.38 


1915 


42, 816 
25,753 
247 
96,217 
54,668 
2.12  I 


1916 

1917 

1918 

1919 

42,623 

29,977 

266 

43,265 
32,984 

286 

55,296 

38,282 

381 

56,119 

137,688 

384 

125,622 

70,247 

2.34 

128,629 

68,730 

2.10 

162,463 

84,376 

2.29 

192,259 

144,209 

11.17 

1  To  June  30, 1919. 
BBTTLEMBNT. 

The  condition  of  the  banks,  which  is  good  evidence  of  the  pros- 
perity of  the  project,  shows  an  increase  in  deposits  of  26  per  cent  to  a 
sum  total  of  $630,000.  Water-right  application  was  made  m  the  spring 
of  1919  for  about  675  acres  of  private  lands  which  are  included  in 
the  first  unit  of  the  Frannie  division.  Notwithstanding  the  fact  that 
the  units  which  remained  open  to  entry  on  the  Garland  and  Frannie 
divisions  in  the  fiscal  year  1919  were  not  particularly  desirable,  several 
of  these  units  have  been  filed  on  and  at  present  there  remain  only  12 
units  on  the  Frannie  and  22  unite  on  tne  Garland  division  open  to 
entry. 

The  sale  of  town  lots  has  been  very  active  in  Powell  townsite. 
There  remain  unsold  at  the  present  time  only  about  40  lots.  During 
the  month  of  June  37  lots  were  sold,  which  is  the  highest  number  of 
lots  sold  in  any  one  month  during  the  year.  Building  operations  in 
Powell  have  progressed  rapidly  and  the  cost  of  residences  varies 
from  $3,500  to  $5,000  with  one  or  two  at  $7,500;  $100,000  is 
considered  a  conservative  estimate  for  the  total  expenditure  for 
building  operations  in  Powell  for  the  fiscal  year  1919.  Among 
notable  improvements  there  contemplated  is  the  construction  this 
season  of  an  $80,000  high  school. 

The  town  of  Deaver  was  incorporated  in  April,  1919.  The  town  is 
placing  a  $10,000  bond  issue  for  the  purpose  of  providing  funds  with 
which  to  construct  the  necessary  extension  of  the  Deaver  water- 
supply  system  installed  by  the  Reclamation  Service  to  provide  fire 
protection  and  universal  opportunity  for  house  connections.     A  con- 
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tract  with  the  United  States  for  the  operation  of  the  system  is  under 
consideration.  The  town  of  Deaver  is  making  a  steady  and  substan- 
tial growth  and  at  present  there  are  openings  for  manj  new  commer- 
cial enterprises  to  supply  the  demands  of  the  increasmg  population. 

Settlement  data^  Shoshone  project. 


Item. 


Total  number  of  farms  on  project 

Population 

Number  of  irrigated  farms 

Operated  by  owners  or  muiagers 

Operated  by  tenants 

Population 

Number  of  towns 

Population 

Total  population  on  farms  and  in  towns. 

Number  of  public  schools 

Number  of  churches 

Number  of  banks 

Total  capital  itock 

Amoimt  of  dep3sits 

Number  of  depositors 

Number  of  relinquishments 


1914 


616 

1,400 

434 

359 

65 

1,400 

3 

525 

1,925 

6 

6 

3 

160,000 

$156,665 

1,037 

14 


1915 

1916 

1917 

1918 

609 

650 

646 

830 

1,500 

1,800 

2,000 

3,000 

460 

577 

620 

770 

363 

458 

465 

610 

97 

119 

155 

160 

1,500 

1,800 

2,000 

3,000 

3 

4 

4 

4 

515 

650 

700 

1,000 

2,015 

2,450 

2,700 

4,000 

6 

6 

6 

7 

7 

7 

7 

8 

3 

3 

3. 

5 

160,000 

160,000 

$60,000 

$75,000 

1177,228 

$252,746 

$361,000 

$497,775 

1,290 

1,500 

1,875 

2,000 

13 

22 

13 

15 

1919 


»3,: 

780 

616 

173 

13,200 

4 

u,3ao 

M,S00 

7 

8 

5 

$110,000 

$629,556 

2,500 

31 


1  Estimated. 


PRINCIPAL  CROPS. 

Both  the  Garland  and  Frannie  divisions  were  cropped  during  the 
season  of  1918.  The  total  crop  value  of  the  combined  area  was 
about  $1,486,000  or  an  average  of  $39.44  per  acre.  The  average  for 
the  Garland  division  was  $41.59  and  that  for  the  Frannie  $24.47. 
Much  of  the  Frannie  division  was  cropped  for  the  first  time  and 
many  of  the  crops  were  not  so  satisfactory  as  expected  because  the 
farmers  for  the  most  part  were  inexperienced  in  irrigated  farming, 
the  land  was  raw,  ana  during  the  first  part  of  the  growing  season 
unusually  hot,  dry  weather  prevailed. 

The  total  area  cropped  in  1918  on  the  Garland  and  Fi'annie  Divi- 
sions was  37,688  acres.  The  principal  crop  was  alfalfa,  having  a  total 
area  of  14,285  acres  and  an  average  value  per  acre  of  $37.27.  The 
amount  of  land  planted  in  sugar  beets  was  436  acres  less  than  in  1917, 
only  838  acres  bcihg  planted,  returning  ah  average  of  $48.77  per  acre. 
The  area  in  wheat  and  oats  totaled  18,633  acres,  naving  a  total  crop 
value  of  $666,837.  The  highest  return  per  acre  in  1918  was  received 
from  potatoes,  amounting  to  $178.30.  This  encouraged  the  farmers 
to  increase  the  potato  acreage,  and  in  the  spring  of  1919, 1,479  acres 
were  planted,  but  the  crop  will  not  net  the  returns  expected  as  only 
about  half  the  seed  planted  germinated. 
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Crop  report f  Shothtme  project  {Garland  dm$ion)t  Wyoming ,  year  of  1918. 


Crop. 


Alfftlfohay 

AUhlfo  seed 

Barley 

Beans 

Beets,  su^ 

Sweet  clover  hay — 
Sweet  cloTer  seed — 

Com,  Indian 

Com  fodder 

Garden 

Hay 

Miscellaneous  1 

Oate 

Pasture 

Potatoes 

Wheat 

Sugar-beet  seed 

Less  duplicated  areas 

Total  cropped. 


Irrlnited,  nocrop: 

Nonbearlnff  orchard . . . 

Young  alCtufa 

Ground  laU  plowed — 

Miscellaneous 

Less  duplicated  areas. . 

Grand  total  Irrigated 


Area 

(acres). 


14,245 

99 

55 

21 

388 

61 

768 

90 

33 

231 

254 

6 

4,515 

1,836 

9,851 
46 
57 


32,900 


68 

1,784 

379 

123 

1,762 


33,552 


Unit  of 
yield. 


Ton 

Bushel. 
...do... 
...do... 
Ton.... 
...do... 
Bushel. 
, .  .do. . . 
Ton.... 


Ton.... 
Bushel. 


Bushel. 
.  .do . . . 
Pound. 


Yields. 


TUtaL 


31,257 

95 

2,135 

249 

4,422 

176 

2,823 

586 

210 


227 
'i3i,"732' 


127,447 

228,813 

82,800 


Average 
per  acre. 


2.2 

.9 

38.6 

1L9 

1L4 

2.9 

3.7 
20.4 

6.3 


.9 
».'2 


217 
23.2 
1,800 


Values. 


Per  unit 
of  yield. 


$17.00 

10.00 

L25 

4.00 

10.00 

17.00 

10.00 

2.00 

17.00 


17.00 

'*i.66' 


.85 

L88 

.20 


Total  and  average 


Total 


$531,370 

945 

2,66d 

994 

44,220 

2,975 

28,230 

1,172 

3,570 

22,878 

3,867 

775 

131,730 

40,208 

108,330 

430,168 

16,560 


Peraore. 


$37.30 

9.50 

48.30 

47.56 

114.00 
48.77 
36,78 
58.80 

107.86 
99.15 
15. 2S 


29.17 
2L90 

184.81 
43.67 

360.00 


1,370,660 


4L50 


Areas. 


Total  irrigable  area  ftumsreported 

To  tal  Irrigated  area  fturms  reported 
Under  water-right  applications 
Under  rental  contracts 

Leased  land 

Totalcropped  area  tBtms  reported 


Acres. 


89.764 
33,552 
33,338 
60 
154 
32,960 


No. 
tarms. 


624 
624 
622 
1 
1 
624 


Per  cent 
of  proj- 
ect. 


27.00 
22.80 
22.60 
.10 
.10 
22.40 


1  Apples,  small  fruits,  onions,  and  sunflowers. 
Crop  report  J  Shoshone  project  (Frannie  division),  Wyoming,  year  of  1918. 


Crop. 


Area 

(acres). 


Alfitllahay 

AliialCa  seed 

Barley 

Beans 

Garden 

Hay 

Oats 

Pasture 

Potatoes 

Rye .• 

Wheat 

Miscellaneous  i 

Loss  duplicated  areas 

Totalcropped.. 


Irrigated,  nd  crop: 

^onbearine  orchard . . 

Young  alf^ia 

Ground  fall  plowed. . . 

Miscellaneous 

Less  duplicated  areas. 

Grand  total  Irrigated 


40 

18 

17 

51 

23 

236 

1,239 

52 

34 

2 

3,028 

7 

18 


4,720 


1 

1,128 

390 

36 

1,554 


4,730 


Unit  of 
yield. 


Ton 

Bushel. 
..do... 
..do... 


Ton 

Bushel. 


Bushel, 
-.do... 
..do... 


Yields. 


Total. 


60 

6 

160 

100 


188 
26,427 


3,075 

40 

41,760 


Average 
per  acre. 


L5 
.33 
9.41 
1.99 


.80 
21.33 


89.18 
20.00 
13.79 


Values. 


Per  unit 
of  yield. 


$17.00 

10.00 

L25 

4.00 


20.00 
LOO 


.85 
1.49 
L88 


Total  and  average . 


Total. 


$1,020 

60 

200 

406 

2,165 

3,770 

26,427 

201 

2,614 

60 

78,510 

287 


Per  acre. 


$25.50 

3.33 
U.76 

7.90 
92.92 
15.97 
2L33 

3.91 
75.80 
29.80 
25.92 


115.722 


24.47 


Areas. 


Irrigable  area  farms  reported .... 

Irrigated  area  farms  reported 

under  water-right  applications 
Under  rental  contracts  and 
leased  land 

Cropped  area  farms  reported 


Acres. 


7,973 
4,730 
4,473 

257 
4,729 


Number 
oCfUrms. 


126 
126 
123 

4 

126 


Percent 
of  proj- 
ect. 


5.6 
3.3 
8.1 

L8 
8.3 


^  Sngar  beets,  Indian  com,  com  fodder. 
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Feaiurt  costs  of  Yakma-TieUm  unit. 


PrincipflJ  feature. 


Examination  and  sorvey. 

Storage  works: 

Bumping  Lake  Dam. 
Clear  Creek  Dam 


Fiscal  year 
1019. 


Total  to  June 
dO,  1919. 


960, 694. 5» 


Canal  systam: 

Headwortcs 

Tunnels. 

Main  canal 

Wasteiwiays 

Culverts  and  drains 

Supplemental  oonstniction. 


Lateral  system: 

Ueadworks  and  diversion  dams . 


Laterals  and  sublaterab. 

Flumes 

Bridges 

Drops,  (^utes,  checks,  and  turnouts. 


Siphons 

wasteways , 

Culverts  and  drains . 


$71,990.46 

'o6,'m.*73 


162, 173. 19 


Permanent  improvements  and  lands: 

Buildings  and  grounds 

Roads 

Real  estate 


Telephone  system 

Operation  and  maintenance  durlnir  construction  <waU«--rsntal  basis) 

Operation  and  maintenance  transferred  to  and  compounded  with  con- 
struction  


Qross  construction  cost,  June  30, 1910. 


Less  revenues  earned  during  construction  period: 

Rentals  of  buildings 

Rentals  of  Irrigating  water 

Contractors'  freight  refunds 

Other  revenue,  unelasslfled 

Hospital  operAtioos,  profit 


Net  construction  cost,  June  30, 1919. 


2,701.65 


164,874.84 


280.80 


280.80 


164,894.04 


560,837.42 

84,542.78 


635,380.20 


14,937.15 
387,100.73 
750,396.0$ 
57,181.22 
23,453.07 
90,173.7S 


1,341,342.85 


36,958.29 

855,886.03 

108,390.45 

5,562.36 

77,442.46 

14,175.95 

11,067.21 

54,226.07 


1,153,700.68 


41,943.95 

59,573.55 

2,768.60 


104,286.10 


35,148.78 
10,308.54 

40,613.74 


3,380,384.40 


4,827.35 
3,526.50 
5,002.12 
1,522.11 
2,947.09 


17,915.17 


3,363,360.23 
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Statement  of  casts  by  calendar  years,  YaJdma-TieUm  unit,  Washington, 


Year  ending  Dec.  31— 

1907 

1906 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

Jan.  1  to  June  30, 1919. 


CoDstniction. 


Operation  and  maintenance. 


Daring 

constnio- 

tion. 


$174,725.75 
478,025.00 
031,275.00 
587,278.00  '  $10,206.54 

928,785.63  ' 

220,689.90  ! 

22,395.00 

77,103.34 

38,770.09 

25,005.94 

20,592.52 

72,967.27 

92,456.42 


Subtotal 3,370,075.88       10,208.54 

Plant  accounts 


Total I  3,370,075.88       10,208.54 


Under 
public 
notice. 


$22,003.53 
39,355.11 
43,857.57 
41.174.81 
7,150.66 
36,335.43 
41,652.66 
69,154.13 
35,839.97 


336,532.87 
6,930.39 


343,463.26 


Total. 


$10,208.54 
22,003.53 
39,355.11 
43,857.57 
41,174.81 
7,159.66 
36,335.43 
41,662.66 
09,154.13 
35,839.97 


346,741.41 
6,930.39 


353,671.80 


Statement  of  cost  hy  fiscal  years,  Yakima-Tieton  unit,  Washington. 


Total  cost. 


$174,725.75 

478,025.00 

631,375.00 

507,486.54 

960,780.16 

260,045.01 

66,253.57 

118,278.15 

46,935.75 

61,341.37 

62,245.18 

142,121.40 

128,296.39 


3,716.817.27 
6,930.39 


3,723,747.66 


Year  ending  June  30— 

1907 

1906 

1909 

1910 

1911 

,  1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 


Subtotal. 
Plant  accounts. 

Total 


Construction. 


$177,018.59 

478,256.92 

631,056.66 

584,647.91 

906,776.57 

218,372.47 

2S,032.06 

36,817.09 

88,959.11 

15,485.55 

30,642.59 

15,135.50 

164,874.84 


3,370,075.86 


Opemtidn  and  maintenance. 


During 
construc- 
tion. 


$10,208.54 


10,208.54 


3,370,075.86 


10,206.54 


Under 
public 
notice. 


$16,093 
26,447 
41.215 
40,966 
19.643 
28, 183 
38,284 
66,250 
60,446 


.92 
16 
.75 
.73 
.62 


Total. 


$10, 
16, 

26, 
41. 
40, 


90  i  28, 

.56  '  38, 

.51  !  56, 

72  69, 


208.54 
093.92 
447.16 
215.75 
966.73 
643.62 
183.90 
284.56 
250.51 
446.72 


336, 532. 87 
6,930.39 


346,741.41 
6,930.39 


343,463.26     353,671.80 


Total  cost. 


$177,018.59 

478,256.93 

631,056.66 

504,856.45 

922,870.49 

244,819.63 

63,247.81 

77,783.82 

108,602.73 

43,669.45 

68,927.15 

71,386.01 

234,321.56 

3,716,817.27 
6,930.39 


3,723,747.66 


Estimated  cost  of  contemplated  work,  YMma-Tieton  unit,  during  fiscal  year  1920. 


Principal  features. 


Canal  svstem:  Main  canal 

Operatum  and  maintenance  under  public  notice 
Reimbyrsable  accounts 

Total 


Estimated 
cost. 


$4,500 

76,000 

1,200 


81,700 
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FUBLIC  NOTICES  AND  OBDEBS. 

PUBLIC  NOTICE,  JULY  17,   1918. 

1.  Supplemental  constrnctioiL  agreements. — Under  the  provisions  of 
the  reclamation  act  of  June  17,  1902  (32  Stat.,  388),  and  acts  amenda- 
tory thereof,  or  supplementary  thereto,  particularly  section  4  of  the 
reclamation  extension  act  of  August  13,  1914  (38  Stat.,  686),  a 
majority  of  the  water-right  applicants  and  entrymen  in  the  Garland 
division  of  the  Shoshone  project,  have  made  agreements  providing 
for  an  increase  in  the  cost  of  construction  in  the  sum  of  $12.50  per 
irrigable  acre.  Thia  increased  cost  is  for  the  building  of  subsurface 
drains  open  and  closed  for  the  relief  of  seeped  areas  and  the  protection 
of  areas  threatened  with  seepage  within  the  limits  of  said  Garland 
division,  all  of  which  supplemental  construction  will  involve  a  cost  of 
not  to  exceed  $12.50  per  irrigable  acre  of  land. 

2.  Batification. — Tne  said  agreements  are  hereby  ratified  and  con- 
firmed and  said  increased  charge  of  $12.50  per  irrigable  acre  is  hereby 
made  effective  in  accordance  with  the  conditions  of  said  agreements 
and  as  herein  specified. 

3.  Lands  affected. — ^AU  of  the  lands  within  the  Garland  division  of 
the  Shoshone  project  now  or  hereafter  becoming  subject  to  the  terms 
of  said  reclamation  extension  act,  whether  described  in  water-right 
applications  heretofore  or  hereafter  made,  are  subject  to  said  in- 
creased charge,  as  a  construction  charge;  all  other  lands  in  said  divi- 
sion are  subject  to  said  increased  charge  as  an  operation  and  main- 
tenance charge.. 

.  4.  Payment  of  increased  charge. — Said  increased  charge  of  $12.50 
per  irrigable  acre  shall  be  paid  as  follows: 

(a)  All  water-right  applicants  and  entrymen  accepting  the  terms 
of  said  reclamation  extension  act  shall  pay  the  same  as  a  construction 
charge  in  additional  annual  instalments  after  the  expiration  of  the 
twenty  instalments  payable  under  said  extension  act  and  the  two 
additional  annual  instalments  provided  in  public  notice  of  September 
25,  1915,  each  such  instalment  m  the  case  of  each  individual  to  be  not 
less  than  the  largest  of  the  annual  instalments  theretofore  paid  under 
his  water-right  application. 

(6)  All  other  water-right  applicants  and  entrymen  shall  pay  said 
increased  charge  as  an  additional  operation  and  maintenance  charge 
as  follows:  60  cents  per  irrigable  acre  on  Marcli  1,  1920,  and  70  cents 
per  irrigable  acre  annually  thereafter  for  17  years. 

S.  G.  Hopkins, 
Assistant  Secretary  of  the  Interior. 

PUBLIC   NOTICE,   MARCH   11,   1918. 

1.  Annual  operation  and  maintenance  charges. — In  pursuance  of 
section  4  of  the  reclamation  act  of  June  17,  1902  (32  Stat.,  388),  and 
of  acts  amendatory  thereof  or  supplementary  thereto,  particularly 
the  reclamation  extension  act  of  August  13,  1914  (38  Stat.,  686), 
announcement  is  hereby  made  that  the  annual  operation  and  main- 
tenance charge  for  the  irrigation  season  of  1919,  and  thereafter  until 
further  notice,  against  all  lands  of  the  Shoshone  project,  Wyoming, 
under -public  notice,  shi^  be  a  minimum  charge  of  $1.10  per  irrigable 
acre  whether  water  is  used  thereon  or  not,  under  which  charge  water 
users  wiD  be  entitled  to  receive  1^  acre-feet  of  water  per  acre;  that 
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additional  water  will  be  furnished  up  to  a  limit  of  one  additional 
acre-foot  per  irrigable  acre  at  the  rate  of  25  cents  per  acre-foot,  and 
all  further  supply  at  50  cents  per  acre-foot.  All  operation  and 
maintenance  charges  will  be  due  and  payable  on  March  1  of  each 
year  for  the  preceding  irrigation  season;  but  where  water-right 
application  is  made  for  pubfic  land  entered  under  the  reclamation 
law  after  June  15,  or  where  water-right  application  is  made  after 
August  1  for  land  in  private  ownership,  no  operation  and  maintenance 
charge  will  be  made  for  water  delivered  during  the  remainder  of  the 
irrigation  season  in  which  the  water-right  application  is  made. 

S,  G.  Hopkins, 
AssistarU  Secretary  of  the  Interior, 

FINANCIAL  STATEMENT. 

Condensed  balance  sheet y  Shoshone  project y  June  SO,  1919. 

Cosh 11,912.55 

Inventories  of  materials  and  supplies  on  hand 86, 216. 46 

Construction  contract  water-right  charges  unaccrued 3,125,474.83 

Current  account  receivable 25, 668. 73 

Construction  work  contracted 20, 482. 66 

Gross  construction  cost 16,109,061.20 

Less  construction  revenue  earnings 88, 374. 99 

Net  construction  cost 6,020,686.21 

Qross  operation  and  maintenance  cost 313, 602. 62 

Less  operation  and  maintenance  revenue  earnings 6, 390i  39 

307,272.28 

Accounts  payable 31,682.58 

Contingent  obligations 22,384.56 

CoUectiou  and  contracts  of  specific  accounts  f3r  repayments  to  reclamation  fund 3, 786, 397. 18 

MisceU:meous  accruals 127,913.00 

Capital  investment: 

Disbursements,  transfers  and  joint  construction  vouchers  received 86, 631, 353. 38 

Cjllections,  transfers,  refunds,  and  Joint  construction  vouchers  issued 1, 013, 007.04 

Net  Investment 5,618,346.84 

Feature  cost  of  Shoshone  project. 


Principal  features. 


Examination  and  surveys:  Project  as  a  whole. 
Storage  system:  Shoshone  Dam 


Canal  system: 

GarUnd  division— 

C Drbett  d  i  version  dam 

C  jntr ailing  works,  Ralston  Reservoir 

Garland  Canal  head  works 

Settling  basin  and  spillway 

Corbett  Tunnel 

Sluicing  tunnel 

Garland  Canal,  division  1 

Garland  Canal,  dlNisions  2  and  4 

Garlmd  Canal,  division  3 

Crossings  under  Chicago,  Burlington  &  Quincy  R.  R. 

Frannie  Cm  il,  schedules  1,  2, 3,  and  4 

Gdri  md  Flit  wells 

31  reinforced  drops,  main  canal 

Temporary  flume,  Alkali  Creek 

Ea?lenest  crossing  and  flimie 

Inclined  drop,  Alkali  Creek 

Frannie  divisian— 

Surveys,  miln  canil 

Frannie  Tunnel  portils 

Frannie  Tunnel  proper 

Frannie  main  cmU,  Government  forces 

Frannie  m  vin  canal  contracts 

Wastewater  ditches 

E  tf  thwork 

Structures 

Will  wood  division— Surveys 

Hit^h-line  division— Surveys 

Oregon  Basin— Surveys 

Total  canal  system 


Fiscal  year 
1919. 


$2,958.15 
322,078.51 


Total  to 

June  30, 

1019. 


$68,375.68 
1,680,504.22 


» 199.04 

10  76 

4,185.25 


16,805  98 


468  36 

22,688  51 

2,429.78 

48.52 

16,025  60 


97,467.80 
17,596.19 
16,238  75 
23,853.01 
1,181,220.13 
14,472.72 
342,931.84 
59,873.77 
27,113.41 
11,026.97 
84,156.83 

2,130.84 
79,510.92 

8, 830. 72 
53,770.60 
28. 267. 10 

19,749.73 

8,895.34 

49,072.70 

9,050.31 

152,786.89 

323.35 

6,892.13 

75,390.73 

18,078.11 

34,406.67 

16,025.60 


62,463.72      2,439,133.16 


I  Deduct. 
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Feaiwrt  to%t  ofShothoru  project — Gontmued. 


Principal  features. 


Lateral  system: 

Garland  division- 
Surveys 

Earthwork 

Structures 

Fiannle  division- 
Surveys 

Earthwork 

Structures 

Will  wood  division— Surveys. 

High4ine  division— Surveys. . 


Total  lateral  system. 


Drainage  system: 

Surveys 

Open  drains... 
Closed  drains.. 


Total  drainage  system. 


Farm  units: 

Oarland  division— Surveys. . 
Frannie  division— Surveys . . 
WUlwood  division— Surveys. 


TotaHjmn  units. 


Permanent  improvements: 
Oarland  division- 
Buildings 

Roads  and  bridges 

Frannie  division- 
Buildings 

Roads 

Water  supply 

Shoshone  Dam  aivlsion— 

Buildings 

Roads 


Total  permanent  Improvements. 


Telenhone  system: 
(iarland  division. 
Frannie  division . 
Shoshone  Dam. . . 


Total  telephone  system. 


$74,158.72 
16,702.48 

8,049.31 
41,207.23 
106,217.05 
1,082  51 


00,188.86 


2,439.06 
31,305.60 
39,606.25 


73,350  93 


2, 167. 38 
1,815.08 


Operation  and  miintenanoe  during  construction 

liltsoellaneous  supplemental  construction 

Operation  and  muntenuice  transferred  to  and  compounded  with  construction 
charges 


Total  c^st  of  construction  features. 

Plant  account 

Unadjusted  clearing  accounts 


Oross  construction  cost  to  June  30, 1919. 

Less  revenues  earned  during  construction  period: 

Rentals 

Rental  of  ^t  uing  and  firming  land 

Roitals  of  Irrl^tbn  water 

Rentals  of  telephone  and  tolls 

Contractors'  freight  refunds 

Other  revenues,  uncl'isslfled 

Loss,  hospital  operations 

Losses  on  operations  unci  isslfied 


Subtotal 

Net  construction  cost  to  June  30, 1919 . 


3,982  46 


2,796.02 


1,426.25 

'4,'54i.'26 

224.46 


8,967.90 


379.72 
933.15 


1,312.87 


3,622.60 


Total  to 

June  30, 

1919. 


$6,852.64 
198,688.26 
106,286.76 

41,892.40 

159,009.78 

341,055.68 

l,9i)8.04 

6,903.49 


862,648.14 


27,303.01 
iaO,53L23 
516,782.89 


674,707.13 


11,05a  77 

10,504.24 

2,636.56 


24,191.57 


16,007.25 
21,932.81 

11,611.30 

881.22 

34,853.73 

2,515.67 
133,704.77 


211,506.75 


5,08L!1 
6,017.00 
5,758.28^ 


16,856.30 


21,530.67 
49,260.32 

147.75 


577,946.09 


577,946.09 


6, 048, 87a  77 

59,243  57 

946.86 


6,109,06L20 


6,608.53 


15.70 

151.23 

I  3,511.93 

11,511.65 

8,369.99 


10,211.87 


22,949.25 

3,815.00 

132.00 

24L07 

10,584.00 

45,710.08 

» 5T7. 16 

I3,48L05 


88,874.00 


567,734.22 


6,020,686.31 


>  Deduct. 
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SUUement  of  coat  by  cdUn^  V^or^t  Shoshone  project. 


1907  (coven  period  from  May  1,  1904,  to  Dec.  31, 1907) 
Year  ending  Dec.  31— 

1908. 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

June  30, 1919 

Subtotal , 

UnadloBted  ctoATing  accounts 

Undistributed  plant  accounts 

Total 


CoofltmctiQii. 


•2,238,120.08 

710,708.00 
413,333.86 
223,696.61 
190,106.64 
189,686.50 
116,434.16 
176,764.14 
213,377.99 
299,283,07 
552,096.66 
300,964.70 
424,400.94 


6,048,870.77 


946.86 
59,243.57 


Operation 
and  main- 
tenance 
under 
public 
notice. 


18,808.76 
15,278.27 
14,680.19 
20,625.05 
22,436.24 
29,708.59 
21,377.95 
23,186.20 
28,531.71 
35,583.88 
62,353.38 
28,342.26 


310,711.48 


0,100,061.20 


2,891.14 


313,602.62 


Total  cost. 


$2,238,120.08 

710,612.46 
428,612.13 
238,276.80 
210,633.50 
212,021.74 
146,142.76 
198,142.00 
236,564.10 
327,814.78 
587,680.43 
363,318.08 
462,743.20 


6,3.'M»,582.25 


946.86 
62,134.71 


6,422,663.82 


Statement  ofcoite  hyfieeal  yeart,  Shoehone  project. 


1907  (covers  period  from  May  1, 1904,  to  June  30, 1907) 
Year  endbig  June  30— 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 

Subtotal 

Unadtusted  clearing  accounts 

Unadjusted  plant  accounts 

Total 


Construo* 
tlon. 


$1,601,311.42 

1,064,641.82 
412,384.78 
439,389.17 
205,630.96 
121,766.29 
154,406.51 
149,693.27 
234,715.56 
217,357.16 
412,260.17 
467,467.68 
577,946.09 


6, 048, 87a  77 


046.86 
69,243.57 


Operation 

and 
mainte- 
nance 
under 
public 
notice. 


$5,274.65 
8,913.31 
16,7U.14 
17,982.75 
20,917.99 
24,906.23 
30,040.27 
18,588.25 
25,606.79 
33,255.61 
61,423.24 
57,000.35 


310,711.48 


6,109,061.20 


2,891.14 


313,602.62 


Total 
cost. 


$1,001,311.42 

1,069,816.47 
421,298.09 
456,100.31 
223,613.70 
142,684.28 
179,314.74 
179,733.64 
253,303.81 
243,052.96 
445,515.68 
518,890.82 
634,946.44 


6,359,583.25 


946.86 
62,134.71 


6,422,663.82 
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Estimated  cost  of  contemplated  work,  Shoshone  project,  during  fiscal  year  iyz\i 


Features. 


Sub- 
feature. 


Examinations  and  surreys:  Extensions  of  project.. 
Canalsystem:  Frannic  division — 

Frannie  Canal  third  unit  extension— earthwork. 

Frannie  Canal  third  unit  extension — strut  tures. 

Frannie  Canal-r-priming  and  puddling 


133,000 

16,300 

1,600 


Lateral  system: 

Frannie  division — 

Surveys— Location 2, 000 

Lateralsand  sablaterals,  third  unit,  earthwork 18, 000 

Laterals  and  sablaterals ,  second  unit,  puddling  and  priming 3, 000 

Structures-Second  and  third  units i  40,000 

Waste-water  recover}' i  2,000 

WlUwood  division— Surveys  and  office  work i  1,000 


Drainage:  i 

Oarland  division — Surveys, Inyestigations,  and  construction  of  drains  under 

supplemental  construction 

Frannie  division — Surveys, investigations,  and  construction  of  Howell  drain 
under  original  construction 


Flood  protection:  Frannie  division— Improvement  of  Sage  Creek  Channel. 
Farm  units: 

Frannie  division— Survey s  and  office  work,  third  unit 

Willwood  division— Survey s  and  office  work 


82,000 
18,000 


2,000 
500 


Permanent  improvements: 

Powellheadquarters  office 

Oarland  division— Addition  to  cottages. 
Frannie  division— Addition  to  cottages. 
Pole  Cat  Creek  bridge 


Telephone  system— Frannie  division  extensions. 
Operation  and  maintenance,  public  notice: 
Oarland  division — 

Operation 

Maintenance 

Frannie  division— 

()peration 

Maintenance 


22,000 

500 

300 

1,700 


Reimbursable  accounts. 
Total 


20,000 
32,000 

12,000 
16,000 


Princii  al 
feature. 


S500 


50,800 


66,000 


100,000 
11,000 


2,500 


24,500 
1,000 


80,000 
1,500 

337.800 


WYOMING,  SHOSHONE  PROJECT. 


381 


Operating  costs  and  revenues,  Shoshone  project,  to  Dec.  31,  1918. 


Calendar  year  1918. 

To  end  of  calendar  year  1918. 

Operation. 

Mainte- 
nance. 

1 

Total. 

Operation. 

Mainte- 
nance. 

Total. 

COSTS. 

Storage  works: 

Shoshone  Dam  and  Reservoir. . . 
Maintenance  of  buildings 

$7,743.33 

1341.80 

18,085.18 

$23,859.02 

$11,837.22 
158.91 
196.83 

$35,696.24 
158.91 

Shoshone  Keservoir  highway 

-..,- — 

1 

196.83 

7,743.33          341.85 

8,085.18 

23,850.02 

12,192.96 

36,051.98 

Canal  system: 

Garland,  diHsions  1  and  2 

Garland,  divisions  3  and  4 

Frannie,  Garland  division 

(Yannie,  Frannie  division 

Corbett  diversion  dam 

1,233.34 

1L80 

35.23 

315.36 

1,412.84 

1,678.59 

1,035.93 

774.99 

182.25 

990.85 

8,246.42 

2,911.93 
1,047.73 
810.22 
497.61 
2,403.69 
8,246.42 

24,103.48 

1,857.75 

1,706.44 

315.36 

3,804.01 

17,467.16 

7, 180. 72 

1,559.59 

182.25 

1,168.61 

9,029.11 

316.35 

261.63 

,    41,670.64 

9,038.47 

3,266.03 

497.61 

4,972.63 

R  ellning  Corbett  Ttmnel 

9,029.11 

Ralston  tower 

316.35 

Maintenance  bridges,  main  canal 

261.63 

3,008.57 

12,909.03 

15,917.60 

31,787.01 

37, 165. 42 

68,952.46 

Lateral  system: 

Garland  division— 

Distribution  system 

11,398.87 

14,756.25 

59.03 

407.34 

26,155.12 

59.03 

407.34 

303.81 

75,719.16 

73,050.07 

354.78 

2,565.29 

148.769.23 

Buildings,  Garland  flat 

354.78 

Surface  drains 

74.68 
308.81 

2,639.97 

Recapt  urine  waste  water 

303.81 

303.81 

Determining  seeped  areas 

1,505.62 
862.14 

4,225.69 

1,505.62 

Bridges,  culverts,  and  roads. 
Frannie  di\ision— 

Distribution  system 

862.14 

6,245.94 

4,225.69 

10,471.63 

6,245.94 

10,471.63 

17,948.62 

19,448.31 

37,396.93 

82,343.59 

82,503.59 

164,907.18 

Drainage: 

Open  drains 

1,400.19 
1,302.00 

1,400.19 
1,302.00 

861.40 
1,169.38 

3,683.60 
5,706.76 

4,545.00 
6,876.14 

Closed  drains 

2,702.19 

2,702.19 

2,030.78 

9,390.36 

11, 421. 14 

Undistributed  exp«n.ses: 

Telephone  operation  and  main- 
tenance   

532.12 

532.12 

Fftrming operations  .    ...          '                  ' 

652.09 

652.00 

Total 

28, 700. 52 

35,401.38 

64  101  90    140  020  43    l-i^  ^OR  f^ 

282  516  97 

Accrued  operation  and  maintenance 
charges  added  to  construction 

147.76 

158,  628.52 
44.09 

REVENVES. 

Operation  and  maintenance  charges 
accrued  on  contracts  with  water- 
right  applicants 

282,664.72 

<  244,096.34 
327.42 

Operation  and  maintenance  charges 
paid  in  advance  by  water-right  ap- 
plicants   

Operation  and  maintenance  charges 
paid  and  forfeited  by  water-right 
applicimts 

•*■*•*•••■! 

1,640.91 

2,004.36 
536.26 

Penalties  on  operation  and  main- 
tenance charges  accrued  on  con- 
tracts with  water-right  applicants. 

107.62 

147.25 

446.00 

13.00 

3.94 

Rental  of  lands  and  buildings  during 
operation  period 

1 

Rental  of  irrigation  water 

4,386.98 

Miscellaneous  revenues 

1 

13.00 

Less  discount  allowed  on  operation 
and  maintenance  charges  accrued 
on  contracts  with  water-right  ap- 
plicants (contra) 

«  2, 262. 36 

Total 

r 

1 

59.390.42 

2.10  744.90 

Difference  (deficit) 

1 

4,711.48       31. 919. 82 

1                  1 

1  Taken  up  on  January  bill  register.      >  Adjustment  on  September  repayment  journal.     *  Deduct. 


SECONDARY  PROJECTS  AND  PROPOSED  PROJECT 

EXTENSIONS. 

(A  description  of  secondary  projects  can  be  found  in  the  Fifteenth  Annual  Report,  pp.  508  to  546;  Sixteenth 
Annnal  Report,  pp.  348  to  363:  and  Seventeenth  Annual  Report,  pp.  381  to  4(i6.  Only  those  projects 
on  which  work  has  been  done  during  the  fiscal  year  1019  are  discussed  in  this  report.) 

ABIZOVA. 

PABADISE-VBBBE. 

The  Paradise-Verde  irrigation  district  organized  under  the  laws  of 
Arizona,  proposes  to  irrigate  some  95,000  acres  of  land  by  water 
from  the  Verde  River,  Cave  Creek,  and  New  River  with  storage 
in  the  Camp  Verde,  Horseshoe,  and  other  reservoir  sites.  Of  the  land 
to  be  reclaimed  49,600  acres  are  in  private  ownership,  30,460  acres 
entered  public  land,  1,238  acres  imentered  public  land,  and  14,769 
acres  State  land. 

^  The  irrigation  district,  has  presented  its  maps  and  plans  of  reclama^ 
tion  to  the  department  with  a  petition  that  they  be  approved  under 
the  terms  of  the  act  of  August  11, 1916  (39  Stat.  606),  which  provides 
that  the  cost  of  *  **  *  *  any  irrigation  project  under  said  irrigation 
district  laws  shall  be  equitabfr  apportioned  among  lands  held  under 
private  ownerslup,  lands  legally  covered  by  unpatented  entries,  and 
unentered  public  lands  included  in  said  irrigation  district."  As 
there  is  a  large  area  of  public  lands  within  the  district,  the  Comniis- 
sioner  of  the  General  Land  OflSce  and  the  Solicitor  of  the  Interior 
Department  requested  the  Reclamation  Service  to  make  a  report 
on  the  water  supply,  area  of  public  lands  that  would  be  directly 
benefited,  and  the  general  feasibility  of  this  project.  In  compliance 
with  this  request,  Consulting  Engineer  Homer  Hamlin  made  an 
investigation  and  reached  the  conclusion  that  the  water  supply  avail- 
able was  inadequate  for  the  proposed  project  and  that  the  cost  of 
constructing  the  necessary  irrigation  worts  would  be  excessive. 

« 

SBNTINEL  PROJECT. 

This  project  contemplates  a  storage  reservoir  on  the  Gila  River 
and  a  canal  on  each  side  of  the  stream  at  elevations  of  from  25  to  50 
feet  above  the  normal  water  level  for  the  irrigation  by  gravity  of  a 
large  body  of  irrigable  land  in  Yuma  and  Maricopa  Counties,  Ariz. 
During  the  past  year  soil  surveys  of  the  irrigatle  area  and  test 
borings  at  the  proposed  damsite  have  been  made  bv  the  Reclamation 
Service.  The  soil  survey  covered  a  gross  area  of  633,500  acres,  of 
which  131,  600  acres  are  too  rough  and  stony  to  be  of  any  agricul- 
tural value. 

In  the  vicinity  of  Sentinel,  with  the  exception  of  the  sand -blown 
material,  the  soil  is  generally  cemented  gravel  below  an  average 
depth  of  about  12  inches,  and  this  condition  extends  to  a  depth  of 
from  8  to  25  feet.  Other  portions  of  the  project  are  covered  with 
sand  dimes  that  are  classed  as  nona^ricultural.  Of  the  total  area 
examined,  369,300  acres  are  classed  as  nonirrigable  and  264,200 
acres  as  agricultural. 
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At  the  proposed  damsite,  located  about  12  miles  above  the  town 
of  Sentinel,  the  Gila  River  cuts  through  a  lava  formation  for  about 
4,000  feet,  forming  a  canyon  about  100  feet  deep  and  400  feet  wide. 
Test  borings  at  the  damsite  demonstrate  that  suitable  foundations 
for  a  masonry  structure  do  not  exist.  One  drill  hole  located  150 
feet  from  the  canyon  wall  shows  a  lava  blanket  51  feet  thick,  followed 
by  2  feet  of  clay,  9  feet  of  cemented  gravel  and  138  feet  of  sand  and 
silt.  With  the  exception  of  occasional  lava  bowlders,  only  sand, 
gravel,  clay,  and  silt  are  found  in  any  of  the  other  borings.  The  great 
expense  of  storage  at  this  point,  added  to  the  cost  of  constructing 
distribution  systems,  would  probably  be  prohibitive. 

YUMA  PROJECT,  YUMA  MESA  EXTENSION. 

Lying  to  the  east  of  the  present  Yuma  project  there  are  45,000  acres 
of  mesa  land  susceptible  of  irrigation  by  pumping;  33,000  acres  of 
this  land  are  in  public  ownership,  8,000  acres  are  privately  owned, 
and  4,000  acres  are  State  land. 

It  is  proposed  to  irrigate  the  Yuma  mesa  extension  from  three 
pumping  plants  located  along  the  east  main  canal  in  the  Yuma 
Valley,  with  a  small  additional  auxiUary  plant  on  the  mesa.  The 
power  for  operating  the  pumps  will  be  generated  at  power  plants 
located  at  the  siphon  drop  on  the  main  canal  and  at  Araz.  Prelimi- 
nary surveys  have  been  completed  and  farm  unit  plats  prepared. 
None  of  the  public  land  has  yet  been  sold  and  various  phases  of  the 

Eroject  are  still  under  investigation.  A  soil  examination  of  the  mesa 
as  been  made  bv  Prof.  Charles  F.  Shore  of  the  Univeraity  of  Cali- 
fornia, who  reaches  the  conclusion  that  under  irrigation  the  mesa 
should  become  an  important  citrus  producing  section. 

CALIFOBNIA. 

IMPEBIAX  VALLEY,  ALL-AMEBICAN  CANAL  PROJECT. 

In  cooperation  with  the  Imperial  irrigation  district,  the  proposed 
All-American  Canal  has  been  investigated  in  conformity  with  a  general 
plan  outlined  by  Engineers  C.  E.  Grunsky,  Elwood  Mead,  and  W.  W. 
Schlecht.  The  proposed  canal  diverts  from  the  Colorado  River  at 
the  Laguna  Dam  oi  the  Yuma  project  and  provides  for  the  irrigation 
of  approximately  900,000  acres  of  land  in  the  Imperial  Valley, 
515,000  acres  of  which  are  included  in  the  Imperial  irrigation  district, 
the  remainder,  mostly  public  lands,  being  located  above  existing 
canals. 

The  constructed  canal  of  the  Imperial  irrigation  district  diverts 
from  the  Colorado  River  about  1^  miles  north  of  the  international 
boundary  line,  passes  Pilot  Knob  and,  in  order  to  avoid  deep  cuts 
through  a  sandhill  area,  enters  and  passes  through  Mexico  for  a 
distance  of  about  50  miles.  For  this  diversion  a  temporary  dam  has 
to  be  constructed  practically  every  year,  which  is  an  item  of  heavy 
expense  and  a  serious  menace  to  the  Imperial  Valley  and  the  Yuma 
project  built  by  the  United  States.  These  dams  have  not  proved 
wholly  effective  and  the  operation  of  a  canal  line  through  Mexico 
is  a  more  or  less  serious  problem.  It  is  for  the  purj^ose  of  overcoming 
these  difficulties  and  to  carry  a  water  supply  to  a  large  area  of 
higher  land  that  the  construction  of  the  All- American  Canal  is  proposed. 
Under  the  terms  of  an  agreement  between  the  Secretary  of  the  Interior 
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and  the  Imperial  irri^atiou  district,  sui'veys  of  the  AU-American 
Canal  were  commenced  in  March,  1918,  under  the  direct  supervision 
of  Mr.  Porter  J.  Preston.  The  proposed  canal  heads  at  the  Laguna 
Dam  and  follows  the  present  main  canal  of  the  Yuma  project  for  a 
distance  of  10  miles  to  sinhon  drop,  about  4  miles  north  of  the  town 
of  Yuma.  The  plans  call  for  increasing  the  capacity  of  the  Yuma 
main  canal  from  1,600  second  feet  to  10,600  second-feet.  From 
siphon  drop,  the  survey  runs  in  a  southwesterly  direction  past  Pilot 
Rnob  and  the  present  heading  of  the  Imperiaf  Canal  to  within  400 
feet  of  the  international  bounaary  line,  which  it  parallels  for  4  miles 
well  into  the  sand  area  where  it  turns  northwest  through  the  sandhills 
beyond  which  the  line  follows  the  general  contour  of  the  country  in  a 
westerly  direction,  passing  north  of  Calexico,  crossing  New  Kiver 
and  finally  terminating  in  the  main  canal  now  constructed  on  the 
west  side  of  the  Imperial  Vallev.  The  total  length  of  the  proposed 
line  from  Laguna  Dam  is  a  little  oyer  76  miles.  Tor  28.8  miles  after 
leaving  siphon  drop,  it  has  a  capacity  of  9,000  second  feet.  Through- 
out the  remainder  of  its  length,  the  capacity  is  gradually  reduced 
on  account  of  contemplated  diversions  and  probable  canal  losses 
until  the  lower  section  of  a  httle  over  1 3  miles  carries  but  1,500  second 
feet.  Aa  now  planned,  the  bottom  width  of  the  canal  varies  from  164 
feet  maximum  to  a  minimum  of  46^  feet.  Westward  from  Araz  until 
the  sandhill  area  is  passed,  the  work  will  be  exceptionally  heavy. 
In  the  construction  of  the  76  miles  of  canal,  it  is  estimated  that 
65,500,000  cubic  yards  of  earth  and  4,300,000  cubic  yards  of  rock  will 
be  excavated ;  1 ,040,000  square  feet  of  concrete  lining  will  be  required, 
and  numerous  expensive  structures  will  have  to  be  built. 

IBOK  CANYON  PROJECT. 

An  account  of  this  project  will  be  found  on  page  510  of  the  Fifteenth 
Annual  Report.  Since  the  investigations  oi  1914,  the  development 
of  rice  culture  in  the  Sacramento  Valley  has  so  modified  the  condi- 
tions existing  a  few  years  ago  that  it  has  been  deemed  advisable  to 
make  a  further  examination  of  this  project,  and  for  that  purpose  a 
cooperative  aCTeement  has  been  entered  into  between  the  ileclama- 
tion  Service,  the  Iron  Canyon  Project  Association,  and  the  board  of 
control  of  the  engineering  department  of  the  State  of  California. 
At  a  conference  of  representatives  of  the  various  parties  to  this  agree- 
ment, a  tentative  scheme  for  work  was  formiilated,  which  called 
for  a  thorough  exploration  of  the  damsite,  location  of  the  main 
canal  to  fix  the  western  boundary  of  the  irrigable  area,  classifica- 
tion of  lands,  and  office  studies  of  water  supply,  duty  of  water,  and 
the  effect  the  construction  of  the  project  would  have  upon  flood 
conditions  and  navigation.  The  Reclamation  Service  has  under- 
taken the  investigation  of  the  Iron  Canyon  damsite  and  the  State 
engineer  the  survey  of  the  main  canal  and  the  study  of  water  supply. 
Preparatory  work  was  taken  up  in  May  under  the  direction  of  JMfr. 
Homer  J.  Qault  and  diamond  drilling  was  commenced  in  June,  one 
hole  being  sunk  to  a  depth  of  113  feet.  The  first  71  feet  were  in  lava 
rock  whiSi  was  followed  by  a  conglomerate  for  41  feet.  Below  the 
conglomerate  sand  was  encoxmtered. 

Field  work  on  the  location  of  the  main  canal  was  commenced  at 
Red  Bluff  during  the  month  of  June  xmder  the  direction  of  Mr.  J.  E« 
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Temple.  The  canal  line  is  being  run  south  from  Red  Bluff  to  deter- 
mine the  western  boundary  of  an  irrigation  district  being  formed  to 
include  lands  in  Tehama  County.  At  the  end  of  the  fiscal  year  15 
miles  of  level  and  transit  line  had  been  completed.  Investigations 
are  still  in  progress. 

OBLAND  PROJECT  EXTENSION. 

Lying  to  the  south  and  west  of  the  present  Orland  project  there 
are  30,000  acres  of  privately  owned  agricultural  land  which  it  is 
proposed  to  irrigate  by  the  construction  of  a  dam  across  Stony  Gk)ree 
Creek,  impounaing  approximately  105,000  acre-feet  of  water,  the 
enlargement  of  the  present  south  canal  of  the  Orland  project,  and 
the  construction  of  an  extension  following  the  western  boundary  of 
the  new  land  to  be  irrigated.  The  survey  of  the  irrigable  area,  includ- 
ing the  lavout  of  the  distributing  system,  has  been  completed  and 
diamond  arill  borings  have  been  made  at  the  proposed  Stony  Gorge 
damsite.  Preliminarj  desims  for  structures  and  other  studies  are 
being  made  upon  which  to  base  an  estimate  of  cost. 

CAUFOBNLA  BECONNOISSANCE,  WABNEB'S   BANCH  PBOJECT. 

A  hasty  field  examination  and  study  of  available  data  relative 
to  the  possibilities  of  new  irrigation  development  in  San  Diego  County 
by  storing  the  flow  of  the  upper  San  Luis  Rey  River  in  Warner's 
Ranch  Reservoir  was  made  by  Consulting  Engmeer  Hamlin.  More 
extensive  investigation  of  the  water  supply  available,  the  area,  or 
areas,  to  which  the  stored  water  could  be  most  economically  and 
advantageously  applied,,  and  the  probable  cost  per  acre  irrigated  are 
required  in  order  to  determine  the  feasibility  of  this  project. 

BIXON  (PX7TAH  CBEEK)  PBOJECT. 

About  50,000  acres  of  land  are  susceptible  of  irrigation  from  Putah 
Creek  in  Solano  Coimty.  Tentative  plans  for  reclamation  con- 
template the  regulation  of  the  river  discharge  by  the  construction  of 
a  reservoir  soum  and  east  of  the  town  of  Monticello  and  a  distribu- 
ting system  diverting  from  the  stream  near  Winters.  At  the  present 
time,  some  5,600  acres  are  irrigated  by  pumping  plants;  the  remainder 
of  the  area  is  dry-farmed.  All  of  the  land  is  m  private  ownership 
and  more  than  half  of  it  is  held  in  tracts  exceeding  160  acres.  No 
field  surveys  have  been  made  by  the  Reclamation  Service  in  connec- 
tion with  this  project.        

OTHEB  PBOJECTS. 

Reports  have  been  received  from  the  pix)ject  manager  of  the 
Orland  project  upon  supplying  additional  reservoir  facilities  and 
the  possible  extension  of  tne  following  irrigation  districts  and  other 
constructed,  or  partially  constructed,  projects  in  California:  Oak- 
dale,  South  San  Joaquin,  Turlock  and  Modesto  irrigation  districts, 
Woodbric^ge,  Wheatland,  Brown's  Valley,  Surprize  Valley,  Happy 
Valley,  and  the  Excelsior  Mining  &  Water  Co.'s  irrigation  system; 
also  on  the  possible  development  of  the  Yuba  River  watershed, 
including  the  Oregon  House,  Virgina  Ranch,  Tennessee  Creek,  and 
Homcut  reservoir  sites.  These  mvestigations  are  purely  prelim- 
inary, being  based  upon  a  hasty  field  inspection  and  an  exammation 
of  data  accumulated  from  various  sources. 
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DOLOBES  PBOJBCT. 

Between  1907  and  1912  various  investigations  were  made  by 
private  interests  for  tihe  development  of  approximately  200,000 
acres  of  land  in  Montezuma  and  Dolores  Counties,  Colo.,  and  San 
Juan  County,  Utah.  No  construction  work,  however,  was  ever 
undertaken,  the  promotors  being  unable  to  secure  the  necessary 
funds.  In  the  summer  of  1918,  the  possibilities  of  development 
in  this  section  were  called  to  the  attention  of  the  Reclamation 
Service  by  the  Durango  Exchange  and  preliminary  surveys  have  been 
made  of  the  proposed  damsite  and  main  canal  leading  from  the 
Dolores  River  mto  the  San  Juan  River  Basin. 

The  development  of  this  project  requires  the  construction  of  a 
combination  diversion  and  storage  dam  across  the  Dolores  River 
about  one-half  mile  below  the  mouth  of  Beaver  Creek.  The  height 
of  this  dam  above  the  river  bed  will  be  230  feet,  the  diversion  bemg 
173  feet  above  the  stream;  47  feet  of  storage  are  provided  for  above 
the  gate  seats.  With  a  water  depth  of  220  feet  at  the  dam,  the 
capacity  of  the  reservoir  will  be  258,000  acre-feet,  of  which  120,000 
acre-feet  will  be  available  for  irrigation.  The  reservoir  created  by 
the  construction  of  this  dam  will  flood  13,700  acres  of  land,  2,800 
acres  of  which  ave  in  private  ownership. 

From  the  damsite  the  location  of  the  main  canal  follows  a  very  steep 
hillside  for  13i  miles  where  it  passes  .through  the  divide  between 
the  Dolores  and  San  Juan  Basins  by  means  of  a  tunnel  4,800  feet 
long.  Practically  all  of  this  canal  will  be  in  sand  rock  and  3,300 
linear  feet  of  flume  will  be  required  for  crossing  nimierous  narrow 
canyons.  In  addition  to  the  tunnel  through  tne  divide  there  are 
two  other  tunnels  aggregating  460  feet  in  length;  two  siphons  8^ 
feet  in  diameter  aggregating  2,010  feet  in  length,  one  under  a  maxi- 
mum head  of  150  feet  and  the  other  under  a  head  of  300  feet,  will 
be  needed. 

A  study  of  the  water  supply  available  shows  that  after  providing 
for  prior  appropriations  water  is  available  for  only  about  50,000 
acres.  Most  of  the  area  to  be  irrigated  is  coverea  by  homestead 
entries  and  squatters'  claims  under  the  enlarged  homestead  laws. 
These  settlers  have  met  with  a  moderate  degree  of  success  in  dry 
farming;  yields  of  from  10  to  15  bushels  of  wheat  and  10  bushels 
of  com  per  acre  have  been  obtained  in  some  instances. 

MONTEZT7MA  PBOJECT. 

This  project  covers  some  60,000  acres  of  irrigable  land  most  of 
which  is  included  in  the  Monteziuna  irrigation  district,  organized 
in  1901  under  the  laws  of  Colorado.  At  the  present  time  about 
25,000  acres  are  irrigated  more  or  less  successfully,  the  water  supply 
usually  being  deficient  after  the  middle  of  July.  The  district  has 
an  outstanding  indebtedness  of  approximately  S1,000,000,  and  has 
defaulted  in  the  payment  of  both  principal  and  interest.     Its  irri- 

f Ration  works  are  m  poor  condition  and  can  not  be  operated  much 
onger  without  extensive  repairs  and  replacements.  The  present 
revenues  of  the  district  are  little  in, excess  of  operating  expenses 
and  it  is  imable  to  borrow  money  for  necessary  repairs  or  to  pro-^ 
vide  a  water  supply  for  the  uncultivated  lands. 
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In  response  to  repeated  requests  from  the  officers  of  the  Monte- 
zuma Irrigation  District,  the  Keclamation  Service  made  an  exami- 
nation of  the  present  system  and  study  of  all  available  data  relative 
to  water  supply  and  storage  possibiuties.  It  appears  from  these 
studies  that  about  75,000  acre-feet  of  storage  will  be  required  for 
the  50,000-acre  project.  The  Montezuma  District  has  constructed 
the  Narraguinep  Reservoir,  located  on  the  project  and  fed  from  one 
of  the  main  canals.  Its  capacity  at  the  present  time  is  about  6,000 
acre-feet,  which  may  be  increased  to  approximately  10,000  acre-feet. 
The  district  also  has  partially  constructed  the  Groimd  Hog  Reser- 
voir with  a  feeder  canal  from  Fish  Creek.  With  a  dam  80  feet 
high,  the  storage  at  this  point  will  amount  to  about  7,000  acre-feet. 
Seepage  has  aeveloped  through  the  embankment  already  con- 
structed and  no  attempt  has  been  made  to  utilize  this  storage  site. 
The  Totan  Lake  Reservoir  site  is  located  in  the  eastern  portion  of 
the  project  and  is  fed  from  the  Dolores  River  through  the  present 
canal  system.  Only  a  small  dike  has  been  built  at  this  site  pro- 
vi(Ung  storage  of  possibly  two  or  three  hundred  acre-feet  of  water. 
It  is  possible  by  the  construction  of  a  dam  80  feet  high  to  impound 
approximately  10,000  acre-feet.  The  only  other  available  storage 
for  the  Montezuma  project  appears  to  be  at  what  is  known  as  the 
Dimton  and  Johnny  !du11  sites.  These  are  both  located  on  the 
headwaters  of  the  West  Dolores  River  and  have  a  common  drainage 
area  of  about  40  square  miles.  It  is  estimated  that  the  maximum 
run-off  from  this  catchment  basin  is  35,000  acre-feet;  with  a  mean 
of  22,000  acre-feet.  The  maximum  storage  of  35,000  acre-feet  for 
these  two  sites  gives  a  total  of  stored  water  available  for  the  project 
of  62,000  acre-feet,  with  a  probable  supply  of  50,000  acre-ieet. 
This  storage  would  be  adequate  for  a  project  of  about  35,000  acres. 

Preliminary  estimates  indicate  a  relatively  high  cost  and  further 
investigations  appear  to  be  unwarranted  until  the  district  arrives 
at  some  basis  oi  settlement  with  its  creditors  that  will  permit  secur- 
ing additional  storage  facilities  and  the  rehabilitation  of  its  present 
system  at  a  cost  which  it  will  be  able  and  willing  to  pay.  . 

QBAND  VALLEY  PROJECT,  OBCHABD  MESA  EXTENSION. 

In  1904  the  Orchard  mesa  irrigation  district  was  organized  under 
the  laws  of  Colorado,  and  constructed  in  1909  and  1910  an  irrigation 
system  for  the  reclamation  of  approximately  10,000  acres  of  land, 
8,366  acres  of  which  are  within  the  boundaries  of  the  district,  at  an 
expense  of  SI, 363,000.  The  annual  assessments  levied  on  the  lands 
of  the  district  range  from  $10  to  $14  per  acre  per  year,  which  the  land- 
owners were  unable  to  pay,  and  at  the  request  of  both  the  bond- 
holders and  the  landowners  the  project  was  investigated  in  1916  by 
the  Reclamation  Service  with  the  view  of  incluJing  .this  district 
within  the  Grand  Valley  project.  Early  in  1919  the  officers  of  the 
irrigation  district  obtained  froin  the  bondholders  an  agieement  to 
accept  $250,000  for  the  cancellation  of  somelhing  over  $1,368,000  of 
indebtedness  which  they  held,  and  at  the  request  of  the  district 
officials  a  board  of  engineers  was  appointed  to  go  over  the  district's 
works  and  estimate  the  cost  of  its  reconstruction  as  a  portion  of  the 
Grand  Valley  project.  It  was  found  that  the  present  irrigation 
works  were  in  such  poor  condition  that  it  is  doubtful  if  ih&y  can  be 
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operated  another  year  without  large  expenditures  being  made  and 
that  in  addition  to  the  indebtedness  due  the  bondholders,  there  are 
some  $70,000  outstanding  warrants  and  attorneys'  fees  amounting  fx) 
$59,000  against  the  district. 

SAN  LUIS  VALLEY  PBOJECT. 

A  description  of  the  San  Luis  Valley  and  an  account  of  previous 
investigations  made  there  by  the  Reclamation  Service  may  be  found 
in  the  Fifteenth  Annual  Report,  pages  520  to  523.  During  the  past 
year  a  field  reconnaissance  and  a  review  of  all  the  data  collected  in 
previous  examinations  have  been  made  by  Engineer  Harold  Conkling 
with  a  view  of  determining  if  there  is  sufficient  water  supply  in  the 
San  Luis  Valley  to  justify  extensive  development  there  and  if.  the 
construction  of  a  comprenensive  drainage  system  would  provide 
additional  water  for  tne  irrigation  of  new  lands  further  down  the 
river.  There  are  in  the  San  Luis  Valley  800,000  acres  of  seeped  land 
or  land  that  would  go  to  seep  if  f arnaed,  but  the  duty  of  water  is  such 
that  if  these  lands  were  drained  their  irrigation  would  exhaust  the 
entire  flow  of  the  rivers  furnishing  the  valley's  water  supply. 

The  total  discharge  from  these  streams  is  already  over-appropriated, 
and  if  any  additional  land  is  to  be  irrigated  in  the  valley  the  water 
supply  must  come  from  pumping  ground  water  or  return  from 
drainage  systems  as  the  construction  of  new  reservoirs  will  not  give 
a  satisfactory  water  supply.  Drainage  will  not  develop  increased 
water  at  the  valley  outlet  because  the  water  so  developed  inight  be 
reused  in  the  valley.  In  fact,  it  is  believed  that  drainage  will  cause 
a  reduction  in  the  outflow  because  the  increased  demand  for  irrigation 
will  exceed  the  present  losses  from  evaporation.  The  western  half  of 
the  valley  whicn  contains  most  of  the  irrigable  area  is  now  covered 
with  a  network  of  canals  and  laterals  that,  with  possible  enlargements, 
can  distribute  all  of  the  water  obtainable,  so  tiat  the  ultimate  irriga- 
tion development  does  not  call  for  the  construction  of  large  distribu- 
tion systems,  nor  does  it  appear  that  the  construction  of  a  drain 
through  the  trough  of  the  valley  would  be  warranted,  except  at  the 
expense  of  the  owners  of  the  land  to  be  benefited  by  such  drainage 
works. 

COLORADO  BECONNAISSANCE. 

In  the  summer  of  1918  a  field  party  was  detailed  to  examine  the 
Little  Snake  River  project  located  m  Moffat  County,  Colo.,  and 
extending  a  short  distance  into  Carbon  County,  Wyo.,  near  the  towns 
of  Dixon  and  Baggs.  Nearly  all  of  the  area  of  this  project  lies  in 
Colorado  and  within  Carey  Act  withdrawals  for  the  Great  Northern 
Imgation  &  Power  Co.  and  tixe  Elk  River  Irrigation  &  Construc- 
tion Co. 

On  the  representation  of  the  Elk  River  Irrigation  &  Construction 
Co.  that  it  had  entered  into  a  contract  with  the  State  land  board  of 
Colorado  and  the  Great  Northern  Irrigation  &  Power  Co.  to  construct 
irrigation  works  for  the  land  embraced  within  the  proposed  Snake 
River  project  and  that  it  had  actually  begim- construction  of  its  main 
canal  and  the  verification  of  these  statements  by  the  State  land 
board,  the  investigation  of  this  project  was  abandoned. 
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COLOBADO  RIVEB  BABIN. 
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GOIOBADO  BIVEB  BASIN. 

STOBAGE  FOB  IBBIGATION  AND  BIVEB  CONTBOL. 
SummaTy  of  Beport  by  John  T.  Whistlery  Engineer,  IT.  8.  B.  8. 

The  Colorado  River  is  formed  by  the  junction  of  the  Green  and 
Grand  Rivers  in  eastern  Utah.  The  Green,  which  may  be  considered 
as  its  upper  continuation,  rises  in  western  Wyoming,  flows  in  a  gen- 
eral soutnerly  direction  to  the  Utah  line,  swings  across  the  north- 
eastern comer  of  that  State  into  Colorado,  and  back  into  Utah.  Its 
principal  tributaries  are  Blacks  Fork,  Henrys  Fork,  Yampa  River, 
Ashley  Creek,  Duchesne  River,  White  River,  Minnie  Maud  Creek, 
Price  Kiver  and  San  Rafael  River.  The  length  of  the  Green  is  approxi- 
mately 700  miles. 

Grand  River  rises  in  north  central  Colorado,  and  flows  across 
Colorado  and  eastern  Utah  in  a  general  southwesterly  direction  to 
the  junction  with  the  Green.  Its  length  is  about  423  miles  and  its 
principal  tributaries  are  BYazer,  Blue,  Eagle,  Williams  and  Roaring 
Forks  and  the  Gimnison  River. 

Below  the  jimction  the  Colorado  flows  southwesterly  into  Arizona, 
across  the  northwest  comer  of  that  State,  and  then  turning  south 
forms  the  boundary  between  Arizona  on  the  east  and  Nevada, 
California,  and  Mexico  on  the  west,  flowing  into  the  Gulf  of  California 
about  119  miles  below  Yuma.  The  principal  tributaries  below  the 
jimction  of  the  Green  and  Grand  are  Fremont,  Escalante.  and  Paria 
Rivers,  Kanab  Creek  and  Virgin  River  from  the  west,  and  San  Juan, 
Little  Colorado,  WiUiams,  and  Gila  Rivers  from  the  east. 

Including  the  Green,  the  total  length  of  the  Colorado  is  about 
1.700  miles.  It  drains  an  area  of  244,000  square  miles,  comprising 
aoout  one-thirteentii  of  the  total  area  of  the  united  States  south  oi 
the  Canadian  line.  The  population  of  the  basin  in  1915  was  estimated 
at  457,000. 

The  lower  third  of  the  basia  is  a  desert  composed  of  hot,  arid,  low- 
lying  plains  and.  valleys,  broken  here  and  there  by  occasional  moun- 
tain ranges  rising  to  elevation  of  2,000  to  6,000  feet.  A  line  of  cliflFs 
hundreds  and  often  thousands  of  feet  in  height  bounds  this  part  of 
the  basin  on  the  northeast^  above  which  we  find  a  vast  plateau,  the 
general  elevation  of  which  is  from  5,000  to  8,000  feet.  Through  this 
tableland  for  more  than  a  thousand  miles  the  river  has  cut  a  narrow 
gorge,  in  places  over  a  mile  deep.  Every  tributary  throughout  this 
region  has  cut  its  canvon,  each  nver  and  creek  entering  these  has  cut 
another,  so  that  mucn  of  the  upper  part  of  the  basin  is  traversed  by 
a  labyrinth  of  deep  gorges. 

The  rim  of  the  basin,  whence  the  streams  take  their  sources^  is 
made  up  of  high  mountain  ranges*  on  the  north  and  east  the  Wmd 
River  Mountains  and  the  ranges  of  the  Continental  Divide,  on  the  north 
and  west  the  Gros  Ventre  and  Wyoming  Moimtains  and  the  Wasatch 
Range.  Here  the  snows  accumulated  through  the  winter  melt 
with  the  advancing  season,  bringing  on  the  annual  June  floods  in 
the  lower  river. 

At  its  mouth  the  river  has  built  up.  a  great  delta  cone  which,  as 
it  encroached  upon  the  ancient  arm  of  the  sea  now  knowii  as  the  Gulf 
of  Califomia.  finally  cut  off  its  upper  end  entirely.  This  upper  end, 
at  first  an  inland  sea,  is  now  the  oalton  Basia,  the  irrigated  portion  of 
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which,  known  as  the  Imperial  Valley,  rivals  the  Nile  Valley  itself  as  a 
source  of  agricultural  wealth. 

INTERNATIONAL  AND  INTERSTATE  INTERESTS  IN  COLORADO  RIVER. 

The  Colorado  River,  about  50  miles  above  its  entrance  to  the  Gulf  of 
California,  forms  the  international  boimdary  between  the  United 
States  and  Mexico  for  a  distance  of  about  25  miles  northward  along 
its  course.  The  first  treaty  with  Mexico  relating  to  Colorado  River, 
that  of  Guadalupe  Hidalgo,  made  in  1848,  provided  for  the  mainte- 
nance of  the  Lower  Colorado  River  as  a  navigable  stream. 

There  are  over  75,000  acres  of  land  now  irris^ated  below  the  in- 
ternational boimdary  line  from  the  Colorado  River,  and  there  is 
said  to  be  in  round  numbers  a  total  of  half  a  million  acres  of  irrigable 
land  in  the  Colorado  delta  in  Mexico.  These  lands,  if  brought 
under  full  development,  must  receive  their  water  supply  from  the 
Colorado  River,  whose  low  summer  flow  is  insufficient  m  occasional 
low  seasons  for  the  lands  now  under  irrigation  in  the  Imperial  Valley 
in  California  and  Mexico. 

Little  need  be  said  at  this  time  of  the  predominating  interests  of 
the  United  States  in  the  Colorado  River,  as  these  interests  include 
a  water  supplv  for  four  constructed  projects  of  the  Reclamation 
Service  as  well  as  the  total  interests  of  the  individual  States  them- 
selves. 

The  Colorado  River  and  its  tributaries  drain  portions  of  seven  States 
and  these  tributaries  are  the  present  source  of  supply  for  the  irrigation 
of  about  1,500,000  acres  of  land  in  Wyoming,  LJtah,  Colorado,  New 
Mexico,  Ajizona,  and  Nevada.  The  seventn  State,  California,  is 
vitaUjr  interested  in  the  Colorado  River,  the  present  source  of  supply 
for  irrigatinjg  approximately  400,000  acres  of  land,  on  lower  Colorado 
River,  the  lower  portion  of  which  is  in  California.  There  are  over 
1,000,000  acres  of  additional  irrigable  area  in  California  along  Colorado 
River  and  in  Imperial  Valley,  which  must  receive  its  irrigation 
supply  from  Colorado  River. 

Up  to  the  present  time  there  has  been  httle  shortage  of  water  in 
the  various  States  concerned  in  the  tributaries  of  the  Colorado  River. 
These  States  are  beginning  to  view  with  alarmed  interest  the  gradu- 
ally increasing  requirements  on  the  Lower  Colorado  River.  The 
experience  of  some  of  these  States  in  litigation  that  has  arisen  over 
the  use  of  water  from  streams  outside  of  the  Colorado  River  basin 
itself,  does  not  tend  to  lessen  the  concern  with  which  these  States 
view  this  increasing  use  of  the  Colorado  River  for  irrigation. 

It  is  not  necessary  at  this  time  to  go  into  a  discussion  of  the  irrigar- 
tion  laws  of  the  vanous  States,  more  than  to  call  attention  to  the  fact 
that  many  of  these  laws  are  intended  for  the  protection  of  each  State 
and  its  interests  in  the  use  of  its  waters  as  against  the  use  of  these 
waters  after  they  have  passed  beyond  the  confines  of  the  State.  As 
the  waters  of  the  Colorado  River  become  in  ^eater  demand  in  the 
future,  which  they  are  certain  to  do,  it  is  obvious  that  there  will  re- 
sult a  great  economic  loss  in  costly  litigation,  unless  the  various 
States  can  be  assured  of  no  interference  oi  their  future  requirements 
by  some  system  of  well  devised  storage  plans  which  will  so  conserve 
tne  water  that  there  will  be  an  irrigation  supply  for  all  interested 
parties. 
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PROBLEMS   BROUGHT  OUT. 

The  salient  features  developed  by  investigation  in  the  Colorado 
River  Basin  prior  to  the  fiscal  year  1919  may  oe  discussed  under  the 
following  subjects: 

Naviaaiion  interests  have  become  of  admittedly  minor  importance. 
From  the  time  of  the  establishment  of  the  military  post  at  Fort  Yuma 
until  the  Southern  Pacific  Railroad  reached  that  point  in  1877  there 
was  considerable  navigation  of  the  Colorado  River  from  its  mouth  to 
Black  Canyon.  For  a  time  thereafter  attempts  were  made  to  bring 
ores  from  mines  in  the  vicinity  of  Mohave  to  Yuma  by  boats;  but 
without  much  commercial  success.  Navigation  has  lon^  since  been 
practically  abandoned,  due  to  the  better  facilities  provided  by  the 
railroads.  Practically  the  only  use  now  made  of  the  river  is  for 
steamers  and  dredees  engaged  m  channel  improvements  and  keeping 
open  channels  to  the  vanous  diversions. 

Flood  control  by  levees. — ^The  Colorado  River,  below  the  Gila,  has  a 
mean  annual  content  of  approximately  214,000,000  tons  of  dry  silt, 
the  equivalent  of  114,000  acre-feet  of  deposited  sediment  on  the  basis 
of  1  cubic  foot  of  deposited  silt  weighing  86  pounds.  This  has  re- 
sulted in  the  building  up  of  a  fan-shaped,  alluvial  cone,  the  crest  of 
which  may  be  said  to  extend  from  Pilot  Knob  near  Yuma  to  Cerro 
Prieto  at  the  northwest  comer  of  Volcano  Lake.  To  the  northwest 
of  this  line  lies  the  Imperial  Valley,  the  greater  portion  of  which  is 
below  sea  level.  Salton  Sea  occupies  the  lowest  portion,  having  a 
surface  elevation  of  240  feet  below  sea  level  in  October,  1916,  with  its 
deepest  bottom  287  feet  below  sea  level. 

Before  anv  irrigation  development  had  been  undertaken  in  the 
Imperial  Valley,  the  Colorado  River  annually  overflowed  its  banks 
ana  during  the  summer  flood  of  1891  large  quantities  of  water  found 
their  way  to  Salton  Sink  through  the  Alamo  and  New  River  Channel. 
Active  irrigation  developments  began  about  1900,  the  first  water 
deliveries  being  to  Mexican  lands  in  1901.  From  this  time,  the  Col- 
orado gave  litfle  trouble  from  floods  imtil  the  flood  of  1905,  when  a 
break  occurred  around  the  Mexican  heading  of  Imperial  canal.  By 
this  time  several  towns  had  been  built  in  the  Imperial  Valley,  a 
branch  of  the  Southern  Pacific  Railroad  had  been  built,  and  several 
million  dollars  invested.  It  appeared  that  this  investment  would  be 
entirely  lost  unless  the  break  could  be  closed.  It  was  finally  closed 
in  1907,  at  an  estimated  cost  of  over  $2,000,000. 

From  1909  to  1912  the  Yuma  project,  which  was  started  in  1904 
spent  a  total  of  about  $240,000  or  $60,000  annually  for  levee  pro- 
tection from  Laguna  Dam  along  both  sides  of  the  river  for  a  distance 
of  45  miles. 

From  the  beginning  of  the  levee  construction  to  tl^e  year  1916  there 
were  built  a  total  ot  115.6  miles  of  levees,  at  an  estimated  cost  of 
$7,450,000,  of  which  $3,250,000  has  been  spent  by  the  United  States 
Government  in  constructing  the  west  side  and  east  levees  of  the 
Yuma  project  and  the  Ockerson  levee.  The  balance,  $4,200,000, 
has  been  spent  largely  by  the  California  Development  Co.  and  its 
Mexican  suosididry  company. 

Flood  contnl  by  storage. — -No  serious  attempts  have  been  made  un- 
til recently  to  investigate  the  possibility  of  controlling  the  Colorado 
River  by  means  of  storage  or  regulating  reservoirs.     This  subject 
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has  received  a  great  deal  of  attention  in  the  past  in  discussions  of 
Ohio  and  Mississippi  River  flood  problems.  It  is  generally  conceded, 
in  the  case  of  the  Mississippi  that  such  plans  are  not  feasible,  ana 
probably  for  this  reason  tne  subject  of  flood  control  has  not  been 

given  the  attention  it  deserves  in  dealing  with  the  flood  problems  of 
olorado.  Recently  plans  have  been  approved  for  regulating  reser- 
voirs in  the  Miami  and  Dayton  conservancy  districts  of  the  Ohio, 
and  construction  work  is  now  being  prosecuted. 

It  may  be  said  that  practically  alfinvestigations  of  the  Reclamation 
Service  for  storage  sites  in -Colorado  River  Basin  have  been  made 
with  a  view  of  providing  large  storage  capacities  on  the  upper  rivers 
that  would  incidentally  control,  in  part  at  least,  the  floods  of  the 
lower  Colorado  River  and  thus  remove  to  a  great  extent  the  expense 
of  levee  protection.  The  important  sites  investigated,  together  with 
the  principal  data  concerning  them,  are  -shown  in  the  following  table. 
The  capacities  given  are  not  maximum  capacities  but  rather  those 
capacities  which  are  limited  by  feasible  height  of  dam,  available  water 
supply,  and  in  some  cases  by  considerations  of  valuable  property 
which  would  be  destroyed  by  any  further  rise  of  reservoir  surface. 
For  location  of  reservoir  sites,  see  map  on  page  390. 

Storage  reservoir  sites  in  Colorado  River  Basin. 


Reservoir. 


Flaming  Gorge. 

Juniper 

Ouray 

Kr^^mmUng 

Dewey 

Bedrock 

Animas 

Bluff 


Total. 


Stream. 


Height 
of  dam.i 


Oreen  River,  Utah  and  Wyo. 

Yampa  River,  Colo 

Green  River,  Utah 

Grand  River,  Colo 

Grand  River,  Utah 

Dolores  River,  Colo 

Animas  River,  Colo 

Ban  Juan  River,  Utah 


Feel, 
225 

aoo 

170 
230 
215 
210 
110 
206 


Capacity. 


Acre-feet. 

3,600,000 

1,550,000 

10,000.000 

2,200,000 

2,270,000 

800,000 

440.000 

1,360^000 


22,110,000 


Prohable 
cost  per 
acre-foot 
of  capac- 
ity.* 


S5.00 
4.00 
5.00 
8.00 
5.00 
12.00 
20.00 
8.00 


>  Height  of  spillway  above  low-water  surfoce. 

*  Estunates  of  cost  have  been  Increased  to  meet  the  present  high  cost  of  construction,  but  must  b« 
considered  as  merely  preliminary  and  subject  to  change. 

Although  dam-site  borings  have  not  been  made  for  all  of  the  reser- 
voir sites  listed  in  the  preceding  table,  there  seems  no  doubt  that  there 
are  feasible  reservoir  sites  of  si^cient  capacity  to  regulate  the  Green, 
Grandj  and  San  Juan  Rivers — at  least  within  the  probable  future 
irrigation  demands. 

Water  supply. — It  is  estimated  from  the  data  collected  that  the 
mean  discharge  of  the  Colorado  River  at  Laguna  Dam  for  the  22-year 
period,  1895  to  1916,  inclusive,  was  16,145,000  acre-feet.  The  varia- 
tion during  this  period  has  ranged  from  about  8,000,000  acre-feet  in 
1902  to  a  little  over  25,000,000  acre-feet  in  1909.  Estimates  of  the 
discharge  of  the  Green,  Grand^  and  San  Juan  for  the  years  1899  to 
1916,  inclusive,  give  the  followmg  residts: 

Mean  yearly  discharge.  Aere^tet, 

Green  River  at  Ouray  Dam  site 5,373,000 

Grand  River  at  Dewey  Dam  site 6,820,000 

3an  Juan  River  at  Blufl,  Utah 2,800,000 

TotaL 14,493,000 
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The  mean  annual  discharge  of  the  Gila  near  Tuma  for  the  13-year 
period  1903-1915,  inclusive,  was  900,000  acre-feet. 

DutribiUion  ofirri^aile  areas. — ^A  general  report  on  the  lower  Colo- 
rado River  following  preliminary  investigation  by  the  Reclamation 
Service  in  1915  shows  the  irrigated  area  in  the  lower  basin  to  be 
463,480  acres  and  the  total  area  that  may  be  irrigated  2,349,770 
acres.  The  lower  Colorado  River  area  was  divided  into  five  divisions 
for  convenience.  The  first  three  divisions,  including  lands  along  Colo- 
rado River  from  Cottonwood  Island  to  Laguna  Dam,  include  24,105 
acres  of  irrigated  lands  and  a  total  of  190,670  acres  of  irrigable  land. 
The  fourth  division  includes  the  Yuma  project  and  Sonora  lands  in 
Mexico  east  of  Bee  River  and  Hardys  Channel  of  the  Colorado  River; 
the  irrigated  area  is  shown  to  be  27,975  acres,  all  in  the  Yxmiaproject, 
and  the  total  area  that  may  be  irrigated  647.300  acres.  Tne  fifth 
division  includes  the  Impenal  Valley  in  Caliiomia  and  in  Mexico; 
411,400  acres  were  irrigated  in  1916  and  1,502,800  acres  are  estimated 
as  the  total  area  which  may  be  irrigated. 

Investigations  carried  out  in  the  upper  Colorado  River  Basin  by 
the  Reclamation  Service  in  1916  covered  the  Yampa  and  White  River 
Basins  in  Colorado,  the  Uinta  Basin  in  Utah,  Dolores  Valley  in  Colo- 
rado, and  San  Juan  River  Basin  in  Colorado  and  New  Mexico,  and 
indicate  that  the  total  ultimate  irritable  area  in  the  entire  Colorado 
River  Basin  in  the  United  States  is  4,442,600  acres  and  in  Mexico 
794.400,  making  a  total  of  5,237,000  acres  for  the  entire  basin.  A 
table  snowing  the  distribution  of  this  area  by  States  is  given  on 
page  399. 

Viversions  from  the  Colorado  River  Ba^n. — ^Diversions  which  would 
amount  to  7.3  per  cent  of  the  August  and  September  flow  of  the  Grand 
River  at  Palisades  have  been  planned  from  the  headwaters  of  that 
stream  into  the  South  Platte  and  Arkansas  River  Basin  in  Colorado. 
The  proposed  diversion  from  the  Green  and  Virgin  River  Basins  in 
Utah  to  the  Great  Basin  plan  the  ultimate  diversion  of  120,000  acre- 
feet,  including  the  diversion  of  90,000  acre-feet  through  the  Straw- 
berry Tunnel.  The  total  decrease  in  the  available  water  supply  of 
the  Colorado  River  Basin  due  to  these  diversions  is  estimated  at 
140,000  acre-feet. 

ReguUUing  storage  for  flood  control  only. — Studies  have  been  made 
of  the  use  of  Bluff  Reservoir  on  the  San  Juan  and  of  Dewey  Reser- 
voir on  the  lower  Grand  River  for  flood  regulation  only,  and  con- 
sideration has  been  given  to  a  reservoir  in  Boulder  Canyon  as  a  flood 
regulator  to  control  the  flashy  floods  to  which  the  river  is  subject 
from  ite  tributaries  between  that  point  and  the  proposed  storage 
reservoirs  above.  At  the  Sentinel  site  a  reservoir  has  been  considered 
for  the  control  of  the  entire  flow  of  the  Gila  River  at  that  point. 

SiU  problem, — ^The  mean  silt  load  of  the  Colorado  River,  including 
the  Gila  River,  is  over  200,000,000  tons  of  silt  per  year.  If  this  silt 
were  all  diverted  through  the  present  canals  it  would  build  up  the 
present  irrigated  area  of  463,000  acres  approximately  3  inches  per 
year.  If  tms  silt  load  were  deposited  over  the  total  irrisable  area 
of  2,350,000  acres  in  the  lower  Colorado  River  Basin,  tne  yearly 
accretion  would  be  a  little  over  a  half  inch  (0.58  inch). 

No  direct  determinations  have  been  made  of  the  silt  content  of 
the  Gila  River  near  its  mouth.  A  discussion  of  the  silt  carried  by  the 
Gila  River  is  contained  in  a  report  on  the  Sentinel  Reservoir  site, 
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wherein  it  is  concluded  that  the  Gila  silt  content  for  the  period  1909 
to  1916,  inclusive,  was  approximately  2  per  cent  bv  weight  or  1.4 
per  cent  by  volume  and  that  the  Gila  in  extreme  high-water  periods, 
such  as  occurred  in  January  and  February  of  1916,  probably  dis- 
charges about  1  per  cent  of  silt  by  volume. 

Dimculties  of  maintaining  diversions  on  the  Colorado  River  below 
Lagima  Dam  will  probably  result  in  diversions  being  made  for  the 
Imperial  Valley  lands  now  under  irrigation  and  for  further  irriga- 
tion developments  either  from  Laguna  Dam  or  above  that  point.  In 
this  case  the  large  silt  discharge  from  Gila  River  wiU  not  affect  future 
irrigation  development. 

Proceeding  up  the  main  Colorado  River,  it  is  known  that  the  lower 
tributaries,  such  as  WiUiams  River,  Virgin  River,  Kanab  Creek,  and 
Little  Colorado  River,  discharge  great  quantities  of  silt  in  proportion 
to  their  run-off. 

The  San  Juan  River,  with  its  estimated  mean  yearly  run-off  of 
2^300,000  acre-feet,  carries  immense  loads  of  silt,  as  determined  by 
silt  measurements  made  in  1914,  1915,  and  1917.  These  show  that 
the  mean  silt  content  by  weight  is  14,100  parts  in  1,000,000  for  the 
period  March,  1917,  to  July  18,  1917,  and  that  the  total  acre-feet  of 
silt  carried  during  that  time  on  the  basis  of  86  pounds  per  cubic  foot 
of  silt  is  21,770  acre-feet,  or  over  40,000,000  tons. 

It  therefore  seems  obvious  that  so  far  as  the  Colorado  River  tribu- 
taries so  far  mentioned  are  concerned,  storage  sites  for  irrigation,  if 
utilized  at  all,  must  be  near  the  headwaters  of  these  streams  where 
they  emerge  from  the  mountains. 

The  silt  problem  for  storage  sites  on  the  Grand  and  Green  Rivers 
will  not  be  so  serious,  although  along  the  lower  courses  of  diese 
streams,  if  storage  sites  are  feasible  for  irrigation  development,  they 
must  have  a  considerable  excess  capacity  to  take  care  of  silt  deposits 

PROPOSED   PI^N    OF   FUTURE    DEVELOPMENT. 

Oreen  River  Basin,  W^yo.,  has  been  the  subject  of  two  preliminary 
reports  and  a  more  exhaustive  cooperative  report  by  John  F. 
Richardson,  representing  the  Reclamation  Service,  and  H.  A.  True,  jr. 
representing  tne  State  of  Wyoming.  Studying  the  conclusions  of 
these  reports,  it  is  deduced  that  the  gross  irrigable  area  of  the  Green 
River  Basin  in  Wyoming  best  suited  to  future  development  is  500,000 
acres.  To  these  figures  may  be  added  acreage  for  two  uncompleted 
Carey  Act  projects  on  Blacks  Fork  amounting  to  60,000  acres,  making 
a  ^ross  total  of  560,000  acres  of  possible  new  development.  The  net 
irrigable  area  under  the  most  favorable  circumstances  would  probably 
be  not  over  85  per  cent  of  this  amount,  or  approximately  475,000 
acres. 

In  any  region  such  as  this,  where  the  cost  of  construction  to  the 
most  favorably  situated  tracts  will  probably  equal  the  value  which 
irrigation  will  add  to  the  land,  many  areas  wmch  under  more  favorable 
circumstances  would  be  served  by  special  distributing  structures, 
such  as  inverted  siphons  and  flumes,  will,  on  account  of  the  cost, 
have  to  be  eliminated.  It  appears  more  reasonable,  therefore,  to 
estimate  that  not  over  60  per  cent  of  the  gross  area  of  560,000  acres 
or  340,000  acres  probably  nxore  nearly  represents  the  area  which  may 
be  economically  developed  in  the  future. 
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Aflsiiming  that  60  per  cent  of  the  388,000  acres  of  undeveloped 
Carej  Act  lands,  or  230,000  acres,  will  require  2.15  acre-feet  per  annum 
at  diversion  as  heretofore  outlined  and  that  the  balance,  or  110,000 
acres  to  make  up  the  340,000  acres,  will  require  3  acre-feet  per  acre  on 
accoimt  of  losses  from  longer  supply  canals  and  storage  losses,  the 
diversion  requirement  will  be  825,000  acre-feet  each  year  for  the 
340,000  acres.  Assuming  a  20  per  cent  return  flow  from  this  amoimt, 
the  net  use  or  loss  to  Green  River  would  be  660,000  acre-feet.  The 
mean  yearly  discharge  at  Bridgeport,  Utah,  just  below  the  Utah- 
Wyoming  State  line,  is  estimated  to  be  approximately  2,080,000 
acre-feet.  With  full  development  of  the  additional  340,000  acres  in 
.  Wyoming,  the  mean  yearly  supply  from  Green  River  at  Bridgeport 
available  for  storage  or  for  use  on  lower  Colorado  River  lands  is  thus 
estimated  to  be  1,420,000  acre-feet. 

Yampa  and  White  River  Basins,  Colo.,  have  been  the  subject  of  an 
investigation  made  in"  1916  with  the  special  object  of  determining 
the  irrigable  areas  that  may  require  a  water  supply  in  the  future. 
The  report  shows  the  irrigated  area  to  be  approximately  105,000 
acres  and  that  270,000  acres  may  reasonably  be  expected  to  require 
water  in  the  future. 

Uinta  Basin,  Utah,  was  also  investigated  in  1916  and  1917  and 
report  made;  108,000  acres  were  irrigated  in  1915  and  approximately 
175,000  acres  additional  may  be  irrigated,  conditional  on  providing 
38,000  acre-feet  of  storage  on  Lake  Fork  and  a  rearrangement  of 
diversions  on  Uinta  River. 

Grand  River  Basin,  Colo. — ^A  large  part  of  the  irrigable  area  of  this 
basin  is  included  in  two  of  the  projects  of  the  Reclamation  Service, 
the  Grand  Valley  and  the  Uncompahgre  Valley  projects.  An  esti- 
mate based  on  the  latest  reports  oi  these  projects  and  an  investiga- 
tion of  the  Dolores  River  Basin  by  the  Reclamation  Service  in  1916 
show  that  297,000  acres  were  irrigated  in  1916  and  240,000  acres 
additional  may  be  irrigated. 

San  Juan  River  Basin  contributes  from  1,500,000  to  3,250,000 
acre-feet  of  water  annually  to  the  Colorado  River.  The  territory 
drained  is  approximately  25,800  square  miles  in  southwestern 
Colorado,  northwestern  New  Mexico,  and  southeastern  Utah.  Practi- 
cally all  of  the  rim-oflf  comes  from  the  western  slope  of  the  Conti- 
nental Divide  in  Colorado  and  Xew  Mexico,  and  it  is  along  these 
upper  tributaries  that  most  of  the  present  diversions  are  made  to 
water  the  bottom  valley  lands.  The  area  at  present  irrigated  from 
the  San  Juan  River  and  its  tributaries  is  estimated  at  107,000  acres. 

The  future  possibilities  for  irrigation  from  the  main  stream  of  San 
Juan  River  appear  to  be  confined  to  development  of  comparatively 
smaU  tracts  of  bottom  lands,  if  in  fact  the  aifiiculty  of  maintaining 
diversions  does  not  eliminate  this  possibility,  and  the  additional 
irrigable  area  in  the  basin  that  may  require  a  water  supply  in  the 
future  may  be  summarized  as  follows : 

Acres. 

San  Juan  River  (main  stream) 30,000 

Las  Animas  River 20,000 

La  Plata  River 13,000 

Total  from  San  Juan  tributaries 63,000 

LUde  Colorado  River  Basin  is  located  in  northwestern  New  Mexico 
and  northeastern  Arizona.  The  Little  Colorado  River  carries  much 
silt  at  all  times  and  since  the  channel  is  constantly  shifting  diversions 
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are  difficult  and  expensive  to  maintain.  Possible  storage  will  be 
limited  to  sites  located  above  the  junction  of  the  Puerco  River  with 
the  Little  Colorado. 

The  irrigable  area  has  been  shown  to  be  as  much  as  160,000  acres, 
but  insufficient  water  supply  will  evidently  limit  further  development 
to  possibly  30,000  acres  in  addition  to  about  20,000  acres  under 
irrigation  at  the  present  time. 

Following  is  a  summary  of  the  irrigated  and  irrigable  areas  in  the 
upper  Colorado  River  Basin  to  Black  Canyon  as  determined  from  the 
latest  available  information.  Many  of  tne  larger  basins  have  been 
investigated  by  the  Reclamation  Service  and  the  information  gathered 
has  been  used.  Many  of  the  smaller  tributary  basins  which  have  not 
been  investigated  by  the  Reclamation  Service  are  included. 

Irrigated  and  irrigable  lands  in  upper  Colorado  River  Basin  to  Black  Canyon^  19 IS. 


From- 


Areairri- 

me. 


Oreen  River  and  tributaries  in  Wyoming 

Henrys  Fork  in  Utah  s 

Sheep  Creek* 

Carter  Creek 

Pot  and  Qrouae  Creeks  * 

Vermiilion  Creek 

Yampa  River,  including  Little  Snake  River 

Brusn  Creek* 

Uinta  Basin  (Ashley  Creek  and  Duchesne  River). 

White  River 

Willow  and  mil  Creeks 

Minnie  Maud  Creek  *. 

Price  River* 

San  Rafael  River  * 

Grand  River  and  tributaries 

Freemont  River  * 

Escalante  River  * 

San  Juan  River 

Parla  River* 

Little  Colorado  River  * 

Kanab  Creek* 

Virgin  River* 

Oreen  River  direct,  In  Utah 

Colorado  River  direct  * 


Acres. 

3S3,000 

5,000 

200 

200 

600 

200 

60,000 

2,000 

108,000 

36,000 

2,000 

2,000 

15,000 

35,000 

297,000 

15,000 

1,800 

107,000 

2,000 

20,000 

2,000 

20,000 

4,000 

300 


Additional 

area  that 

maybe 

irrigated. 


AertM, 
t340,0O0 
10,000 


100 


263,000 
4,000 

175,000 

17,000 

1,000 


Total.. 1,127,000 


50,000 
30,000 
240,000 
40,000 
12,000 
63,000. 
10,000 
30,000 

1,500 
48,000 

2,700 


1,837,300 


>  More  recent  investigations  indicate  that  the  area  given  for  upper  Qreen  River  is  in  excess  of  that 
which  will  be  irrigated. 
»  Ta  Rne,  W.  S.  Paper  395. 

This  table  shows  that  about  1,125,000  acres  were  irrigated  in  the 
upper  Colorado  River  Basin  in  1916  and  that  the  additional  area 
that  may  be  developed  is  estimated  to  be  approximately  1,400,000 
acres. 

The  following  is  a  summary  of  irrigated  and  irrigable  areas  in  the 
entire  Colorado  River  Basin  for  1916: 

Summary— Irrigated  and  irrigable  areas  in  Colorado  River  Basin^  1916. 


From — 


('4>lorado  River  tributaries  above  Black  Canyon 

Colorado  River,  exclusive  of  Gila,  below  Black  Canyon.. 
Gila  River  and  tributaries 


Area  irri- 
gated in 
1916. 


Total 

Total  area  ultimately  irrigable  in  Colorado  River  Basin . 


AcreM. 

1,127,000 
463,400 
313,000 


1,903,400 


Additional 

area  that 

maybe 

irrigated. 


Acret. 
1,337,800 
1,880,800 
120,000 


4^287,000 


SECONDARY  PROJECTS. 
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Following  is  a  tabulation  showing  the  distribution  of  irrigated  and 
irrigable  areas  in  the  Colorado  River  Basin  by  States  for  1916.  The 
States  are  named  in  order,  beginning  at  the  upper  end  of  the  basin: 

DistribiUion  of  irrigated  and  irrigable  areas,  Colorado  River  Basin,  1916. 


state. 


Wyoming. . . 

Utah 

Colorado 

New  Mexico . 

Arisoiia 

NeTada 

Calilornia... 


United  States. 
Mexico 


Total. 


Total  area  that  may  be  ultimately  irrigated: 

United  States 

Mexico 


Total  ultimate  area  irrigable  in  Colorado  River  Basin , 


Area  irri- 
gated in 
1916. 


Acres. 
303,000 
209,700 
452,200 
47,000 
356,225 
5,315 
365,040 


1,828,480 
75,000 


1,903,480 


Additional 

area  that 

maybe 

irrigated. 


Acta. 

858,000 

336,300 

492,000 

71,000 

326,940 

11,260 

1,018,690 


2,614,190 
719,400 


8,833,500 


4,442,600 
794,400 

5,237,000 


WATER   SUPPLY  AND   STORAGE   BEQUIBED  FOR   IRRIGATION. 

Reference  has  abeady  been  made  to  statements  in  various  reports 
showing  that  in  fall  months  of  the  years  of  extremely  low  discnarge 
shortages  have  been  already  experienced  for  irrigating  the  present 
lands  imder  development  in  the  lower  Colorado  River  Basin. 

The  rate  of  increase  of  the  irrigated  area  in  £he  upper  Colorado 
Basin  in  the  last  few  years,  together  with  the  areas  included  under 
the  Grand  VaDey  and  Uncompahgre  projects  but  not  irrigated, 
points  to  a  rapid  increase  of  the  use  of  the  Duchesne,  Green,  and 
Grand  River  waters  in  the  near  future. 

In  considering  the  storage  requirements  for  further  irrigation 
development  the  following  future  probabilities  have  been  assumed: 

1.  The  erratic  run-off  from  the  Gila  River,  together  with  the 
probability  of  more  storage  and  irrigation  development  in  that  basin, 
will  eliminate  the  Gila  River  as  a  water  supply  for  lower  Colorado 
River  lands. 

2.  Probable  future  development  in  the  lower  tributaries  of  the 
Colorado  below  San  Juan  River  make  it  appear  that  the  greater  part 
of  the  water  supply  from  these  streams  will  he  utilized  in  flieir  respec- 
tive basins  ana  it  may  be  said  that  the  discharge  from  these  streams, 
at  least  during  low  water  season  in  the  Colorado  River,  will  be  negli- 
gible and  therefore  need  not  be  taken  into  account. 

3.  The  Green,  Grand,  and  San  Juan  Rivers  now  furnish  about  92 
per  cent  of  the  run-off  of  Colorado  River  at  Lagima  Dam,  and  during 
the  low-water  period  when  storage  is  required  furnish  almost  the 
entire  run-off. 

4.  The  limited  irrigation  possibilities  in  the  San  Juan  River  Basin 
indicate  that  no  large  volume  of  storage  will  be  required  in  the  head- 
waters of  San  Juan  River  for  local  irrigation  use.  At  least  such 
small  reservoirs  as  may  be  built  in  the  future  for  local  irrigation 
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derelopment  will  not  appreciably  affect  the  present  rate  of  run-off* 
from  San  Juan  River. 

5.  The  Green  and  Grand  Rivers  furnish  the  most  acceptable  field 
for  future  storage  requirements  for  lower  Colorado  River  lands,  both 
on  account  of  the  smaller  silt  content  of  these  streams  and  the  large 
number  of  feasible  storage  sites. 

6.  The  water  supply  for  future  irrigation  development  will  have  to 
come  in  ^eat  part  from  the  Green,  Grand,  and  San  Juan  Rivers. 

Followmg  is  a  table  of  the  estimated  run-off  of  San  Juan,  Grand, 
and  Green  Rivers  from  April,  1899,  to  March,  1916,  and  the  total  of 
these  three  rivers  and  the  estimated  dbchai^e  of  the  Colorado  at 
Laguna  Dam. 

Total  run-off,  San  Jwm,  Grand,  and  Oram  Riven,  April,  1899,  to  Mardt,  1916. 


AirUlMUvcbSO- 

KS 

WJ," 

s. 

'•^r* 

^- 

i 

00 

00 
09 
00 
00 
00 

^ 

00 
DO 
00 

1  1 

3.         100 

1  i 

I    !8 

00 

no 

00 
00 

00 

00 
00 

00 

00 

AerffiA 

3,307,000 

9,810,000 

8,373,000 

U,«0,000 

ie,sM.oo(i 

It  is  noted  that  in  occasional  years,  such  as  those  from  1902-3  to 
1905-6  and  1913-14,  the  run-off  at  Laguna  Dam  as  estimated  and 
compiled  is  but  little  greater  than  the  sum  of  the  run-off  of  San 
Juan,  Grand,  and  Green  Rivers,  appearing  in  the  preceding  coluom. 
This  may  be  accounted  for  by  river  losses,  although  the  actually 
lower  run-off  at  Laguna  Dam  for  the  year  1903-4  than  the  sum  of 
the  three  rivers  as  tabulated  rather  indicates  the  possibility  of  errors 
either  m  the  records  or  the  computations.  It  is  believed,  however, 
that  the  river  losses  in  a  year  following  one  of  such  low  run-off  as 
that  of  1902-3  will  certainly  be  very  much  greater  than  that  of  a 
year  following  one  of  high  or  average  run-off,  because  of  the  enormoiis 
quantities  of  water  taken  up  in  ground  storage,  the  major  portion 
of  which  is  probably  carried  to  the  surface  and  evaporated  and  the 
remainder  of  which  may  be  several  years  in  getting  back  to  the  river. 

It  is  evident,  if  full  utilization  is  to  be  made  of  irrigable  areas  in 
the  basins  of  the  three  main  tributaries,  that  the  irrigation  require- 
ments in  these  basins  must  be  taken  into  accotmt  in  arriving  at  tiie 
stor^e  available  for  the  lower  Colorado  River  lands. 

Following  is  a  summary  in  tabular  form  of  the  estimated  irrigation 
requirements  for  1,154,000  acres  additional  irrigable  area  that  may 
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be  iirigated  in  the  Green,  Grand,  and  San  Juan  basins,  together  with 
the  irrigation  roquirement?  for  2,350,000  acres  of  irrigable  land  in 
lower  Colorado  Kiver  Basin,  including  the  463,000  acres  now  under 
irrigation. 

Total  atimated  fuiur 


Hoiuh. 

Ore™ 
acres. 

QnltA 

340,oad 
acres. 

SanJusn 

s- 

Total. 

Aae-fett. 

Aett-fttl. 
m.noo 
i2n.ono 
iw.ooo 
imooo 

13n,OD0 

islam 

Aafhtt. 

i;g;Z 
''SS 

ami  ODD 
lai.ooo 

940)000 

""ift 

5!* 

!C 

l.«3,TO0 

10,415,000 

l!,S57,0OO 

' 

The  table  of  run-off  on  page  400  shows  the  total  mean  run-off  of  the 
upper  three  rivera  to  be  approximately  14,450,000  acre-feot,  of  which 
it  has  been  estimated  14,150,000  acre-feet  are  available  for  new  irri- 
gation development.  This  amount  is  a  surplus  of  10  per  cent  over 
the  total  irrigation  requirement  of  12,857,000  acre-feet  estimated  as 
required  for  new  irrigation  development. 

The  area  in  the  entire  Colorado  River  Basin  which  may  be  consid- 
ered as  requiring  water  supply  in  the  immediate  future  mav  be  taken 
as  1,100,000  acres,  of  which  900,000  acres  are  in  the  lower  basin.  Of 
this  latter  area,  463,000  acres  are  now  under  irrigation  and  may  be 
considered  as  not  requiring  storage.  This  leaves  437,000  acres  in  the 
lower  Colorado  River  region  as  the  area  which  will  begin  to  require 
storage  at  once  as  the  irrigated  area  is  extended.  Taking  the  low 
year  supply,  1902-3,  it  has  been  estimated  that  for  the  1,100,000  acres 
requiring  a  supply  in  the  immediate  future  the  shortage  would  have 
been  644,000  acre-feet.  Assuming  an  additional  evaporation  of 
36,000  acre-feet,  there  would  be  required  680,000  acre-feet  of  storage, 
or  a  storage  requirement  of  1.56  acre-feet  per  acre  for  the  437,000  acres 
estimated  increased  acreage  in  the  lower  Colorado  River  Basin 
within  the  immediate  future.  There  would  also  probably  be  some 
loss  from  storage  in  the  effort  to  maintain  the  desired  flow  at  lower 
river  diversion  points  from  storage  in  the  upper  basin,  so  that  this 
storage  requirement  of  1.56  acre-feet  per  acre  should  probably  be 
increased  to  1.75  acre-feet  per  acre  requiring  nearly  800,000  acre-feet 
of  storage  capacity  required  in  the  immediate  future,  and  this  stor- 
age requirement  will  be  largely  increased  as  the  total  area  irrigated 
in  the  basin  increases.  For  example,  it  is  estimated  that  for  a  total 
area  of  1,350,000  acres  irrigated  in  the  lower  Colorado  River  Basin 
and  an  increase  of  626,000  acres  in  upper  Colorado  River  Basin, 
storage  to  the  amount  of  2,600,000  acre-teet  will  be  required. 
138654—19 26 


402      EIGHTEENTH  AUKVAIj  REPORT  OF  BEOLAMATIOlir  SEKVIOB. 

Study  of  a  hydrograph  showing  the  combined  flow  of  the  Green  and 
Grand  and  San  Juan  Rivers,  for  the  years  1899  to  1916,  inclusive,  and 
the  deficiency  that  would  have  had  to  be  made  up  by  storage  in  order 
to  supply  the  total  ultimate  irrigable  acreage  of  the  basin  during  those 
years  shows  that  the  critical  period  for  tms  term  of  17  years  would 
have  been  the  years  1899-1903. 

Following  is  a  tabulation  showing  the  storage  capacity  required  for 
hold-over  storage  to  supply  future  irrigation  demands  in  a  period 
such  as  1899-1903.  The  estimated  seasonal  evaporation  has  been 
taken  from  a  detail  study  made  of  the  storage  possibilities  at  Ouray 
Reservoir  in  conjunction  with  proposed  regulating  reservoirs  on  Grand 
and  San  Juan  Rivers  for  the  purpose  of  supplying  the  1902-3  shortage 
from  the  high  water  of  1899: 

Storage  capacity  required  Jbr  hold-over  storage  in  Colorado  River  Basin  to  supply  future 

irrigaHon  demands,  period  1899-1903. 


m 

Irrigation  season. 

Shortaco 
In  sappiy. 

Estimated 

seasonal 

eyaporar 

tion. 

Total 
storage  re- 
quired for 
irrigation 
season. 

Surplus 
available 

for 
storage. 

Total 
reservoir 
capadtv 
roqulred. 

Date. 

1903-1903 

Acre-feel. 
5,829,000 

Acre-feet. 
209,000 

Acre-feH. 

6, 038,  goo 

Acre-feet. 

Acre-feet. 
6,038,000 

Jane   I 

1,113,000 

4.925.000 

BCay    1 

4,741,000 

292,000 

5,033,000 

1901-1902 

9,958,000 
5.136.000 

July    1 

4.822.000 

May    1 

4,589,000 

319,000 

4,908,000 

1900-1901 

10,044,000 
3.874.000 

July    1 

6.170.000 

BCay    1 

2,414,000 

213,000 

2,627,000 

1899>1900 

6,501,000 

Aug.    1 

9,013,000 

The  tabulation  indicates  that  the  maximum  storage  capacity  of 
10,000,000  acre-feet  would  have  been  required  July  1,  1900.  If, 
however,  the  shortage  in  the  surplus  over  the  demands  for  the  two 
years,  1903^  and  1904-5,  of  1,730,000  acre-feet  is  also  to  be  supplied, 
together  with  two  additional  seasons'  reservoir  evaporation,  which 
would  probably  bring  this  figure  to  2,000,000  acre-feet,  then  the  hold- 
over storage  required  for  this  low  period  would  amoimt  to  12,000,000 
acre-feet. 


I 


STORAGE   SrTES  AND  AVAILABLE   WATER   SUPPLY. 

Storage  sites  on  the  Colorado  River  system  exceed  in  capacity  the 
roposea  future  demand  for  storage.  It  has  been  shown  in  a  study  of 
old-over  storage  requirements  for  the  period  1899-1905  that  a  total  of 
12,000,000  acre-feet  of  storage  would  have  provided  capacity  enough, 
if  properly  located  on  Gran(L  Green,  and  San  Juan  Rivers,  to  provide 
full  irrigation  requirements  for  all  feasible  development.  It  was  also 
shown  that  if  a  shortage  of  less  than  7  per  cent  may  be  accepted  for 
years  1903  and  1904,  no  hold-over  storage  for  these  years  being  pro- 
vided, 10,000,000  acre-feet  of  storage  would  have  supplied  all  require- 
ments of  the  extreme  low  year  1902. 

In  the  early  part  of  this  report,  eight  reservoir  sites  in  the  upper 
Colorado  River  JBasin  are  listed,  having  a  total  capacity  of  22.110,000 
acre-feet.     (See  also  map,  page  390.)     In  addition  to  these,  tnere  are 
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many  small  reservoir  sites  on  the  headwaters  of  the  main  tribu* 
taries  which  are  of  too  small  capacity  to  consider  seriously  for  any 
general  storage  plan.  These  small  reservoirs  are  so  situated,  and 
m  many  cases  can  be  built  at  such  a  cost,  that  they  will  probably 
be  utilized  for  local  irrigation  development. 

Three  reservoir  sites  m  the  Green  River  Basin  are  so  situated  as 
to  command  large  volumes  of  water,  as  follows: 

Flaming  Gorge  Reservoir  site y  located  in  Wyoming,  with  its  dam  site 
in  Utah  a  few  miles  below  the  State  line,  has  a  capacity  of  3,500,000 
acre-feet  with  a  dam  having  a  spillway  225  feet  above  river  sur- 
face. The  mean  annual  run-off  of  Green  River  at  this  site  is  approx- 
imately 2,300,000  acre-feet,  varying  from  1,440,000  in  1905  to  3,880,- 
000  estimated  in  1899. 

Jumper  Resevoir  site y  located  on  Upper  Yampa  River,  has  a  capacity 
of  1,550,000  acre-feet  with  a  dam  raising  water  200  feet  above 
the  river  surface.  The  estimated  mean  annual  rim-off  available  at 
this  site  is  approximately  1,200,000  acre-feet,  varying  from  760,000 
acre-feet  in  1915  to  2,150,000  acre-feet  in  1917. 

Ouray  Reservoir  site  on  lower  Green  River  is  located  in  Utah  and 
receives  the  discharge  of  the  three  main  tributaries  of  the  Green 
River,  namely,  Yampa,  Duchesne,  and  White  Rivers.  The  capacity 
of  this  reservoir  site,  with  a  dam  in  upper  Desolation  Canyon  raising 
the  water  170  feet  above  the  river  surfaces,  is  10,000,000  acre-feet. 
This  capacity  would  be  increased  to  15,000,000  acre-feet,  with  a  dam 
raising  water  200  feet  above  river  surface.  The  mean  annual  run- 
off t&ough  this  reservoir  site,  estimated  for  period  1903-1916,  in- 
clusive, is  approximately  5,400,000  acre-feet,  varying  from  3,534,000 
acre-feet  in  1915  to  8,622,000  acre-feet  in  1907. 

In  the  Grand  River  system,  three  important  reservoir  sites,  hav- 
ing a  combined  capacity  of  5,270,000  acre-feet,  are  worthy  of  con- 
sideration in  a  general-storage  plan. 

Kremmling  Reservoir  site,  located  in  Colorado  in  Upper  Grand 
River  Basin,  commands  a  mean  annual  nm-off  of  1,250,000  acre- 
feet,  with  a  variation  from  891,000  acre-feet  in  1908  to  1,720,000 
acre-feet  in  1914.  A  dam  raising  water  230  feet  above  river  sur- 
face would  store  2,200,000  acre-feet  in  this  reservoir  site.  Founda- 
tion conditions  at  the  dam  site  are  not  as  favorable  as  desired  for  a 
dam  of  masonry  type,  but  from  the  investigations  made  it  can  not 
be  said  that  a  dam  of  this  type  is  not  feasible. 

Bedrock  Reservoir  site  is  located  on  Dolores  River  in  Colorado.  A 
dam  with  spillway  210  feet  above  river  surface  would  have  a  capacity 
of  800,000  acre-feet.  Borings  have  not  been  made  at  this  site,  but 
surface  indications  are  not  favorable  for  a  masonry  dam.  The  mean 
annual  nm-off  at  this  site  is  estimated  to  be  400,000  acre-feet, 
varying  from  200,000  acre-feet  in  1900  to  446,000  acre-feet  in  1897. 

Vewey  Reservoir  site  is  located  on  lower  Grand  River  and  commands 
practically  the  entire  nm-off  of  Grand  River,  which  is  estimated  to 
be  a  mean  of  6,820,000  acre-feet  varying  from  about  3,800,000  acre- 
feet  in  1902  to  over  9,000,000  acre-feet  in  1909. 

Dolores  River  enters  the  Dewey  Reservoir  site  about  2  miles 
above  the  proposed  dam  site,  and  tnere  are  no  important  tributaries 
below  the  dam  site.  A  dam  with  spillway  215  feet  above  the  river 
surface  at  this  site  would  create  a  capacity  of  2,270,000  acre-feet. 
It  is  estimated  that  if  all  the  silt  entenng  this  reservoir  were  depos- 
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ited  the  entire  capacity  would  be  used  up  in  approximately  230 
years. 

Bluff  Reservoir  site  in  the  San  Juan  River  Basin,  has  been  con- 
sidered in  connection  with  general  storage  possibilities,  but  recent 
silt  observations  made  at  the  Bluff  dam  site  indicate  a  mean  silt 
content  of  1.41  per  cent  by  weight,  or  a  little  over  1  per  cent  by  vol- 
ume for  the  period  March  17  to  July  18,  1917.  It  therefore  appears 
that  the  Bluff  Reservoir  site  should  be  given  careful  consideration 
before  adoption  for  use  as  a  storage  reservoir  on  account  of  the  com- 
paratively short  time  during  which  it  would  probably  serve  its  pur- 
Sose  as  a  storage  reservoir.  The  mean  annual  run-off  of  San  Juan 
Liver  at  the  Bluff  dam  site  is  estimated  to  be  2,300,000  acre-feet, 
varying  from  700,000  acre-feet  in  1902  to  3,400,000  acre-feet  in  1899. 
If  all  silt  entering  the  reservoir  were  deposited,  the  reservoir  would 
be  silted  up  at  the  rate  of  about  24,000  acre-feet  each  year.  Reser- 
voir capacity  with  a  dam  raising  the  water  206  feet  above  river  sur- 
face would  be  1,350,000  acre-feet. 

Relative  value  cf  storage  sites, — If  flood  protection  for  the  lands 
along  the  lower  Colorado  River  were  to  be  given  no  consideration, 
there  seems  no  question  but  that  the  Juniper  Reservoir  site  would 
give  the  greatest  value  for  the  investment  required,  and  probably 
would  furnish  the  required  storage  for  the  immediate  future.  Under 
these  circumstances  the  construction  of  Juniper  storage  would  be 
logically  followed  by  that  of  the  Kremmling  and  Flaming  Gorge  Reser- 
voirs. When  irrigation  development  had  reached  a  point  where  ad- 
ditional storage  would  be  required,  the  Bedrock  Reservoir  site  on 
Dolores  could  be  utilized.  The  total  capacity  of  the  four  reser- 
voirs is  8,000,000  acre-feet. 

It  has  been  shown  that  for  ultimate  irrigation  development 
10,000,000  acre-feet  of  storage  will  be  required  as  a  minimum.  To 
complete  the  10,000,000  acre-feet  storage  the  Dewey  site  may  be 
added,  but  the  maximum  practicable  capacity  of  a  reservoir  at  this 
site  is  but  about  2,270,000  acre-feet  and  the  mean  annual  run-off  of 
Grand  River  through  the  site  is  approximately  7,000,000  acre-feet. 
Silt  deposits  will  therefore  begin  to  encroach  seriously  on  its  storage 
capacity  in  a  few  vears,  with  the  result  that  the  OTeat  number  of 
comparatively  small  reservoirs  in  the  headwaters  of  Grand  and  San 
Juan  rivers,  such  as  the  Animas,  for  example,  would  need  soon  to 
be  utilized,  possibly  at  the  expense  of  local  irrigation  development. 

As  an  alternative  to  these  small  reservoirs,  partial  development 
to  a  capacity  of  at  least  2,000,000  acre-feet  could  be  proviaed  at 
the  Ouray  Reservoir  site  with  an  estimated  surplus  of  2,000,000 
acre-feet  ifqr  silt  deposits. 

As  an  alternative  to  the  four  larger  reservoir  sites  mentioned 
above  and  having  a  capacity  of  8,000,000  acre-feet,  the  Ouraj 
Reservoir  site  may  be  considered.  Silt  deposits  in  Ouray  Reservoir 
site,  if  no  surplus  capacity  were  allowed  for  silt,  would  be  a  consider- 
ation in  favor,  of  the  four  smaller  sites.  With  storage  plans  at  Ouray 
Reservoir  site  for  10,000,000  acre-feet  capacity,  aUowing  a  surplus 
of  2,000,000  acre-feet  for  silt  deposits,  this  site  may  be  considered 
of  somewhat  more  than  equal  value  to  the  other  storage  sites  men- 
tioned so  far  as  capacity  is  concerned. 

Comparing  the  mean  annual  flow  commanded  by  Ouray  Reser- 
voir as  against  the  four  other  reservoirs,  it  is  found  that  about  5,400,- 
000  acre-feet  of  mean  annual  nm-off  are  commanded  by  the  Ouray 
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site,  while  that  of  the  alternative  four  sites  is  approximately  5,050,- 
000  acre-feet  or  a  difference  of  350,000  acre-feet  m  favor  of  the  Ouray 
site. 

With  protection  of  lower  Colorado  River  lands  from  the  menace 
of  floods  considered,  the  use  of  Ouray  storage  site  becomes  very 
desirable  as  it  would  at  once  give  practically  complete  control  of 
Green  River  floods;  which  in  conjunction  with  regulating  reservoirs 
on  the  Grand,  San  Juan,  and  Gila  Rivers  would  entirely  remove  the 
menace  to  the  lai^e  area  now  irrigated  and  to  be  irrigated  on  lower 
Colorado  River  and  in  the  Salton  Basin.  In  addition  it  would 
reduce  in  ^eat  part  the  annual  expenditures  along  the  lower  Colo- 
rado River  itself  for  bank  protection. 

The  effect  of  development  of  Flaming  Gorge.  Juniper,  Krenmiling 
and  Bedrock  Reservoir  sites,  as  against  that  oi  the  Ouray  Reservoir 
site  on  power  development  may  be  briefly  outlined  as  follows: 

Under  either  plan  of  development,  water  held  in  storage  will 
need  to  be  released  in  lai^e  volumes  during  the  low  sunmier  and 
fall  months.  In  addition,  large  volumes  of  water  will  need  to  be 
held  over  in  storage,  from  high  years  to  years  of  low  run-oflf,  and  it 
may  therefore  be  said  that  power  development  below  these  reser- 
voirs, at  least  so  far  as  the  junction  of  Green  and  Grand  Rivers, 
will  be  seriously  affected.  It  is  therefore  certain  that  the  develop- 
ment of  Ouray  storage  would  interfere  with  power  development  on 
Green  River  to  a  much  less  extent  than  were  the  Flammg  Gorge 
and  Juniper  Reservoir  sites  to  be  used.  With  Ouray  storage  used 
and  Kxemmling  not  used,  future  power  development  would  not  be 
affected  on  the  upper  Grand  River  imless  the  Dewey  Reservoir  site 
were  to  be  used  for  flood  control  of  that  stream,  in  wnich  case  power 
development  above  that  reservoir  would  not  be  affected  at  all  and 
any  possible  power  development  below  Dewey  Reservoir  would 
actually  be  benefitted  thereby.  In  addition,  the  Kremmling  Reser- 
voir would  be  left  available,  either  for  power  development  or  for 
requirements  of  irrigation  in  the  Grana  River  Basin  or  possibly 
available  for  use  of  both  interests  in  cooperation. 

FLOOD   REGULATION. 

The  regulation  of  floods  on  Colorado  River,  in  conjunction  with 
irrigation  development  proposed,  may  be  effectively  accomplished 
witnin  a  probable  maximum  discharge  of  60,000  second-feet  by 
providing  regulating  reservoirs  at  the  Dewey  site  on  Grand  River, 
the  Bluff  site  on  San  Juan  River  and  the  Sentinel  site  on  Gila 
River,  together  with  Ouray  storage  and  regulating  reservoir 
on  Green  River,  and  the  construction  of  a  regulating  reservoir  in 
Boulder  Canyon.  The  floods  from  Green  and  Qraild  Rivers 
usually  come  at  the  same  time  in  the  year,  being  caused  by  the 
rapidly  melting  snows  in  the  mountains  in  which  the  tributaries 
of  tJbese  streams  rise.  The  spring  flood  from  the  San  Juan  comes  at 
about  the  same  time  though  often  beginning  a  short  time  before. 
Floods  from  the  Gila  usually  come  in  January  or  February  though 
smaller  floods  have  occurred  in  the  late  fall  months.  The  San  Juan 
mav  flood  in  the  fall  months  occasionally  as  it  did  in  October,  1911, 
ana  any  proposed  regulation  of  San  Juan  and  Gila  Rivers  must 
therefore  provide  for  the  contingency  of  their  floods  occurring  at 
the  same  time. 
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The  Green  and  Grand  Rivers  together  discharged  a  mean  of  about 
92,000  second-feet  during  the  month  of  June,  1909,  and  a  mean  of 
over  96,000  second-feet  during  the  month  of  June,  1917.  It  is  these 
drawn  out  floods  from  the  Green  and  Grand  Rivers  jointly  that 
cause  the  yearly  floods  on  lower  Colorado  River.  Occasional  floods 
from  the  ^an  Juan  and  Gila  Rivers  mav  be  expected  to  cause  trouble- 
some floods  for  short  periods  in  the  fall  and  winter  months.  In  fact 
the  highest  discharge  of  record  on  Colorado  River  at  Yuma  was 
caused  by  a  flood  from  Gila  River  alone  in  January,  1916. 

Dewey  Regulating  Reservoir  site  on  Grand  River  may  be  utilized 
to  control  the  floods  from  that  stream  to  maximum  of  25,000  second- 
feet  by  providing  2,270,000  acre-feet  storage  capacity  by  a  dam  with 
spillway  215  feet  above  river  surface. 

With  Ouray  storage  of  10,000,000  acre-feet  capacity  available  on 
Green  River,  the  discharge  of  Green  and  Grana  Rivers  could  thus 
be  regulated  during  the  m^h-water  periods  to  a  discharge  between 
25,000  and  30,000  second-feet;  whereas  without  regulation  these 
rivers  in  some  years  of  high  run-off  have  discharged  between  90,000 
and  100,000  second-feet  for  a  period  of  one  monui  to  six  weeks. 

Bluff  regrdatiiig  reservoir  site  on  San  Juan  River  has  been  made  the 
subject  of  a  report  by  McKittrick'  in  which  two  systems  of  discharge 
openings  are  considered  in  their  relation  to  storage  capacity  required 
and  probable  silt  deposits  in  the  reservoir.  The  openmgs  considered 
are  open  conduits  through  the  dam,  8  feet  in  diameter.  McEittriek 
shows  that  the  system  of  foiu*  openings  proposed^  while  it  would  re- 
Quire  nearly  as  great  a  capacity  in  the  reservou*  for  the  extreme 
nood  of  1911,  would  empty  the  reservoir  much  quicker  and  thus 
reduce  to  a  great  extent  the  time  in  which  silt  deposits  would  occur 
in  the  reservoir. 

Sentinel  reguUiiing  reservoir  site  is  located  on  Gila  River  below 
Gila  bend.  The  dam  site  is  located  almost  due  north  of  the  town 
of  Sentinel  on  the  Southern  Pacific  Railway.  A  regulating  reservoir 
at  this  site  would  control  the  entire  nm-on  of  Gila  River. 

The  plans  considered  aUow  600,000  acre-feet  of  excess  capacity  for 
silt  deposits.  If  no  silt  is  carried  through  the  reservoir  in  suspension, 
and  the  mean  annual  silt  deposit  were  7,100  acre-feet  per  year,  it 
would  be  85  years  before  the  effective  r^ulating  capacity  would  be 
encroached  upon. 

Boulder  Canyon  regulaiing  reservoir  site. — ^Between  Ouray  and 
Dewey  on  the  upper  nver  and  Boulder  Canyon  in  Arizona,  omitting 
the  San  Juan,  no  storage  or  regulating  reservoirs  are  planned  on  any 
of  the  tributary  streams.  Most  of  these  tributaries  are  small  streams 
and  on  none  of  them  is  the  normal  flow  of  importance.  The  Viigin 
and  the  Little  Colorado,  however,  draining  11,000  and  25,900  square 
miles,  respectively,  are  subject  to  sudden  and  violent  floods  and  a 
reservoir  m  Boulder  Canyon  below  the  mouth  of  the  Virgin  River  is 
proposed  as  the  most  feasible  means  for  the  r^ulation  of  this  sec- 
tion of  the  river. 

PLAN   OF   STOSAOE    PBOPOSED   FOR   IBRIGATION   AND   BIVEB   CONTBOL. 

The  Sentinel  Reservoir  site  on  Gila  River,  the  Bluff  Reservoir  site 
on  San  Juan  River  and  the  Boulder  Canyon  Reservoir  site  at  the  head 
of  the  lower  river  are  proposed  for  regulation  of  those  streams  as  out- 
lined under  previous  discussions. 
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The  Dewey  regulating  reservoir  is  proposed  for  Grand  River  regu- 
lation with  its  large  additional  value  tor  storage  for  irrigation  in  con- 
junction with  Ouray  storage. 

Ouray  Reservoir  with  10,000,000  acre-feet  storage  capacity,  is  pro- 
posed as  the  main  storage  reservoir.  Tliis  storage  in  conjunction 
with  the  Dewey  regulating  reservoir  will  make  possible  the  control  of 
Oreen  and  Grand  Rivers. 

As  an  alternative  for  the  Ouray  Reservoir  site,  in  case  foundation 
conditions  are  not  foimd  favorable  for  a  dam  eitJier  of  masonry  type 
or  earth-filled  type,  Flaming  Gorge  and  Juniper  Reservoir  sites  are 
proposed.  Only  about  63  per  cent  of  the  annual  run-off  of  Green 
River  is  controlled  by  the  location  of  the  two  latter  sites,  and  there- 
fore their  inability  to  completely  control  the  Green  River  run-off 
makes  them  of  secondary  importance  to  the  Ouray  Reservoir  site. 

CONCLUSIONS   AND  BECOBCMENDATIONS. 

From  the  investigations  and  studies  made,  the  following  conclu- 
sions are  reached: 

(a)  That  there  is  sufficient  water  supply  in  Colorado  River,  if 
storage  is  provided,  to  supply  all  future  irrigation  requirements  within 
the  drainc^e  basin. 

(t)  That  in  order  to  fully  utilize  the  water  supply  for  future  irri- 
gation development,  storage  capacity  of  10,000,000  to  12,000,000 
acre-feet  is  required. 

(c)  That  it  IS  possible  so  to  distribute  this  storage  as  to  permit  the 
fullest  development  feasible,  not  only  in  lower  Colorado  River  Basin 
but   in  the  upper  tributary  basins. 

(d)  That  the  ultimate  cost  of  such  storage  for  the  fullest  irriga- 
tion devdopment  on  the  lower  Colorado  River  will  be  well  within  the 
valile  of  such  storage  to  the  lands  that  may  be  supplied. 

(e)  That  the  additional  area  feasible  to  inigate  m  the  Upper  Basin 
is  1,154,000  acres,  making  the  ultimate  irrigation  development  ap- 
proximately 2,500,000  acres. 

(f)  That  the  ultimate  area  feasible  to  irrigate  in  the  lower  Colorado 
River  Basin  is  2,350,000  acres,  of  which  about  465,000  acres  are  now 
under  irrigation. 

(g)  That  such  storage  for  irrigation  provides  a  large  degree  of 
flood  protection  and  that  complete  flood  r^ulation  to  a  maximum  of 
60,000  second-feet  may  be  provided  by  additional  flood  r^ulating 
reservoirs  on  Grand,  San  Juan,  and  Gila  Rivers  at  a  cost  wefl  within 
the  value  for  such  protection. 

(A)  If  river  control  is  to'  be  disregarded,  Kremmling  or  Juniper 
Reservoirs,  depending  on  further  detailed  estimates  showing  compar- 
ative costs,  will  be  best  suited  to  the  needs  for  storage  for  irrigation 
in  the  near  future.  The  one  selected  should  be  followed  by  the  other 
and  those  followed  by  the  Flaming  Gorge  or  Bedrock  Reservoir  sites 
or  both,  for  complete  storage  plans. 

(i)  If  river  control  is  to  be  given  first  importance,  Dewey  regu- 
lating storage,  followed  by  (1)  Ouray  Reservoir  storage  or  (2;  Flam- 
ing Gorge,  Jumper  and  Kremmling  storage,  should  be  considered. 
SentineL  Bluff,  and  Boulder  Canyon  r^ulating  storage  would  be 
required  to  complete  river  control. 

{])  That,  with  the  exception  of  that  portion  of  Green  River  be- 
tween Desolation  Canyon  and  the  mouth  of  the  river,  the  immediate 
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gain  to  future  power  development  from  the  proposed  regulation 
materially  exceeds  the  lo3s,  and  that,  considermg  the  advantages 
which  such  regulation  provides  in  connection  with  fuel-power  plants, 
there  is  in  the  regulation  proposed  a  material  benefit  to  water-power 
development  in  tne  Colorado  River  Basin  as  a  whole. 

WATEB  POWEB. 

The  followm^  discussion  is  an  abstract,  with  some  omissions,  of 
that  part  of  ^Water  Supply  Paper  No.  395,  by  E.  C.  La  Rue,  dealing 
with  this  subject. 

The  physical  conditions  in  the  Colorado  River  Basin  are  not  in 
general  favorable  for  the  development  of  cheap  water  power.  From 
Green  River  at  Green  River,  Wyo.,  6.070  feet  above  sea  level,  the 
distance  bv  river  to  the  Gulf  of  Caliiomia  is  1,487  miles,  and  the 
average  fall  is  therefore  4.08  feet  per  mile.  In  this  distance  there 
are  about  1,000  rapids  but  no  sheer  drops.  In  the  vallevs  the  fall  is 
between  1  and  2  feet  per  mile;  in  a  10-mile  section  of  the  canyon  it 
may  be  as  much  as  15  feet  per  mile.  The  greatest  fall  per  mile  is 
in  Ltadore,  Cataract,  Marble,  and  Grand  Canyons. 

At  Kremmling,  Colo.,  Grand  River  is  7,312  feet  above  sea  level 
and  at  its  mouth  3,880  feet,  the  intervening  distance  bein^  356  miles 
and  the  average  fall  9.64  feet  per  mile,  Grand  River  and  its  tributa- 
ries offer  the  best  inducements  for  the  development  of  head  for  power 
bv  diversion.  The  low  fall  and  other  unfavorable  conditions  on  the 
Green  and  Colorado  would  render  the  diversion  of  these  streams  to 
develop  head  for  power  unfeasible.  However,  an  enormous  amount  of 
power  can  be  developed  on  these  rivers  by  constructing  high  dams. 

It  is  estimated  that  more  than  2,000,000  horsepower  may  be  de- 
vd£ped  without  interfering  with  the  use  of  the  water  for  irrigation. 

There  are  about  26  hydroelectric  plants  in  the  Colorado  River 
Basin,  many  of  which  develop  but  a  few  hundred  horsepower.  In 
addition,  there  are  eight  or  more  small  plants  where  power  for  milling 
and  for  pumping  water  for  irrigation  is  used  direct  from  the  whed 
shaft. 

The  following  table  ^ves  a  list  of  the  hydroelectric  plants  at 
present  [1916]  in  operation  in  the  Colorado  River  Basin: 

GREEN  RIVER  BASIN. 


Name  of  plant. 


▲shley  Creek 

Myton 

Cottonwood. 


Index 
No.i 


1 
2 
3 


stream. 


Ashley  Creek 

Lake  Fork 

Cottonwood  Creek . 


Opera- 

tln£ 

head. 


Feet. 


84 


75 


InstaUed  capacity. 


KUo- 
watt*.* 
250 
150 
50 


HOTH' 

power,* 
400 
250 
75 


GRAND  RIVER  BASIN. 


Spmce  Creek 

Summit  County . . . 

Shoshone 

Olenwood  Springs. 


4 

5 
6 
7 


Spruce  Creek.... 

Snake  Creek 

Grand  River 

No  Name  Creek. 


250 

450 

500 

1,000 

175 

10,000 

460 

248 

1  Figures  indicate  position  of  plant  on  map,  page  390. 

>  Figures  represent  rated  capacity  of  generators. 

>  Figures  represent  rated  capacity  of  water  wheels. 
4  Two  plants. 


«700 

1,600 

18,000 

590 
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GRAND  RIVER  BABIN-Cootlniud. 


Name  of  plant. 


Index 
No.i 


Stream. 


Castle  Creek 

Yule  Creek 

Crystal  River 

Osgood , 

Rifle t 

Hinsdale ' 

Hidden  Treasure 

Ouray 

Ames 

Ilium 


8 

9 
10 
11 
12 
13 
14 
15 

16 

17 


f'  'aroon  Creek 
utie  Creek 
untor  Creek 
ule  Creek 

Crystal  River 

do 

Rifle  Creek 

Lake  Fork 

Henson  Creek 

Unoompahgre  River 

fHowards  Fork 

\LakeFork 

South  Fork,  San  Miguel. 


Opcrar 

& 

Installed  capacity. 

Kilo- 

Hone- 

Feet. 

toatU* 

power* 

356 

400 

340 

400 

2,900 

876 

800 

90 

300 

424 

390 

1,300 

1,750 

65 
150 

85 

70 

247 

65 

200 

160 

90 

128 

321 

'           350 

450 

800 

580 
835 

\     3,600 

6,200 

490 

1,200 

1,600 

COLORADO  RIVER  BASIN  BELOW  GRAND  RIVER. 


Taooma 

St.  George 

White  River 

Roosevelt 

South  Consolidated 

Crosscut 

Arizona  Falls 

Chllds 


I 

AnimasRiver 963 

Cottonwood  Creek |  325 

North  Fork oX  White ^...i  12 

SaltRiver I  '225 

do '  29 

Crosscut  Canal !  116 

Arizona  Canal 18 

Fossil  Creek 1, 050 


I 


4,500 

6,700 

45 

60 

23 

33 

10,300  , 

15,640 

2,000 

2,800 

5,250 

6,000 

1,050 

1,450 

5,400 

9,000 

I  Figures  indicate  position  of  plant  on  mftp,  page  890. 
s  Figures  represent  rated  capacity  of  geaerators. 

*  Figures  represent  rated  capacitv  of  water  wheels. 

*  Hwd  varies  from  80  feet  to  225  feet. 

UNDEVELOPED  POWER   SITES. 

Oreen  River  Basin. 

Flaming  Gorge  Reservoir  power  site. — ^The  Flaming  Gorge  power 
site  is  at  the  dam  site  for  the  Flaming  Gorge  Reservoir,  in  northeast- 
em  Utah.  The  elevation  of  the  low-water  level  of  Green  River  at 
the  dam  site  in  Horseshoe  Canyon  is  5.825  feet.  By  constructing  a 
dam  to  elevation  6,050  for  storing  to  elevation  6,040  feet,  the  reser- 
voir capacity  would  be  3,130,000  acre-feet.  The  storage  capacity 
between  the  6,000  and  6,040  feet  contour  would  be  1,210,000  acre- 
feet,  or  sufficient  to  equalize  the  flow  of  the  river  at  this  point  and 
insure  a  minimum  flow  of  2,700  second-feet.  By  constructing  a  3- 
mile  tunnel  at  elevation  6,000  feet  an  effective  head  of  about  290  feet 
could  be  obtained.  With  a  head  of  290  feet  and  a  flow  of  2,700 
second-feet,  71,000  brake  horsepower  *  could  be  developed. 

Swallow  Canyon  power  site. — Swallow  Canyon  is  near  the  upper  end 
of  Browns  Park,  in  northeastern  Utah.  This  canyon  is-about  2  miles 
long.  At  its  upper  end,  in  sec.  31,  T.  2  N.,  R.  25  E.,  Salt  Lake  meri- 
dian, an  outcrop  of  solid  rock  extending  across  the  channel  of  Green 
River  indicates  that  it  would  be  practicable  to  construct  a  high  dam. 
The  water  level  could  be  raised  about  150  feet  without  interfering 
with  the  development  of  the  Flaming  Gorffe  site.  By  utilizing  the 
Flaming  Goi^e  Reservoir  site  a  uniform  flow  of  2,700  second-feet 
could  be  maintained,  which,  with  a  head  of  150  feet,  would  make 
possible  the  development  of  36,800  brake  horsepower. 


I  In  this  report  brake  horsepower  represents  horsepower  on  the  water-wheel  shaft,  oalcolated  on  the 
basis  of  a  water-wheel  efficiency  of  80  per  cent. 


410       EIGHTEENTH  ANNUAL.  REPORT  OF  EBCIiAMATION  SERVIOE. 

Oro88  Mountain  Cam/yon  power  site. — ^The  Cross  Mountain  Canyon 
site  is  on  Yampa  River,  a  few  miles  above  Little  Snake  River  in 
Moffat  County,  Colo.  The  canyon  is  about  4  miles  long,  and  by 
constructing  a  pipe  line  3  miles  long  a  head  of  l65  feet  could  be 
obtained;  with  a  pipe  line  and  canal  7}  miles  long  a  head  of  224  feet 
would  be  available.  Twenty-eight  miles  above  Cross  Moimtain  is 
the  Jimiper  Mountain  Reservoir  site,  where  a  dam  165  feet  high 
would  give  a  storage  capacity  of  600,000  acre-feet.  The  average 
annual  flow  of  Yampa  River  at  Cross  Mountain  Canyon  is  about 
1,100,000  acre-feet.  By  storing  600,000  acre-feet  at  the  Juniper 
Mountain  Reservoir  site  (see  p.  390)  a  uniform  flow  of  1,100  second- 
feet  could  be  maintained  in  tnis  canyon.  The  low-water  flow  under 
normal  conditions  is  between  50  and  100  second-feet.  With  a  uni- 
form flow  of  1,100  second-feet  and  a  head  of  224  feet  22,400  brake 
horsepower  could  be  developed. 

Blue  Mountain  Canyon  power  site, — Seven  miles  below  the  mouth 
of  Little  Snake  River  in  Moffat  County,  Colo.,  the  Yampa  enters 
Blue  Mountain  Canyon  thfough  which  it  flows  to  its  confluence  with 
Green  River.  .  The  elevation  of  Yampa  River  at  the  head  of  this 
canyon  is  5,583  feet;  at  its  mouth,  5,065  feet;  the  total  fall  in  the 
canyon  is  518  feet.  By  constructing  two  or  three  dams  it  is  probable 
that  an  aggregate  head  of  400  feet  could  be  made  available.  No 
investigations  of  dam  sites  have  been  made,  and  these  data  are  pre- 
sented as  showing  possibilities  only.  By  utilizing  the  Juniper  Moim- 
tain Reservoir  site  a  uniform  flow  of  1,100  second-feet  can  be  main- 
tained in  this  canyon,  and  this  flow,  with  a  total  head  of  400  feet, 
would  make  possible  a  development  of  40,000  brake  horsepower. 

Split  Mountain  Canyon  power  site. — Split  Mountain  is  on  Oreen 
River,  20  miles  above  Jensen,  Utah,  and  2  miles  below  Island  Park. 
By  constructing  a  tunnel  9,000  feet  long,  with  its  upper  portal  at 
the  lower  end  of  Split  Mountain  Canyon  and  its  lower  ported  in  the 
SW.  i  sec.  36,  T.  4  S.,  R.  23  E.,  Salt  Lake  meridian,  9  miles  of  the 
river  could  be  intercepted.  An  80-foot  head  could  be  obtained 
without  a  diversion  dam.  The  average  annual  discharge  of  Green 
River  at  this  point  for  the  20-year  period  1895  to  1914  was  about 
3,980,000  acre-feet  or  the  equivalent  of  a  uniform  flow  of  5,500 
second-feet.  If  the  Flaming  uorge  and  Juniper  Mountain  reservoirs 
should  be  built  it  is  probable  that  a  dependaole  flow  of  not  less  than 
5,000  second-feet  could  be  maintained  at  Split  Mountain.  The  de- 
pendable low  flow  under  normal  conditions  is  about  600  second-feet. 
With  a  flow  of  5,000  second-feet  and  a  fall  of  80  feet,  36,400  brake 
horsepower  could  be  developed. 

Minnie  Maud  power  site — ^The  Minnie  Maud  site  is  in  Desolation 
Canyon  on  Green  River,  about  1  mile  below  the  mouth  of  Minnie 
Maud  Creek.*  A  200-foot  dam  at  this  site  would  form  a  reservoir 
having  a  storage  capacity  of  about  4,000,000  acre-feet.  The  capacity 
at  the  120-foot  level  would  be  approximately  1,440,000  acre-feet, 
which  would  indicate  that  the  storage  capacity  between  the  120-foot 
level  and  the  200-foot  level  would  be  2,560,000  acre-feet.  If  the 
Flaming  Gorge  and  Juniper  Mountain  reservoirs  should  be  con- 
structed the  flow  of  Green  River  would  be  practically  under  control 
to  Jensen,  Utah.  The  inflow  from  White  and  Duchesne  rivers 
could  be  regulated  with  a  storage  capacity  of  about  2,560,000  acre- 
feet  at  the  Minnie  Maud  storage  site.  It  would  Uierefore  be  possible 
to  utilize  the  Minnie  Maud  storage  dam  to  the  level  of  120  feet  to 
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obtain  a  head  for  power  development.  The  discharge  records  ob- 
tained at  gauging  stations  in  the  Green  River  basin  indicate  that  the 
average  annual  run-off  available  for  storage  at  the  Minnie  Maud 
Reservoir  site  for  the  20-year  period  1895  to  1914  was  5,300,000  acre- 
feet,  or  the  equivalent  of  a  uniform  flow  of  7,330  second-feet.  Prob- 
ably a  mean  low  flow  of  not  less  than  6,000  second-feet  could  be 
maintained  by  storage,  as  indicated  above.  With  a  head  of  120  feet 
and  a  flow  of  6,000  second-feet,  65,400  brake  horsepower  could  be 
developed. 

BatUesndke  power  site — The  Rattlesnake  site  is  on  Green  River  in 
Desolation  Canyon,  about  37  miles  below  the  Sfinnie  Maud  dam  site 
and  about  3  miles  above  the  mouth  of  Rattlesnake  Creek.  A  dam 
175  feet  high  could  be  constructed  to  raise  the  water  level  165  feet, 
and  the  backwater  would  not  extend  to  the  Minnie  Maud  dam  site. 
If  the  Minnie  Maud  power  site  were  utilized  as  discussed  in  the  pre- 
ceding paragraph,  a  minimum  flow  of  6,000  second-feet  would  be 
available  for  power  development  at  the  Rattlesnake  dam  site.  With 
a  head  of  165  leet  and  a  flow  of  6,000  second-feet  90,000  brake  horse- 
power could  be  developed. 

CbaZ  Creek  power  site — ^The  Coal  Creek  site  is  on  Green  River  at 
the  mouth  of  Coal  Creek,  29  miles  above  the  town  of  Green  River, 
Utah.  The  Green  River  Co.  proposes  to  construct  a  dam  at  this 
point  for  the  purpose  of  diverting  2,000  second-feet  of  the  water  of 
Green  River  to  irrigate  land  in  me  vicinity  of  Green  River,  Utah. 
Raising  the  water  level  at  Coal  Creek  160  feet  would  not  interfere 
with  me  development  of  power  at  the  Rattlesnake  dam  site.  The 
dependable  minimum  flow  available  at  Coal  Creek*  would  be  the  same 
as  that  available  at  the  Minnie  Maud  and  RatUesnake  sites,  or  6,000 
second-feet.  Assuming  that  2,000  second-feet  will  be  diverted  for 
irrigation,  there  would  remain  4,000  second-feet  available  for  use  in 
power  development.  With  a  head  of  160  feet  and  a  flow  of  4,000 
second-feet  58,200  brake  horsepower  could  be  developed. 

QraTid  River  Basin. 

Oore  Canyon  power  site, — Grore  Canyon  is  immediately  below  the 
Eremmling  Reservoir  site  on  upper  Grand  River,  in  Grand  County, 
Colo.  The  canyon  proper  is  about  3^  miles  long.  In  an  8-mile  sec- 
tion of  the  river,  beginning  at  the  raikoad  station  at  Gore,  the  fall  is 
420  feet.  The  Central  Colorado  Power  Co.  has  investigated  the 
feasibility  of  developing  power  in  this  canyon.  Owing  to  tJie  pre- 
cipitous character  of  the  canyon  walls  the  river  can  not  be  diverted 
except  by  means  of  a  tunnel.  By  constructing  a  tunnel  24,000  feet 
long  a  head  of  41 1  feet  could  be  obtained.  By  utilizing  the  Eremm- 
ling Reservoir  site  a  mean  flow  of  1,600  second-feet  would  be  avail- 
able and  about  60,000  brake  horsepower  could  be  developed. 

Colorado  River  and  Tributaries  Bdov)  Orand  River. 

Marble  Canyon  power  Mte.— Marble  Canyon  extends  from  the 
mouth  of  Paria  River,  a  few  miles  south  of  the  Utdi-Arizona  line, 
to  the  mouth  of  Little  Colorado  River.  The  fall  in  this  60-mile  sec- 
tion of  the  river  is  about  550  feet  and  by  constructing  three  dams  a 
head  of  450  feet  could  probably  be  devdoped.  Under  present  con- 
ditions the  natural  dependable  low-water  now  of  Colorado  River  in 
Marble  Canyon  is  about  3,500  8econd*feet.    If  the  flow  of  the  Colo- 
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rado  should  be  regulated  to  meet  the  demands  of  irrigation  the  de- 
pendable low  flow  in  the  canyon  would  be  approximately  10,000 
second-feet.  With  a  head  of  450  feet  143,000  brake  horsepower 
could  be  developed  without  storage  and  410,000  brake  horsepower 
with  storage. 

Upper  Grand  Canyon  power  sites. — ^The  Grand  Canyon  of  the  Colo- 
rado is  in  northwestern  Arizona.  In  the  84  miles  between  the  mouth  of 
the  Little  Colorado  and  Kanab  Creek  the  fall  is  780  feet,  the  average 
fall  per  mUe  being  9.3  feet.  Owing  to  the  precipitous  character  of 
the  canyon  walls  it  would  not  be  feasible  to  create  a  head  by  diver- 
sion, but  by  constructing  four  dams  it  may  prove  feasible  to  utilize 
600  feet  of  the  fall.  At  many  points  the  canyon  walls  are  but  a  few 
hundred  feet  apart,  and  foundations  suitable  for  high  masonry  dams 
can  probably  be  found.  The  dependable  minimum  flow  is  about 
3,500  secona-feet.  If  the  flow  of  the  Colorado  should  be  regulated 
for  irrigation,  the  dependable  minimum  flow  would  be  about  10,000 
second-4eet.  Without  storage  191,000  brake  horsepower  could  be 
developed;  with  storage,  545,000  brake  horsepower. 

Lower  Grand  Canyon  power  sites. — In  the  lower  Grand  Canyon 
between  Kanab  Creet  and  the  Nevada-Arizona  State  Une,  the  Colo- 
rado falls  about  850  feet  in  144  miles,  the  average  fall  per  mile  being 
5.9  feet.  The  physical  conditions  are  similar  to  those  in  the  upper 
section  of  the  Grand  Canyon.  To  create  a  head  for  the  develop- 
ment of  power  it  would  be  necessary  to  construct  high  dams.  Private 
parties  are  considering  plans  for  the  development  of  power  on 
this  section  of  the  river  bv  means  of  six  100-foot  dams,  and  it 
seems  probable  that  a  total  head  of  750  feet  can  be  utilized  in  devel- 
oping power.  With  the  present  minimum  flow  of  3,500  second-feet 
239,000  brake  horsepower  could  be  developed;  with  the  river  flow 
regulated  to  conform  to  the  future  demands  for  irrigation,  10.000 
second-feet  would  be  available  dming  the  low  state,  and  this  now, 
with  a  head  of  750  feet,  would  make  possible  the  development  of 
682,000  brake  horsepower. 

SUMMARY. 

A  summary  of  the  possibilities  of  the  undeveloped  powers  is  pre- 
sented in  the  following  table: 

Undeveloped  pouter  sites  in  Colorado  River  basin. 


Name  of  site. 


Flaming  Ooi^ge 

Swallow  Canyon 

Cross  Mountain  Canyon. 
Blue  Mountain  Canyon. . 
Split  Mountain  Canyon. 

Minnie  Maud 

Rattlesnake 

Coal  Creek 

Qore  Canyon 

Marble  Canyon 

Upper  Grand  Canyon. . . 
T^wer  Grand  Canyon. . . 


Total. 


Index 
No.» 


1 

2 

3 

4 

6 

6 

7 

8 

9 

10 

11 

12 


Stream 


Green  River... 

do 

Yampa  River. . 

....do 

Green  River 

....do , 

do 

do 

Grand  River... 
Colorado  River. 

do 

...do 


Estimate  of 

available 

power.' 


Bnk€ 

hortewnotr. 

n,ooo 

36,800 

22,400 

40,000 

86,400 

65,440 

90,000 

58,200 

60,000 

410,000 

545,000 

682,000 


2,n7,200 


^  The  numbers  in  this  oolumn  correspond  to  the  numbera  on  map  of  Colorado  River  drainage  batln. 
s  On  water  wheel  shafts  realizing  80  per  cent  of  theoretical  power. 
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XNVBSTIOATIONS  IN  COLOBADO  BIVBB  BASIN  DXTBINO  FISCAL 

YBAB  1919. 

Boulder  Canyon  reservoir  site. — During  the  fiscal  year  1919  topo- 
^aphic  survey  has  been  made  of  the  Boulder  Canyon  reservoir  site 
in  Nevada  ana  Arizona.  The  Boulder  Canyon  reservoir  contemplates 
the  construction  of  a  dam  in  Boulder  Cannon  and  the  flooding  of 
large  areas  on  the  Colorado  and  Virgin  Rivers.  The  area  within 
the  1,250  contour  is  in  the  neighborhood  of  200  square  miles,  most  of 
it  lying  in  the  Virgin  River  Valley  extending  from  its  junction  with 
the  Colorado  northward  about  32  miles  and  having  an  average 
width  of  nearly  4  miles.  The  storage  area  along  the  Colorado  River 
has  not  been  fully  determined,  but  it  will  have  an  average  width 
of  nearly  3  miles  for  the  first  15  miles  above  the  dam  site.  The  topog- 
raphy at  the  Boulder  Canyon  dam  site  has  not  yet  been  taken  nor 
has  the  river  bed  been  tested  for  foundations. 

Dewey  dam  site. — ^The  Dewey  dam  site  is  located  on  the  Grand 
River  about  2  miles  below  its  junction  with  the  Dolores.  The  reser- 
voir created  by  a  dam  at  this  point  will  receive  practically  the  entire 
run-off  of  the  Grand  River,  which  has  been  estimated  at  6,810,000 
acre-feet  per  annum;  with  a  spillway  200  feet  above  ordinary  low 
water  a  capacity  comd  be  had  of  2,600,000  acre-feet  and  the  area 
flooded  would  be  about  25,000  acres. 

Seven  holes  were  put  down  at  this  site,  six  of  them  being  on  a 
line  at  right  angles  to  the  river  and  one  about  150  feet  south  of  this 
Une.  The  average  depth  of  bedrock  is  about  40  feet  below  low  water 
in  the  river.  The  average  penetration  of  the  five  holes  drilled  in 
the  bottom  of  the  canyon  was  20  feet  and  the  greatest  penetration 
32  feet.  The  core  saved  shows  a  hard,  fine-grained  sandstone, 
to  all  appearances  the  same  as  that  revealed  in  the  abutments. 

€Hla  niver  dam  site. — See  Sentinel  project. 

IDAHO. 

BOISE  PBOJECT  EXTENSION,  HILLOBEST  UNIT. 

The  area  embraced  within  this  proposed  extension  is  covered 
by  two  irrigation  districts,  organized  under  the  laws  of  the  State  of 
laaho,  and  contains  14,000  irrigable  acres  lying  above  and  to  the 
southwest  of  the  main  south  side  canal  of  the  Boise  project. 
To  reach  this  land  it  is  proposed  to  utilize  the  existing  hydroelectric 
power  plant  at  the  Boise  River  diversion  dam  for  the  operation  of 

Eumping  plants  to  lift  the  water  80  feet  to  the  main  canal,  which  will 
ave  a  capacity  of  200  second  feet,  with  lateral  systems  for  the  dis- 
tribution to  the  various  farm  units.  The  only  work  performed  on 
the  proposed  extension  during  the  post  fiscal  year  consisted  of  mak- 
ing surveys  and  accumulating  data  required  for  designing  the  neces- 
sary pumping  plants. 

MINIDOKA  PBOJECT  EXTENSION,  NOBTH  SIDE  PTJHFINO  17NIT. 

The  development  of  the  100,000  acres  of  irrigable  land  in  this  ex- 
tension, lying  to  the  north  and  west  of  the  present  Minidoka  project, 
will  require  a  storage  of  some  325,000  acre-feet  of  water  at  the  Amer- 
ican Falls  or  some  other  reservoir  site  on  the  Snake  River  and  a  hydro- 
electrical  power  plant  at  some  convenient  point  to  generate  power 
for  the  operation  of  pumping  plants  to  raise  the  necessary  water  for 
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irrigation  from  the  Snake  River  near  Lake  Walcott,  the  maximum 
lift  required  being  120  feet.  During  the  past  year  a  lai^e  amount  of 
work  has  been  performed  in  retracing  the  subdi visional  lines  of  this 
tract  and  in  making  topography  sheets  of  the  irrigable  area.  Trial 
canal  lines  have  been  run  to  ascertain  the  most  economic  method  of 
distribution  and  studies  have  been  made  for  power  and  pumping 
plants.  At  the  present  time  there  is  no  crop  production  within  the 
proposed  extension  and  all  public  lands  have  oeen  withdrawn  from 
entry.     Investigations  are  still  in  progress. 

American  FaUs. — ^The  American  FSIs  Reservoir  site  appears  to  be 
the  only  possibility  which  will  make  available  the  entire  flow  of  the 
Snake  Kiver  for  irrigation  purposes.  It  is  proposed  to  regulate  the 
flow  of  the  Snake  RiVer  so  as  to  permit  the  use  of  some  1,100  second- 
feet  of  continuous  flow  from  the  reservoir  for  power  development 
at  points  farther  down  the  river  and  to  utilize  the  remainder  of  the 
storage  for  irrigation  purposes.  Under  this  plan  the  reservoir  capac- 
ity required  would  be  2,300,000  acre-feet  and  the  new  irrigation 
provided  for  would  be  approximately  450,000  acres.  This  irrigation 
supply  can  be  utilized  on  the  North  Side,  Minidoka,  Hansen  Butte, 
and  Idaho  Falls  pumping  projects  and  possibly  the  Big  Bnmeau 
project.  Idaho  Falls  lands  would  be  supplied  from  JacKSon  Lake 
storage  and  the  lands  below  American  Falls,  now  supplied  from  that 
source,  could  be  furnished  a  water  supply  from  the  American  Falls 
Reservoir.  Three  power  plants  have  oeen  constructed  at  American 
Falls,  having  a  joint  capacity  of  about  6,000  horsepower.  These  plants 
would  have  to  be  acquired  hj  the  Grovernment  or  some  satisfactory 
arrangements  made  with  their  owners  before  the  reservoir  can  be 
constructed.  The  area  to  be  flooded  would  be  about  66,000  acres, 
one-half  of  which  is  within  the  Fort  Hall  Indian  Reservation.  A 
portion  of  the  town  of  American  Falls  would  be  destroyed  by  the  dam 
or  submerged  in  the  reservoir.  Investigations  of  tms  project  have 
been  underway  during  the  past  several  months.  A  preliminary 
geological  examination  of  the  site  has  been  made  and  topography 
taken  on  both  sides  of  the  river  in  the  vicinity  of  the  falls  on  a  sale 
of  400  feet  to  the  inch,  with  contour  intervals  of  2  feet.  The  water 
supply  available  for  storage  has  been  studied  in  considerable  detail 
and  hydrographs  from  the  years  1903  to  1917,  inclusive,  platted. 
These  hydrographic  studies  have  been  extended  to  show  the  condi- 
tion at  'Twin  Falls,  Shoshone,  Augar  Falls,  upper  and  lower  Salmon 
Falls.  Ground  water  studies  have  also  been  made  within  the  res- 
ervoir site.  The  possibility  of  developing  power  at  Twin  Falls, 
Shoshone  Falls,  and  upper  Salmon  Falls  in  place  of  or  to  supplement 
the  power  at  American  Falls  has  also  been  studied  and  topographic 
surveys  have  been  made  of  these  various  power  sites.  Conftrences 
have  been  held  with  the  oflicers  of  the  Idaho  Power  Co.,  owners  of  the 
power  plants  at  American  Falls,  with  the  view  of  reaching  some  basis 
for  acquiring  their  property  at  the  American  Falls  dam  site. 

Island  Park  Reservoir. — ^A  preliminary  survey  has  been  made  of  the 
Island  Park  Reservoir  site  located  on  Henrys  Fork  of  the  Snake  River 
and  detailed  topography  of  the  dam  site  has  been  taken.  Complete 
hydrographic  records  have  been  tabulated.  By  the  construction  of 
a  dam  90  feet  above  the  river  bed  565,000  acre-feet  of  storage  can  be 
secured.  This  storage  is  proposed  for  the  irrigation  of  the  north  side 
extension  and  lands  along  the  canals  diverting  from  the  North  Fork 
of  the  Snake  River  in  case  the  American  Fal&  Reservoir  is  not  con- 
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structed.  About  15,700  acres  will  be  flooded,  of  which  5,000  acres  are 
in  private  ownership,  the  balance,  except  school  sections,  being  in  the 
Targhee  National  Forest. 

MOXTNTAIN  HOME  PBOJECT. 

This  project  is  located  in  Ada  and  Elmore  Counties  and  contains 
a  ^oss  area  of  700,000  acres,  of  which  420,000  acres  are  classed  as 
imgable.  It  is  proposed  to  serve  this  area  by  diverting  7,000  second- 
feet  of  water  from  the  Snake  River  into  a  canal  about  215  miles  in 
length  heading  at  Milner  Dam,  the  natural  flow  of  the  river  to  be 
supplemented  py  the  construction  of  the  American  Falls  Reservoir. 

During  the  summer  and  fall  of  1918,  a  preliminary  survey  was 
made  oi  approximately  142  miles  of  the  main  canal  and  a  recon- 
noissance  made  of  the  remainder  of  the  line.  The  first  irrigable  area 
is  reached  112  miles  from  the  diversion  point,  practically  the  entire 
distance  bein^  in  rock  excavation.  In  addition  to  the  storage  and 
diversion  works  and  the  excavation  of  the  canal  section  3  wasteways, 
7  siphons,  3  flumes,  and  1  timnel,  4,600  feet  in  length,  will  be  required. 

MOHTAHA. 

MISSOUIiA-HlTSON. 

This  i>roject  is  located  in  Missoula  Coxmty,  Mont.  The  lands  are 
aU  in  private  ownership  and  are  now  being  cultivated  by  dry-farm- 
ing methods  with  unsatisfactory  results.  A  hasty  examination 
was  made  by  Mr.  F.  T.  Crowe  to  determine  the  possibility  of  sup- 
plying this  area  with  water  for  irrigation  purposes.  Several  plans 
were  considered,  the  most  promising  being  the  enlargement  and 
extension  of  the  present  Grass  Valley  ditch  to  cover  an  irrigable 
area  of  8,000  acres  in  Frenchtown  Valley.  It  would  also  be 
possible  to  irrigate  about  8.000  acres  of  land  west  and  south  of 
Frenchtown  by  a  diversion  from  Nine  Mile  Creek  if  storage  is  pro- 
vided for  late  water  supply. 

FLAT  WILLOW  PROJECT. 

This  project  is  located  in  Fergus  County,  Mont.,  and  its  develop- 
ment was  undertaken  several  years  ago  by  the  Fergus  Land  &  Irriga- 
tion Co.,  which  constructed  a  diversion  canal  about  1^  miles  long 
in  191 1  to  divert  water  from  Flat  Willow  Creek  to  a  proposed  reservoir 
and  did  a  little  work  on  a  storage  dam.  At  the  request  of  the  land 
owners,  the  Project  Manager,  K.  H.  Fifield,  examined  this  scheme 
during  the  sxmmier  of  1918,  making  a  study  of  all  previous  reports 
and  available  data  in  reference  to  it.  The  irrigation  plan  contem- 
plates the  construction  of  storage  works  to  conserve  flood  waters 
and  about  17  miles  of  main  canal  and  short  laterals  at  frequent 
intervals  to  cover  the  15,000  acres  of  irrigable  land  to  be  reclaimed. 
This  system  will  water  lands  on  Flat  Willow  bench  and  the  bottom 
lands  lying  on  the  north  side  of  Pike  Creek  and  in  Yellowwater  Creek 
and'  E(k  Creek  flats,  also  the  bottom  lands  along  Flat  Willow  Creek. 
Further  investigations  are  required  to  determine  the  amount  of 
water  available  for  this  project  and  the  demands  upon  the  stream 
flow  to  provide  for  prior  irrigation  and  riparian  rights  from  Flat 
Willow  Creek. 
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MONTANA  BBCONNOISSANCB. 

A  recoimoissance  examination  was  made  of  the  following  projects 
in  Montana:  PricMev  Pear  Valley,  an  area  between  Toston  and 
Townsend.  and  the  North  and  South  benches  in  the  vicinity  of 
Three  Forks,  Mont. 

HEBBASKA. 

NOBTH  PLATTB  PBOJBCT— OTTBBNSEY  BESEBVOIB. 

The  proposed  Guernsey  Reservoir  is  located  in  Platte  County, 
Wyo.,  and  will  have  a  storage  capacity  of  about  61,000  acre-feet  oi 
water,  of  which  50,000  acre-ftet  will  be  available  for  irrigation.  This 
reservoir  is  to  be  used  principally  for  the  regulation  of  the  North 
Platte  River  to  prevent  the  present  excess  diversions  from  the  Path- 
finder Reservoir,  and  its  construction  will  make  possible  the  devel- 
opment of  new  lands  and  overcome  the  present  shortages  in  the 
nver  at  times  of  peak  demands.  Topographic  surveys  of  the  reservoir 
and  test  borings  at  the  damsite  have  been  made,  lentative  plans  of 
the  dam  and  regulation  works  have  been  prepared. 

NBBBASKA  BBCONNOISSANCB. 

Dunns  the  fiscal  year  ending  June  30,  1919,  field  reconnoissance 
and  studies  of  available  data  relative  to  the  following  projects  in 
Nebraska  have  been  made: 

FABMBBS  DITCH  AND  CANAL  PBOJBCT. 

This  canal  is  planned  to  divert  from  the  south  side  of  the  Platte 
River,  some  6  miles  east  of  the  city  of  North  Platte  for  the  irrigation 
of  about  50,000  acres  of  gently  sloping  bench  land.  This  project 
was  undertaken  in  1904  by  an  association  of  farmers,  and  a  large 

Eortion  of  the  earth  section  of  the  canal  was  excavated  at  that  time, 
ut  was  never  used  and  has  since  become  partialljr  refilled  by  the 
farmers  and  road  workers.  The  land  lying  under  it  has  been  dry 
farmed  since  its  settlement.  Interest  in  irrigation  has  been  revived 
recently  and  there  has  been  some  pumping  development  which  has 
been  only  partially  successful.  The  successful  development  of 
this  irrigation  enterprise  depends  upon  the  further  conservation  of 
water  along  the  North  Platte  River  and  upon  drainage  development 
above  the  city  of  North  Platte. 

LINCOLN  AND  DAWSON  COUNTY  PBOJBCT. 

This  project  is  located  in  Lincoln  and  Dawson  Counties  and  con- 
templates the  reclamation  of  some  45,000  acres  by  a  main  canal  di- 
verting from  the  Platte  River  about  2  miles  east  of  the  junction  of 
the  North  and  South  Plattes.  The  canal  line  passes  through  a  sand- 
hill country  for  about  32  miles,  at  the  end  of  which  it  reaches  a  com- 
pact body  of  gently  rolling  farming  land.  There  is  a  reservoir  site 
available  in  Wild  Horse  Valley  that  may  be  used  for  supplementing 
the  water  supply.  A  district  was  organized  in  1895  to  construct 
works  for  the  reclamation  of  the  land  it  embraced,  but  as  no  market 
was  found  for  its  bonds,  the  work  begun  by  the  farmers  had  to  be 
indefinitely  suspended.  The  land  under  this  project  is  now  being 
dry  farmed,  but  there  is  a  strong  sentiment  in  favor  of  irrigation 
brought  about  by  unsatisfactory  crop  yields  as  compared  with  those 
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raised  under  irrigation.  The  successful  development  of  this  enter- 
prise depends  upon  supplemental  storage  in  Wild  Horse  Reservoir 
and  the  development  of  drainage  works  above  North  Platte  city. 

HEVADA. 

NEWIiANDS  PROJECT— PYBAMED  LAKE  EXTENSION. 

This  extension  contemplates  the  irrigation  of  19,000  acres  in 
Washoe  County,  Nev.,  by  diversion  of  water  from  the  main  canal  of 
the  Newlands  project  to  be  siphoned  across  the  TVuckee  River  and 
the  construction  of  necessary  distributing  works  for  the  land  to  be 
irrigated,  none  of  which  is  now  under  cultivation.  Topographic  sur- 
veys have  been  made  of  the  irrigable  area  and  the  sod  has  been 
clarified.  The  construction  of  this  extension  can  not  be  undertaken 
until  the  water  rights  in  Lake  Tahoe  have  been  adjudicated  or  neces- 
sary storage  secured  elsewhere. 

CABSON  VALLEY  PROJECT. 

This  project  is  located  in  Douglas  County  and  contemplates  pro- 
viding an  additional  supply  of  water  for  lands  now  irrigated  under 
existing  canals  and  the  reclamation  of  large  bodies  of  land  that  are 
now  without  water.  Water  is  to  be  taken  from  both  the  East  and 
West  Forks  of  the  Carson  River,  50,500  acre-feet  of  storage  to  be 
developed  by  the  construction  of  the  Horseshoe  Bend  Reservoir  on 
the  East  Fork  and  6,100  acre-feet  in  the  Alpine  and  Dressier  Reser- 
voirs. Two  high-line  canals  will  be  constructed,  leading  from  Horse- 
shoe Bend  Reservoir  to  bench  lands  above  the  present  irrigated  areas 
lying  along  the  east  side  of  the  valley  and  between  the  East  and  West 
Forks  of  Carson  River.  The  present  systems  of  canals  are  to  be  en- 
larged and  extended  to  irrigate  all  of  the  lands  that  can  be  reached 
by  them.  Construction  of  new  lateral  svsteirs  will  be  required  for 
dry  lands,  but  none  wiU  be  needed  for  the  lands  now  .in  cultivation. 
Drainage  will  be  necessary. 

The  gross  area  of  this  project  is  41,400  acres,  of  which  39,000  acres 
are  classed  as  irrigable.  About  17,400  acres  are  now  in  cultivation 
under  privately  owned  ditches,  many  of  which  do  not  furnish  a  satis- 
factory water  supply. 

During  the  investigation  of  this  project,  five  reservoir  sites  have 
been  examined  and  diamond  drill  borings  made  of  the  various  dam 
sites.  A  study  has  been  made  of  existing  water  rights  and  available 
supply.  The  possibility  of  extending  canal  systems  to  cover  new 
lanas  in  the  vicinity  of  Carson  City  and  below  Dayton  has  been  con- 
sidered. Should  this  development  be  undertaken,  more  storage  than 
now  contemplated  will  have  to  be  provided. 

HEW  MEXICO. 

MIDDLE  BIO  OBANDB  PBOJECT. 

This  project  covers  a  gross  area  of  134,000  acres  in  the  Rio  Grande 
Valley  between  San  Marcial  and  the  mouth  of  White  Rock  Canyon. 
Quite  extensive  surveys  have  been  made  of  this  area  by  the  State 
engineer  of  New  Mexico,  and  the  project  has  been  inspected  by  Engi- 
neers Burkholder  and  Conkling  of  the  Reclamation  Service.    Topog- 
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raphy  has  been  taken  of  the  entire  valley  floor  on  a  scale  of  1,000 
feet  to  the  inch  with  contours  at  2  feet  intervals. 

The  reclamation  plan  combines  both  drainage  and  irrigation.  It 
is  found  that  the  ground-water  table  is  higher  nearer  the  river  than 
farther  back  toward  the  bluffs,  from  which  it  is  presumed  that  most 
of  the  water  comes  from  the  river  itself,  and  it  is  proposed  to  intercept 
this  seepage  by  constructing  a  drain  near  and  parallel  to  the  river 
which  womd  also  be  used  as  an  outlet  for  lateral  drainage  channels 
to  be  built  within  the  irrigated  area. 

To  supply  water  for  irrigation,  it  is  proposed  to  construct  a  di- 
version dam  at,  or  near,  the  mouth  of  White  Rock  Canyon  from  which 
canals  wiU  be  constructed  near  the  steep  bluffs  on  either  side  of  the 
river  above  the  lands  to  be  irrigated.  About  49,000  acres  are  now 
under  irrigation,  of  which  approximately  9,000  are  suffering  from 
lack  of  drainage  and  large  areas  of  the  uncultivated  lands  are  now 
water-logged. 

OBEOOH. 

OWYHEE  PROJECT. 

A  description  of  this  project  and  previous  investigations  made  of  it 
may  be  found  in  the  Fifteenth  Annual  Report  on  page  532.  Recentlv 
Engineer  C.  C.  Fisher  has  made  a  field  inspection  and  a  study  of  all 
previous  reports  relating  to  the  Owyhee  project,  as  a  result  of  which 
ne  proposes  the  following  plan  of  reclamation  which  differs  somewhat 
from  any  of  those  that  nave  heretofore  been  suggested.  Storage  is 
to  be  provided  for  426,000  acre-feet  of  water  at  the  Duncan  Ferry 
r^ervoir  site.  A  main  canal  wiU  divert  from  the  south  side  of  the 
Owyhee  River  about  180  feet  above  stream  bed  and  have  an  initial 
capacity  of  1,780  second-feet,  220  feet  of  which  are  carried  to  gen- 
erate power  for  pumping  plants.  The  canal  will  parallel  the  river  to 
opposite  Mitchell  Butte,  where  it  divides  into  two  branches  known 
as  the  North  and  South  Canals.  The  North  Canal  crosses  the  Owy- 
hee River  in  a  12-foot  concrete  pipe  3,400  feet  long.  At  the  outlet  of 
this  siphon  is  the  Mitchell.  Butte  pumping  station  where  220  second- 
feet  are  dropped  184  feet  into  the  present  Owyhee  Canal  and  182 
second-feet  lifted  100  feet  into  a  canal  33.4  miles  long  by  which  1 1 ,777 
acres  of  irrigable  land  are  to  be  watered.  From  the  siphon  the  North 
Canal  continues  to  near  Vail  Buttes,  a  distance  of  approximately  43 
miles,  furnishing  water  to  17,000  acres  of  irrigable  land.  The  South 
Canal  passes  aroimd  the  peninsula  between  the  Owyhee  and  Snake 
Rivers,  thence  up  the  Snake  River  to  near  the  upper  pumping  station 
of  the  Gem  irrigation  district,  a  total  distance  of  approximately  56 
miles.  At  station  20  is  the  Owyhee  pumping  station  where  a  lift  is 
made  of  100  feet  to  cover  900  acres^  the  water  used  for  power  being 
dropped  into  a  lateral  and  used  for  irrigation.  At  station  635  is  the 
Alkali  Creek  pumping  station  where  252  feet  of  water  are  dropped 
100  feet  into  the  Tail  race  lateral  and  75  second-feet  lifted  100  feet  to 
cover  4,930  acres.  If  the  Alkali  pumping  canal  is  extended  across 
Succor  Creek,  practically  all  of  the  Succor  irrigation  district  Vould 
come  under  the  Owyhee  project  and  1,030  acres  would  be  irrigated 
east  of  Succor  Creek.  Water  is  turned  down  Jump  (>eek  to  be 
picked  up  by  the  three  principal  canals  of  the  Gem  irrigation  district. 
The  South  Canal  is  considerablv  above  the  upper  canal  of  the  Gem 
district  and  covers  6,910  irrigable  acres  above  it  east  of  Succor  Creek. 
The  plan  outlined  permits  the  use  of  the  present  canals  of  the  Gem 
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district  without  reversing  their  direction,  and  by  feeding  them  at 
several  points  their  enlargement  would  not  be  reauired  in  order  to 
furnish  a  larger  supply  of  water  than  that  for  wnich  they  are  de- 
sired. 

The  system  as  proposed  would  furnish  water  to  a  total  irrigable 
area  of  78,330  acres,  17,600  acres  of  which  must  be  reached  by  pump- 
ing plants. 

LOWER  POWDBB  BIVER  PBOJBCT. 

This  project  is  located  near  Baker  City,  Oreg.,  and  was  first  inves- 
tigated by  the  Reclamation  Service  in  1908.  The  project  at  that 
time  included  27,000  acres  to  be  developed  from  the  surplus  water  of 
the  Powder  River.  Later  this  area  was  included  withm  the  Carev 
Act  project  imdertaken  by  the  Powder  Land  &  Irrigation  Co.  which 
proposed  to  reclaim  65,000  acres.  Their  plans  include  storage  of  the 
surplus  water  of  the  Powder  River  in  Thief  Valley  Reservoir  and 
turning  West  Eagle  Creek  in  to  Balm  Creek  Reservoir,  the  Powder 
River  water  being  used  for  the  irrigation  of  40,000  acres  and  West 
Eagle  water  for  about  25,000  acres  of  land.  Quite  extensive  sur- 
veys and  plans  were  made  by  the  Powder  Land  &  Irrigation  Co.  and 
rights  of  way  were  purchased.  The  contract  of  the  company  with 
the  State  of  Oregon  nas  been  extended  from  time  to  time  and  is  still 
in  force.  A  field  examination  and  a  study  of  all  the  maps  and  other 
data  accumulated  have  recently  been  made  by  Consultmg  Engineer 
A.  J.  Wiley.  It  was  found  that  some  additional  data  were  required 
in  order  to  make  a  complete  report  upon  this  project  and  the  informa- 
tion desired  is  now  being  gf^thered  by  engineers  of  the  Reclamation 
Service. 

KLAMATH  PBOJECT  BXTEKSIOKS. 

During  the  past  year  investigations  have  been  made  with  the  view 
of  supplying  water  to  the  following  extensions  of  the  Klamath  pro- 
ject: 

TITLE  LAKE  LANDS. 

Tule  Lake  is  a  shallow  body  of  water  with  no  visible  outlet,  lying 
south  of  the  southeast  portion  of  the  Klamath  project.  The  flooded 
area  is  being  rapidly  reduced  by  evaporation  and  the  prevention  of 
inflow.  By  this  means  lar^e  areas  have  alreadv  been  uncovered  and 
a  portion  of  the  old  lake  bed  was  opened  to  settlement  in  1917.  Ulti- 
mately it  is  expected  to  reclaim  17,000  acres  by  this  extension.  At 
the  present  time  only  a  part  of  the  run-off  tributary  to  the  lake  is 
under  control  by  the  Clear  Lake  Reservoir  and  a  diversion  canal 
from  Lost  River.  Upon  construction  of  the  Horsefly  Reservoir  on 
Miller  Creek,  with  a  storage  capacity  of  75,000  acre-feet  of  water,  the 
uncovering  of  the  Tule  Lake  lands  will  be  facilitated  and  an  irriga- 
tion supply  for  additional  acreage  will  be  secured.  With  this  addi- 
tional supply  it  would  also  be  possible  to  furnish  5,700  acres  of  bench 
land  south  of  Tule  Lake  with  water  from  the  Clear  Lake  Reservoir 
already  constructed,  which  otherwise  can  not  be  irrigated,  and  to 
reclaim  4,100  acres  from  the  bed  of  Tule  Lake  in  the  southeast  comer 
that  could  not  otherwise  be  reached  except  by  pumping.  For  the 
irrigation  of  the  uncovered  lands  of  Tule  Lake  it  is  proposed  to  pro- 
vide storage  in  upper  Klamath  Lake,  to  enlarge  and  extend  some  of 
the  present  irrigation  works  of  the  project,  and  to  construct  two  new 
canals  diverting  from  Lost  River. 
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LANGBLL  VALLEY  UNIT. 

This  unit  comprises  17,400  acres  of  irrigable  land  along  the  Lost 
River  which  it  is  proposed  to  supply  with  water  from  Horsefly 
Reservoir,  two  main  canals  being  diverted  from  Miller  Creek,  6  miles 
below  the  reservoir.  The  North  Canal  will  be  about  15  miles  long 
and  will  serve  all  of  the  lands  north  of  MiUer  Creek  east  of  Lost  River. 
•From  this  canal  a  supply  of  water  is  carried  across  Lost  River  to 
irrigate  lands  west  of  that  stream.  The  South  Canal  will  run  up  the 
valley  for  about  12  miles  and  supplv  lands  south  of  Miller  Creek  and 
east  of  Lost  River.  All  of  the  lands  within  this  unit  are  in  private 
ownership,  and  about  15,000  acres  have  been  cultivated  under  dry- 
farming  methods.  

PUMPINO  UNITS. 

There  are  adjoining  the  present  Klamath  project  some  23,000 
acres  of  irrigable  land  that  can  only  be  reached  by  means  of  pumping 
plants.  These  hi^h  points  are  widely  scattered  and  comprise  14 
units,  varying  in  size  from  200  acres  up  to  6,000  acres;  the  proposed 
lifts  range  from  15  to  70  feet.  Of  the  total  area,  about  16,000  acres 
are  cropped  under  dry-farming  methods  and  possibly  200  acres  are 
irrigated  from  wells.  The  return  from  dry-land  farming  has  been 
very  meager.  Storage  is  to  be  provided  in  upper  Klamath  Lake,  and 
it  is  proposed  to  enlarge  some  of  the  present  project  canals  and  pro- 
vide pumping  plants  to  raise  the  water  to  tne  distributing  ditches 
serving  the  high  lands. 

T7HATILLA  PROJECT  EXTEKSIOKS. 

By  additional  storage  on  the  Umatilla  River  or  its  tributaries  it 
is  possible  to  supply  with  water  about  35,000  or'40,000  acres  of  ex- 
cellent land  soutnwest  of  the  present  UmatUla  project.  At  the  pres- 
ent time  there  are  about  13,000  acres  of  land  irrigated  under  private 
irrigation  systems,  none  of  which  receives  a  full  irrigation  supply. 
Numerous  petitions  have  been  presented  to  the  department  for  the 
Government  to  provide  relief  for  the  settlers  by  constructing  adequate 
storage  facilities,  and  investigations  have  been  made  to  determine  the 
feasibility  of  providing  additional  water  for  the  lands  already  culti- 
vated and  of  increasing  the  irrigable  area  by  the  extension  and  enlarge- 
ment of  the  present  canal  systems.  Five  reservoir  sites  have  been 
located  on  M^cKay  Creek.  Apparently  the  most  favorable  of  these 
sites  is  located  5  miles  above  ite  confluence  with  the  Umatilla  River. 
With  a  dam  140  feet  high  and  a  crest  length  of  2,400  feet  about  1,180 
acres  of  land,  780  acres  of  which  are  now  cropped,  would  be  submerged. 
The  capacity  of  the  reservoir  with  a  dam  of  this  height  would  be 
between  60,000  and  70,000  acre-feet,  which  might  be  increased  with- 
out adding  to  the  unit  cost  for  storage.  Detailed  topography  las  been 
taken  of  tne  dam  site  on  a  scale  of  200  feet  to  the  inch  with  contour 
intervals  of  5  feet.  An  additional  gaging  station  has  been  established 
on  McKay  Creek  and  the  water  supply  available  is  under  investiga- 
tion. Test  pits  and  drill  borings  have  been  made  at  the  dam  site  and 
the  proximitv  of  satisfactory  building  material  is  being  investigated. 
Office  study  has  been  made  of  proposed  distributing  systems.  Inves- 
tigations are  still  in  progress. 
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SOUTH  DAKOTA. 

ANGOSTXTBA  PBOJEOT. 

An  account  of  the  Angostura  project  will  be  found  in  the  Seven- 
teenth Annual  Report,  on  page  385.  A  board  of  review,  composed  of 
Mr.  D.  C.  Henny,  consultmg  engineer  for  the  Reclamation  Service, 
and  Dr.  Homer  M.  Derr,  State  engineer  of  South  Dakota,  after  an 
inspection  of  this  project  and  a  studv  of  the  report  of  the  surveys 
made  in  1917  and  1918  agreed  generally  with  the  conclusions  reached 
in  the  report  referred  to,  out  were  of  the  opinion  that  the  capacity  of 
the  reservoir  might  have  to  be  increased  to  furnish  an  adequate 
water  supply  in  years  of  low  dischai^e;  that  the  acre  cost  given  in  the 
report  snould  be  regarded  as  a  minimum;  that  a  further  study 
and  investigation  is  almost  certain  to  result  in  higher  estimates; 
and  concluded: 

That  until  values  of  agricultural  land  throughout  the  United  States  shall  havb 
greatly  advanced,  the  Angostura  project  is  not  financially  feasible. 

BELLB  FOXTBCHB  PROJECT  EXTBNSION-^HICBIBN  OBEEE! 

BESERVOIB. 

Under  the  Intake  Canal  and  Johnston  lateral  of  the  Belle  Fourche 
project,  there  are  now  approximately  4,000  acres  of  land  that 
are  not  supplied  with  storage,  depending  entirely  upon  the  natural 
flow  of  the  Belle  Fourche  River  for  a  water  supply.  Since  the  proj- 
ect was  opened  in  1908,  thejpe  have  been  three  years  in  which  a 
lack  of  sufficient  water  has  caused  a  shortage  of  crops  under  these 
canals.  To  overcome  this  difficulty,  studies  nave  been  made  of  the 
feasibility  of  diverting  flood  waters  from  Spearfish  Creek  into  a 
reservoir  to  be  constructed  on  a  tributary  oi  Chicken  Creek,  from 
which  the  stored  waters  are  to  be  diverted  as  needed  into  the  Red- 
water  River  which  empties  into  the  Belle  Fourche  above  the  diver- 
sion works  of  the  Belle  Fourche  project.  The  plan  under  considera- 
tion contemplates  cooperation  with  the  Redwater  Canal  Association, 
which  controls  the  Chicken  Creek  Reservoir  site  and  irrigates  4,800 
acres  of  land  south  of  the  Belle  Fourche  River  by  means  of  a  canal 
diverting  from  Redwater  River.  In  the  examinations  so  far  made 
it  appears  that  a  sufficient  water  supplv  may  be  secured  from  Spear- 
fish Creek  and  that  the  f easibihtv  of  building  this  reservoir  will  depend 
upon  the  construction  of  a  saie  dam  at  a  reasonable  cost  ana  the 
abihty  to  reach  satisfactory  agreements  with  the  owners  of  the  Red- 
water  Canal  and  the  Belle  Fourche  Water  Users'  Association  as  to 
the  distribution  of  the  water  impounded  and  the  return  of  the  cost 
of  construction. 

TEXAS. 

LOWEB  BIO  GBANDE  PBOJEOT. 

This  project  covers  a  large  territory  along  the  Rio  Grande  in  the 
United  States  extending  from  a  point  near  Sam  Fordyce  to  the 
Gulf  of  Mexico  and  as  far  north  as  RaymondviUe,  Tex.  About 
170,000  acres  of  this  area  are  now  irrigated  by  various  pumping 
plants  installed  by  companies  holding  large  tracts  of  land.  Much 
of  the  land  now  imder  ditches  is  without  a  sufficient  water  supply 
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and  storage  is  required  to  meet  their  present  demands  and  for  the 
development  of  additional  areas.  The  land  owners  in  the  lower 
Rio  Grande  Valley  have  organized  the  Rio  Grande  Conservation 
Association  which,  in  1918,  applied  to  the  Government  for  assistance. 
In  response  to  this  petition  a  prelimimary  examination  of  this  proj- 
ect was  made  by  Consulting  Engineer  Henny,  who  recommended 
that  the  Government  cooperate  with  the  Rio  6rande  Conservation 
Association  in  further  investigations.  A  contract  was  therefore 
entered  into  between  the  Secretary  of  the  Interior  and  the  association 
on  February  25,  1919,  to  investigate  the  feasibility  of  irrigating  laree 
bodies  of  land  in  Starr,  Hidalgo,  and  Cameron  Counties,  Tex.  On 
February  1,  after  it  became  certain  that  the  cooperative  examination 
of  this  project  would  be  made,  Mr.  Victor  E.  lieb  was  assigned  to 
take  charge  of  the  field  investigations.  The  first  work  undertaken 
was  an  examination  of  the  Rio  Grande  below  R-esidio  to  discover 
possible  reservoir  sites.  Three  excellent  dam  sites  were  found  known 
as  the  Mulato,  Mariscal,  and  BoquiUas,  the  most  favorable  of  the 
three  being  the  Mariscal  which,  with  a  reasonable  height  of  dam, 
would  develop  ample  storage  for  the  water  available.  This  is 
now  estimated  at  1,500,000  acre-feet  per  annmn,  practically  aU 
of  which  comes  from  the  Rio  Conchos,  a  large  trioutary  oi  the 
Rio  Grande  from  the  Mexican  side.  It  is  understood  that  there 
are  large  bodies  of  excellent  land  in  Mexico  that  can  be  irrigated 
from  the  Rio  Conchos  and  that  excellent  storage  sites  exist  in  the 
mountains  above  these  lands.  If  extensive  development  should 
take  place  in  Mexico,  the  supply  for  the  Lower  Rio  (Jrande  project 
would  be  materially  decreased.  In  any  event,  storage  on  tne  Rio 
Grande  cannot  be  undertaken  without  some  kind  of  an  international 
agreement.  From  private  surveys  made  heretofore  it  is  learned 
that  a  reservoir  site  on  Devils  River  about  20  miles  above  its 
mouth  would  store  750,000  acre-feet  of  water  with  a  200-foot 
dam,  the  run-off  of  the  stream  being  estimated  at  585^000  acre-feet 
per  annmn.  There  is  also  a  dam  site  on  the  Pecos  River  located 
about  17  mUes  above  its  mouth  where  it  is  estimated  that  275,000 
acre-feet  could  be  stored  by  a  dam  200  feet  high.  The  amoimt  of 
run-off  of  this  stream  is  450,000  acre-feet  per  annum.  As  the  water 
from  both  of  these  streams  is  now  used  for  the  irrigation  of  lands 
supplied  by  the  pumping  plants  on  the  Rio  Grande  in  the  vicinity 
of  Laredo  and  Del  Rio,  only  a  part  of  the  run-off  could  be  stored 
during  the  irrigation  season.  Further  investigations  of  the  storage 
possibihties  on  these  streams  are  contemplate.  All  of  these  sites 
are  located  from  250  to  400  miles  above  the  proposed  diversion 
for  a  gravity  canal  and  careful  recoimaissance  was  made  of  the  river 
between  Laredo  and  Rio  Grande  city  to  discover  a  site  for  a  regulating 
reservoir.  The  only  one  foimd  was  at  Dolores  which  required  a 
long  feed  canal  from  the  Rio  Grande  and  would  have  small  storage 
capacity.  No  detailed  surveys  or  investigation  of  the  foundations 
have  been  made  at  anv  of  the  dam  sites.  Trial  lines  have  been  rim 
to  determine  the  feasibility  of  furnishing  water  by  gravity  to  lands 
now  suppUed  by  the  various  pumping  plants.  One  of  these  hnes 
diverts  from  the  Rio  Grande  a  short  dStance  below  Rio  Grande  city 
and  the  mouth  of  the  Rio  San  Juan.  From  this  survey  it  appears 
that  it  will  be  possible  to  reach  all  of  the  lands  imder  the  pumping 


SSOOKDABY  PBOJEOTS.  423 

plants  except  those  under  second  and  third  lifts  which  supply  com- 
paratively small  areas.  The  second  line  diverts  from  the  nver  above 
San  Marcial  and  runs  in  a  northeasterly  direction  to  reach  the  lands 
in  the  vicinity  of  Raymondville  and  Lyford. 

In  addition  to  the  field  surveys,  a  topographic  map  of  the  project 
has  been  made,  using  all  of  the  available  maps  of  tins  section,  after 
having  reduced  them  to  a  common  datum.  Hydrographic .  studies 
have  been  made  of  all  the  available  discharge  records  of  the  various 
streams  that  will  affect  the  construction  of  this  project.  A  pre- 
liminary report  of  the  work  accomplished  to  the  end  of  the  fiscal  year 
1919  is  in  course  of  preparation. 

BIO   GBANDE   PItOJB0T-/rOBNrLLA-FOBT  HANCOCK:  EXTENSION. 

South  and  east  of  the  present  Rio  Grande  project  is  a  narrow  strip 
of  land  bordering  the  river  in  the  vicinity  of  Tomilla  and  Fort  Han- 
cock, embracing  about  30^000  irrigable  acres  for  the  reclamation  of 
which  it  is  proposed  to  use  water  stored  in  the  Elephant  Butte  Res- 
ervoir and  to  construct  a  canal  along  the  north  and  northwestern 
boundary  of  the  tract,  diverting  from  the  river  near  Fabens,  Tex. 
Topographic  surveys  have  been  made  of  the  area  to  be  reclaimed  and 
an  irrigation  district  has  been  formed  by  the  owners  of  4,600  acres  of 
land  in  the  vicinity  of  Tomilla  with  a  view  of  contracting  with  the 
Grovernment  for  the  construction  of  an  irrigation  system. 

TEXAS  BECONNOIS8ANCB. 

In  December,  1918,  Asst.  Engineer  W.  R.  Parkhill  made  a  recon- 
noissance  examination  of  the  Mmato  Reservoir  site  on  the  Rio  Grande 
located  about  40  miles  below  Presidio,  Tex.,  and  of  the  Devils  River 
Reservoir  site  located  in  Val  Verde  County,  Tex.,  about  20  miles 
above  its  confluence  with  the  Rio  Grande.  He  a^o  examined  the 
Cotulla  irrigation*  project  located  in  La  Salle  and  Denton  Counties, 
Tex.,  which  would  require  storage  in  the  Nueces  River  7  miles  above 
Cotulla  and  the  construction  of  a  canal  about  25  miles  long  for  the 
irrigation  of  between  80,000  and  100,000  acres  of  land. 

DEVILS  BIVEB  PROJECT. 

The  project  provides  for  a  storage  dam  across  Devils  River  just 
below  Rough  Canyon  some  10  miles  above  the  mouth  of  the  river  for 
the  impoimding  of  750,000  acre-feet  of  water  with  a  diversion  direct 
from  the  reservoir  and  at  an  elevation  of  100  feet  above  the  river 
level,  into  a  canal  following  down  the  canyon  5  or  6  miles;  thence 
turning  eastward  for  about  30  miles  to  irrigate  from  90,000  to 
100,000  acres  of  land  lying  between  Del  Rio  ana  Brownsville. 

UTAH. 

CASTLE  PEAK  PBOJECT.     . 

A  brief  description  of  this  project  will  be  found  in  the  Seventeenth 
Annual  Report  on  page  386.  During  the  last  fiscal  year  a  preUmi- 
nary  survey  has  been  made  of  the  mam  canal  line  diverting  from  the 
Duchesne  Kiver  near  the  town  of  Duchesne.    Twelve  miles  of  this 
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line  are  on  very  steen  sidehiUs  in  earth,  gravel,  bowlders,  and  shale 
and  a  little  over  1  niile  of  inverted  si^^hons  under  heads  of  120  feet 
are  required.  At  the  end  of  15  miles,  the  first  irrigable  land  on 
My  ton  Bench  is  reached. 

Beyond  Myton  Bench  the  line  runs  for  4  miles  across  the  "bad 
lands"  and  along  broken  country  to  the  head  of  the  main  body  of 
land  to  be  irrigated.  Between  1  and  2  miles  of  tunnel  and  approxi- 
mately 3  miles  of  flume  will  be  required  in  the  constructiop  of  this 
canal.  All  unentered  lands  within  this  project  have  been  withdrawn 
under  the  second  form  of  withdrawal.  Water  records  have  been 
obtained  throughout  the  year.  Further  investigation  of  this  project 
is  contemplated. 

T7TAH  BEGONNOISSANCE. 

The  rroject  manager  at  Provo  has  made  brief  reconnoissance  ex- 
aminations of  the  Hatehtown  and  Alberta  projects  and  the  possi- 
bility of  irrigating  land  in  Escalante  Valley. 

WASHUfGTOir. 

YAKTltfA   PBOJSCT  EXTENSIONS. 

In  August,  1918,  investigations  were  begun  of  proposed  extensions 
to  the  Yakima  project  and  to  determine  the  most  feasible  and  eco- 
nomical development  for  the  utilization  of  the  available  water  supply 
in  the  Yakima  watershed  and  the  necessary  storage  te  accompUsn 
this  purpose.  It  has  been  estimated  that  from  200,000  te  225,000 
acres  of  new  land  may  be  reclaimed.  The  piincipal  units  receiving 
attention  during  the  past  year  are  as  follows:  Kittitas  unit  in  Blitti- 
tas  County,  covering  70,000  acres  of  land.  Moxee  unit,  covering 
40,000  acres  in  Yakima  Coun^  above  the  present  canals  of  the 
Wenas,  East  Selah,  and  Moxee  Valleys.  A  contour  survey  has  been 
made  of  this  unit  and  the  first  15  miies  of  the  main  canal  have  been 
located.  Roza  unit  covers  60,000  acres  in  Yakima  and  Benton 
Coimties  above  the  Simnyside  Canal.  Topography  was  taken  of 
this  area.  Kennewick  unit  covers  35,000  acres  in  Benton  Coimty, 
south  of  Yakima  River  in  the  vicinity  of  Kennewick  and  Kiona. 
Topography  has  been  taken  of  about  one-half  of  this  unit.  Investi- 
gation of  the  extensions  to  the  Yakima  project  are  still  in  progress. 

WTOMIHG. 

WYOMING  COOPEBATIVE  WOBE!. 

Reference  is  made  in  the  Seventeenth  Annual  Report  on  page  387 
to  cooperative  investigations  of  the  water  supply  available  from  the 
North  Platte  and  South  Platte  Rivers.  These  investigations  were 
completed  during  the  past  year  and  covered  an  exhaustive  examina- 
tion of  the  water  supply  and  possible  irrigation  development  in  the 
Platte  River  Valley.  As  under  the  terms  of  contract  between  the 
Secretary  of  the  Interior  and  the  State  of  Wyoming  this  report  is 
to  be  reviewed  by  a  board  of  engineers  and  their  findings  and  con- 
clusions published  by  the  Reclamation  Service,  no  extended  review 
of  the  investigations  so  far  made  is  submitted. 
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OREGON  BASIN  PBOJECT. 

The  Oregon  Basin  project  is  located  in  Park  and  Big  Horn  Counties, 
Wyo.,  and  includes  an  urigable  area  of  approximately  90,000  acres, 
all  included  in  a  Carey  Act  withdrawal  of  193,000  acres  made  by 
the  State  of  Wyoming  in  1904  and  extended  in  1914  for  a  period  of 
five  years.  As  this  extension  has  lapsed,  the  lands  have  been  with- 
drawn under  the  terms  of  the  reclamation  law. 

The  Big  Horn  Basin  Development  Co.  contracted  with  the  State 
for  the  construction  of  the  necessary  irrigation  works  to  supply  water 
to  the  Carey  Act  lands,  but  after  doing  a  considerable  amoimt  of 
construction,  no  part  of  which  was  so  bunt  that  water  could  be  deliv- 
ered to  any  part  of  the  lands,  the  company  failed.  During  the 
summer  of  1918  quite  extensive  siu-veys  were  carried  on  by  the 
Reclamation  Service  in  connection  witn  this  project.  The  plans 
that  have  been  considered  contemplate  the  diversion  of  water  from 
the  Shoshone  Re-ervoir  into  a  reservoir  to  be  constructed  in  Oregon 
Basin,  from  which  it  will  be  diverted  into  a  main  distributing  canal 
for  the  irrigation  of  lands  in  Oregon  Coulee  and  alon^  Dry  Cre3c  with 
a  possible  extension  from  Dry  Creek  to  cover  additional  areas.  A 
number  of  alternative  lines  have  been  considered  and  data  have  been 
secured  upon  which  to  base  the  development  of  a  complete  irrigation 
plan  and  to  determine  the  lands  which  can  be  most  advantageously 
and  economically  reclaimed. 

GBEEN  BIVEB  BASIN  PBOJBCTS. 

An  account  of  the  investigation  of  the  Green  River  Basin  by  the 
Reclamation  Service  in  cooperation  \vith  the  State  of  Wyoming  in  1915 
can  be  f  oimd  on  page  543  oi  the  Fifteenth  Annual  Report.  As  a  result 
of  that  cooperative  investigation  itwas  recommendea  that  preliminary 
examination  be  made  of  the  Bonneville,  Seedskadee  (Anderson  Island 
diversion) ,  Seedskadee  (La  Barge  diversion) ,  Big  Piney-La  Barge,  Opal, 
and  Church  Buttes  projects,  aggregating  a  gross  area  of  1,025,000 
acres,  in  order  to  determine  the  net  irrigable  area,  the  available 
water  supply,  and  the  probable  cost  of  each  of  these  projects.  In 
the  summer  and  fall  oi  1918  field  examinations,  soil  surveys,  and 
studies  of  all  available  water  records  were  made  in  compliance  with 
this  recommendation,  the  results  of  which  may  be  briefly  outlined 
as  follows: 

OHUBCH  BUTTES  PBOJEOT. 

This  project  covers  a  gross  area  of  70,000  acres  in  Uinta,  Sweet- 
water, apd  Lincoln  Counties,  of  which  25,000  acres  are  classed  as 
irrigable.  Its  elevation  ranges  from  6,150  to  6,400  feet  above  sea 
level  and  it  has  an  average  growing  season  of  85  days.  The  water 
supply  is  to  be  secured  from  Blacks  and  Henrys  Forks  of  the 
Green  River,  with  storage  in  the  proposed  basin  reservoir  in  Utah. 
A  study  of  the  records  of  stream  now  indicates  that  although  there 
will  be  25,000  acres  of  irrigable  land  within  the  project,  the  water 
supply  would  not  be  sufficient  for  more  than  7,000  acres. 
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OPAL  PROJECT. 

This  project  covers  a  gross  area  of  70,000  acres,  of  which  30,000 
are  dassed  as  irrigable,  and  is  located  in  Lancoln  and  Sweetwater 
Counties,  Wyo.  Ine  elevation  of  the  irrigable  area  ranges  from 
6,300  to  6,650  feet  above  sea  level.  The  average  growing  season 
is  85  days.  The  water  supply  is  to  be  secured  ftom  Henrys  Fork 
of  the  Green  River,  with  storage  to  be  provided  by  the  con- 
struction of  the  Hams  Fork  Reservoir,  located  on  Hams  Fork  and 
Willow  Creek  a  few  miles  above  the  town  of  Eemmerer.  A  rail- 
road runs  through  this  site  along  Willow  Creek  to  Queally.  Practi- 
cally all  of  the  land  within  the  site  is  in  private  ownership,  some 
1,500  acres  being  irrigated  and  cropped.  It  is  estimated  that  87,800 
acre-feet  of  storage  would  be  required  for  this  project  and  that  the 
total  amount  available  is  88,200  acre-feet.  About  8^000  acres  are 
now  irrigated  along  Hams  Fork,  the  principal  crops  bemg  native  hay 
and  some  alfalfa.  In  addition  to  the  storage  reservoir,  me  principal 
construction  feature  is  a  main  canal  carrying  575  second-feet  of 
water,  diverting  from  Hams  Fork  some  16  miles  below  the  reservoir 
site,  from  which  distributing  systems  lead  to  the  irrigable  lands. 

SMALL  SEED8EADEE  PBOJECT  (ANDERSON  ISLAND  DIVEBSION). 

This  project  covers  a  gross  area  of  50,000  acres,  of  which  28,000 
acres  are  irrigable,  and  is  located  in  Sweetwater  County.  Its  eleva- 
tion ranges  from  6,200  to  6,500  feet  and  it  has  an  average  growing 
season  of  85  days.  Water  is  to  be  diverted  from  the  west  side  of 
Green  River  near  Anderson  Island  into  a  canal  carrying  540  second- 
feet  and  extending  in  a  general  southeasterly  direction  along  tiie 
upper  edge  of  the  lands  to  be  reclaimed.  No  storage  is  reouired 
for  this  project.  Transportation  is  by  wagon  roads  to  Opal  and 
Granger  about  25  miles  from  the  center  of  tne  project. 

LARGE  SEEDSKADEE  (LA  BABGE  DIVEBSION). 

Large  Seedskadee  project  includes  a  ^ross  area  of  about  190,000 
acres  of  which  65,000  acres  are  believed  to  be  irrigable.  To  reach 
this  area,  a  canal  from  30  to  40  miles  in  length,  diverting  from  the 
Green  River  about  2  miles  above  the  mouth  of  La  Barge  Creek,  will 
be  required.  Omitting  the  narrow  strip  between  the  canal  line  and 
the  river  the  project  is  about  40  miles  long  and  10  miles  wide,  the 
irrigable  area  lying  in  scattered  patches.  In  case  this  project  is 
constructed  it  will  no  doubt  include  the  Small  Seedskadee  and  by 
extending  the  main  canal  it  could  be  made  to  cover  the  southeast 
portion  of  the  Opal  project.  The  elevation  of  the  irrigable  areas 
range  from  6,100  to  6,400  feet  above  sea  level  and  the  growing  season 
is  from  80  to  85  days.  From  this  project  wagon  hauls  of  from  10  to 
30  miles  will  be  required  to  the  nearest  stations  on  the  Union  Pacific 
and  Oregon  Short  Line  railways.  Disregarding  other  new  develop- 
ment, the  flow  of  the  Green  River,  in  excess  of  the  amount  required 
to  supply  existing  rights,  is  available  for  this  project  and  there  is 
sufficient  water  for  its  irrigation  except  during  tne  month  of  August 
in  years  of  minimum  flow  when  storage  of  about  21,000  acre-feet 
would  be  needed.  This  shortage  could  be  supplied  by  the  construc- 
tion of  a  reservoir  in  the  Upper  Green  River  Basin. 
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BIG  FINEY— LA  BABGE  PROJECT. 

This  project  embraces  a  narrow  strip  of  land  west  of  Green 
River  in  Lincoln  County,  Wyo..  and  extending  from  Big  Piney 
where  it  is  about  one-half^mile  wide  to  a  i)oint  some  3  miles  south  of 
La  Bai^e  postoffice,  where  it  is  about  3  miles  wide.  From  the  center 
of  the  project  the  nearest  shipping  points  are  Kemmerer  and  Opal  on 
the  Oregon  Short  Line  about  50  miles  distant  and  Rock  Springs 
on  the  Union  Pacific  about  90  miles  away.  The  gross  area  covered 
is  14,000  acres,  of  which  about  9,000  acres  are  irrigable;  3,000  acres 
are  now  in  crops,  leaving  about  6,000  acres  for  which  irrigation 
works  will  have  to  be  provided.  Th^  elevation  of  the  project  ranges 
from  6,550  to  6,750  feet  above  sea  level  and  it  has  a  growing  season 
of  from  65  to  70  dajrs.  Diversion  Would  be  from  the  north  channel 
of  the  Green  River  into  a  canal  of  90  second-feet  capacity  which 
practically  parallels  the  main  river  throughout  its  entire  length. 

BONNEVILLE  FBOJECT. 

This  project  extends  from  the  Green  River  on  the  west  to  Big 
Sandy  Creek  on  the  east  and  is  about  30  miles  wide  and  40  miles 
lone.  For  its  development,  water  must  be  obtained  from  the  Green 
and  New  Fork  rivers  oy  means  of  a  supply  canal  a^regating  about 
90  miles  in  length  and  storage  to  be  provided  in  ween,  Fremont, 
Half  Moon,  and  Boulder  lakes.  By  means  of  a  15-mile  canal, 
1,200  second-feet  of  water  are  to  be  turned  from  Upper  Green  River 
above  Kendall  into  Marsh  Creek,  a  tributary  of  the  New  Fork  River, 
from  which  the  water  is  again  diverted  into  an  intercepting  canal 
that  in  its  com^e  wiU  coUect  waters  from  Willow,  Piney,  Pole, 
Boulder,  and  other  creeks  crossed,  finally  tailing  into  Big  Sandy 
Creek.  The  gross  area  of  this  project  is  approximately  720,000 
acres,  of  which  it  is  estimated  that  300,000  acres  are  too  steep  and 
broken  for  irrigation,  100,000  acres  are  on  isolated  ridges  that  can  be 
reached  only  by  long  and  expensive  pipe  lines,  50,000  acres  are 
alkali  fiats  requiring  artificial  drainage,  ana  70,000  acres  are  of  shallow 
soil  which  leaves  about  200,000  acres  of  agricultural  land. 

A  study  of  the  available  water  supply  indicates  a  requirement  of 
350,000  acre-feet  of  storage.  The  irrigable  area  ranges  in  elevation 
from  6,400  to  7,200  feet  above  sea  leveL  The  nearest  shipping  points 
are  at  Rock  Springs,  Green  River  City,  and  Granger  on  the  union 
Pacific  Railroad  and  Opal  on  the  Oregon  Short  Line.  Practically 
everything  except  livestock  is  shipped  from  Rock  Springs.  The 
average  wagon  haul  from  this  project  would  be  between  50  and  60 
miles. 

Owing  to  the  elevation  of  all  the  Green  River  Basin  projects  and 
the  shortness  of  the  growing  season,  the  only  merchantable  crops  are 
hay,  some  small  gram,  ana  the  hardy  vegetables,  practically  all  of 
which,  except  those  raised  on  the  Church  Buttes  and  Opal  projects, 
will  have  to  be  consumed  locally  on  account  of  their  distance  from 
railroad  facilities.  The  native  hay  and  other  forage  crops  produced 
in  the  basin  are  used  in  the  winter  feeding  of  stock  run  on  the  range 
during  the  summer  months.  Farming  operations  in  this  territorv 
have  so  far  been  profitable  only  when  carried  on  in  connection  with 
the  Uve-stock  busmess. 
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DRAINAGE  INVESTIGATIONS  OTJTSIDE  GOVEBNMENT  IBBIGATION 

PBOJECTS. 

The  sundry  civil  appropriation  bill  for  the  fiscal  year  1919  provided 
$  1 00 ,000  for  * '  *  *  *  an  investigation  to  be  made  by  the  Director  of 
the  Reclamation  Service  of  the  reclamation  by  drainage  of  land  outside 
existing  reclamation  projects  and  of  the  reclamation  and  preparation 
for  cultivation  of  cut-over  timber  lands  in  any  of  the  States  of  the 
United  States.''  A  small  portion  of  this  appropriation  was  allotted 
for  investigation  of  drainage  projects  outside  of  existing  Govern- 
ment projects  in  the  17  reclamation  States,  excepting  the  eastern 
part  of  North  Dakota,  South  Dakota,  and  Texas. 

The  drainage  possibilities  in  the  arid  States,  outside  existing  reclar- 
mation  projects,  that  have  been  examined  under  the  provisions  of  this 
act  of  Confess,  are  tabulated  as  follows: 

Table  of  seeped  areas  ovXside  Cfovemment  irrigation  projects  examined  during  fiscal  year 

1919. 


state. 


California. 


Colorado 

Idaho , 

Montana , 

Nebraska- Wj'oming 

Nevada 

New  Mexico , 

Utah 

Wyoming , 


Location. 


Counties. 


Kem 

Merced  and  Stanislaus. 


Rio 


Merced 

Fresno,  King,  and  Tulare 

Los  Angeles 

Mesa 

Saguache,     Conejos,     Costilla, 

Grande,  and  Aiamosa 

Crowley,  Otero,  Bent,  and  Powers 

Ada  and  Canyon 

Ada  and  Canyon 

Boundary 

Stillwater  and  Yellowstone 

Scotts  Bluff,  Morrill,  Garden,  Deuel, 

Keith,  and  Llndsav  hi  Nebraska 

and  Goshen,  Wyoming 

Washoe 

Sandoval,  Bernalillo,  Valencia,  and 

Socorro 

Utah 

Emerv 

Big  Horn  and  Washakia 

Big  Horn  and  Washakia 

I'arkand  Big  Horn 

Big  Horn 

do 

do 

do 


Districts. 


Mo- 


Bakersfield 

South  San  Joaquin, 

desto  and  Turlock 

Meroed: , 

Fresno- Hanford , 

Southeast  of  Los^ingeles. , 

Grand  Valley 

San  Luis  Valley , 


Arkansas  Valley 

Ada  County  No.  1 

Ada  County  No.  2 

Kootenai  Bottoms 

Park  City  and  Laurel. 
North  Platte  VaUey... 


Truckee  Meadows. . 
Middle  Rio  Grande. 


Utah  Lake 

Castle  Valley 

Big  Horn 

Worland 

Lovell  and  Globe , 

Big  Forks 

Burlmgton-Qermania . 
Byron  and  Cowley... . 
Otto 


Acres 
requfaing 
drainage. 


60,000 
100,000 

30,000 

200,000 

29,S00 

80,000 

850,000 

100,000 
10,000 
30,000 
30,000 
14,000 

173,000 


15,600 
100,000 

30,000 
25,000 
20,000 
18,000 
19,000 
22,000 
16,000 
3,000 
10,000 


FINANCIAL  STATEMENT. 


Consolidated  balance  sheet y  all  secondary  projects ^  June  30,  1919. 

Cash  in  special  deposit  account $544. 56 

Inventory  of  stock  on  hand 4,313. 45 

Accounts  receivable 3,359. 82 

Gross  cost  of  investigat ions f  1, 229, 847. 16 

Less  revenues  earned 25,671.92 

Net  cost 1,204,175.23 

Accounts    payable 4,070.23 

Guarantees  and  special  deposits 560.25 

Collections  and  contracts  of  specific  amounts  for  ropavments  to  reclamation  fund 57, 490. 12 

Capital  Investment :  Disbursements  and  transfer  voucners  received SI,  362, 125. 64 

Less  collection^  and  transfer  vouchers  issued 211,863.08 

Net  investment 1,150,272.46 
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• 


Conderued  balance  shut^  WaxikingUm  office,  June  SO,  1919. 

Cashin special  deposit 123.56 

Inventory  of  materials  and  supplies 39.175.66 

Accounts  receivable 7,597.61 

Contingent  items 5,376.70 

Gross  cost 12,781,920.39 

Less  distributed  to  projects 2,761,125.37 

Net  cost  undistributed 20,795.02 

Accounts pavable 8,340.52 

Continfent  ooligations 5,400.25 

Capital  bi  vestment: 

Disbursements  and  transfer  vouchers  received 4,157,187.17 

Collections  and  transit  vouchers  issued 4,097,969.40 

Net  investment 59,227.77 

EtHmated  cost  of  WaMngton  office  during  fiscal  year  1920. 

Salaries  and  wages , S185,00aoo 

Books,  stationery,  printing,  etc 5O,O0a0O 

Furniture  and  fixtures 2,000.00 

Telephone  and  telegraph  service 2,000.00 

Traveling  expenses r 15,000.00 

Photo  work,  Dlue  printing,  and  drafting  supplies 5,000.00 

Engineering  and  survey  instruments  and  supplies 2,500.00 

Books,  technical  and  legal 1,500.00 

ICiscellaneous 2,000.00 

Total 265,000.00 

Condensed  balance  sheet,  Denver  office,  June  SO,  1919. 

Inventory  of  materials  and  supplies  on  hand 914,099.82 

Accounts  receivable 2,754.33 

Undistributed  cost  to  date 24,892.00 

Accounts  payable 7,399.68 

Capital  investment: 

Disbursements  and  transfer  vouchers  received SS35,794.62 

Collections  and  transfer  vouchers  Issued 801 ,  448. 16 

Net  investment 4,346.47 

Estimated  cost  of  Denver  offi>ce  during  fiscal  year  1920. 

Salaries  and  wages |124,u00.00 

Books ,  stationery,  printing,  and  office  sujipUes 3, 000. 00 

Furniture  and  fixtures,  office 1,000.00 

Rental  of  offices 6,000.00 

Telephone  service 1,000.  nO 

Telegraph  service 1,000.00 

Traveling  expense 12,000.00 

Inspection,  oatside  laboratories 11,000.00 

Miscellaneous  items 1,000.00 

Total m 160,000.00 

Summary  of  general  data  for  Garden  City  project  to  end  of  fiscal  year  1919. 

Finances: 

Net  construction  cost  to  end  of  fiscal  year $381,423.49 

Per  cent  completed  at  end  of  fiscal  year 100 

Gross  construction  cost  to  end  of  fiscal  year $391, 604. 20 

Condensed  balance  sheet.  Garden  City  project,  June  SO,  1919. 

Accounts  receivable $10,351.22 

Gross  construction  cost $391,604.29 

Less  revenue  earnings 10,180.71 

Net  oonstruction  cost 381,428.49 

Collectloiis  and  eontraots  ofspeoific  amounts  for  repayments  to  reclamation  fund 48,364.67 

Capital  investment:  . 

Disbursements  and  transfisr  vouchers  received $402,424.80 

CoUections  and  transfer  vouchers  issued 69,014.76 

Net  investment 343,4ia04 
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Feature  costs,  Garden  City  project,  to  June  SO,  1919. 


FeaturaB. 


Examination  and  suerveys 

Pumping  for  irrigation: 

well  pits  and  shafts 

Pumping  plants 

Canal  S3r8tem: 

Temporary  structures 

Concrete  conduit 

Bridge  across  conduit 

Concrete  culvert 

Arkansas  River  siphon 

Right-of-way  fence 

Power  sjrstem: 

Power-house  building  and  plant 

Electrical  installation 

Soft-water  well  No.  1 

Coal  scales,  trestle,  and  coal  bins 

Industrial  and  railroad  track 

Circulating  12-foot  well 

Soft-water  well  No.  2 

Soft-water  well  No.  3 

Cooling  tower 

Board  of  survey  expense 

Farm  units 

Permanent  improvements  and  lands: 

Real  estate 

^adquarters  buildings 

Lubrica  ting-oil  house 

Workshop 

Operation  and  maintenance  during  construction. 

Care  of  plant  during  nonuse 

Court  judgment,  Camden  Iron  Works 

Oross  construction  cost 

Less  revenues  earned  during  oonstniction  period: 

Rentals  of  buildings 

Contractor's  freight  refunds 

Forfeitures  by  defaulting  bidders 

Miscellaneous  revenues 

Profit  on  mess-house  operations 

Profit  on  hospital  operations 

Net  cost  of  construction  to  June  20, 1919.. . . 


Total  to 

June  30, 

1919. 


$7,618.72 


49,777.05 
61,004.13 


101,471.78 


3,497.42 

60,478.73 

160.30 

97.76 

20,785.15 

2,541.81 


88,540.17 


81,800.37 

15,4ia75 

1,219.87 

5,445.08 

1,550.30 

13,80aOO 

1,073.71 

1,543.73 

1,714.24 

474.14 


123,983.60 


285.66 


1,895.66 

4,866.87 

374.86 

4ia74 


7,548.13 


48,399.14 
4,409.06 
9,271.86 

391,004.20 


1,009.58 
1,911.73 

5,8oaoo 

13.00 
86a  83 
585.58 


10,180.71 


381,433.49 


Summary  of  general  data  for  Hondo  project  to  end  of  fiscal  year  1919. 

Finances: 

Net  oonstruotion  cost  to  June  30. 1919 8371,867.81 

Per  cent  completed  on  June  30, 1919 100 

Repayments: 

Water  rental  charges- 
Accrued  to  June  30, 1919 9,166.06 

Collected  to  June  30, 1019 9,087.60 

Uncollected  on  June  30, 1019 137.66 
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Condensed  balance  sheet,  Hondo  project,  June  SO,  1919. 

AooountsxBoeivable S127.56 

OroBS  coDstniction  cost 1381,573.30 

Le»  coDStnictian  revenue  eamings 9, 706^08 

Net ocnstnifltloiioQSt 371,867.31 

Caixltal  In^Tsstment: 

Disbursements,  transfer,  and  Joint  oonstniction  Touobers  received 407, 746. 12 

CoUecti(m,tiansfBr,andJointCQn8truotion  vouchers  issued 35,750126 

Net  investment. 371,994.86 

Featwre  costs,  Hondo  project,  to  June  SO,  1919. 


Feature. 


Examination  and  surveys:  Hondo  Canal  (Diamond  A). 

Storage  works: 

Sioraee  reservoir  and  embankments 

Outlet  excavation  and  embankments 

Protection  embankment  and  outlet  canal 


Canal  system  (diversion  system): 
Headworks  and  earthwork  inlet. 
Rock  excavation  for  diversion. . . 


Lateral  svstem:  Laterals  and  sublateials. 
Farm  units:  Farm-unit  subdivision 


Permanent  improvements: 

Real  estate  (reservoir,  site,  etc.). 
Buildings 


Telephone  system 

Operation  and  maintenance  during  construction  (water  rental  basis>. 
Gross  construction  cost  to  June  30, 1919 


Less  revenues  earned  during  construction  period: 

Rental  of  buildings 

Rental  of  irrigation  water 

Contraotor's  freight  refunds 

Other  revenues  unclassi&ed 

Loss  on  hospital  operation 


Fiscal 

year 

1919. 


SI.  39 


Net  cost  of  construction  of  project  June  30, 1919. 


1.39 


>L39 


Total  to 
June 
1919. 


$4,422.70 


96,^6.60 

57,772.59 

825.48 


154,844.67 


58,362L38 
35,636.31 


93,£98L69 


38,979.34 
19,837.41 


21,599.46 
1,738.99 


23,338.45 


4,170.42 

42,081.71 

381,573.39 


286.00 
9,165.05 
159.63 
149.90 
164.50 


9,706.08 


371,867.31 


1  Deduct. 
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Statement  of  coat  by  calendar  yearSf  Hondo  project. 


Year  ending  Deo.  81- 

1908 

1904 

1905 

1906 

1907 

1908 


1909. 

1910. 
1911. 
1912. 
1913. 

1914. 

1915. 
1916. 
1917. 


Total. 


Constractlon. 


{ 


84,890.16 

30,196.06 

160.36S.14 

153,919.88 

9,339.40 

6,648.51 

4,943.63 

13  23,693.59 

4,521.06 

5,502.03 

4,085.69 

5,745.12 

126,974.42 


339,491.68 


Operation  and 

maintenance 

during  con- 

stniction. 


} 


86,369.07 

5,149.23 

4,521.08 
5,526.93 
4,085.69 
2,480.47 

3,514.95 

5,031.64 

4,483.98 

918.67 


42,081.71 


Total  cost. 


( 


{ 


$4,890.15 

30,196.06 

160,366.14 

153,919.88 

9,339.40 

13,017.58 

10,092.86 

12  23,693.50 

9,012.16 

11,028.96 

8,171.38 

8,225.59 

IS  26, 974. 42 

3,514.95 

5,031.64 

4,483.98 

918.67 


381,573.39 


1  Deduct. 

s  Collection  from  bonding  company. 

s  Transfer  coet  of  operation  ana  mikintenance  during  construction. 

Statement  of  cost  hyfiMcal  years,  Hondo  project. 


Year  ending  Dec.  31— 

1904 

1905 

1906 

1907 

1908 


1909. 

1910. 
1911. 
1912. 
1913. 
1914. 
1915. 
1916. 
1917. 
1918. 


Total. 


Construction. 


{ 


94,890.15 

82,934.32 

239,502.12 

29,612.07 

1,227.78 

«3a67 

12  23,093.59 

1  214. 40 

162.05 

76.41 

2,564.03 

1,379.29 

444.88 


339,491.68 


Operation  and 
maintenance 
during  c(m- 
struction. 


} 


$3,993.42 

5,022.77 

5,280.96 
3,464.08 
5,748.65 
2,986.41 
3,206.02 
5,083.51 
4, 128. 77 
3,215.38 
148.26 


42,081.71 


Total  cost. 


{ 


$4,890.15 

82,934.32 

239,502.12 

29,612.07 

5,221.20 

5,853.44 

1223,093.59 

5,066.56 

3,402.03 

5,825.06 

5, 55a  44 

4,585.31 

5,528.39 

4,128.77 

3,215.38 

148.26 


381,573.39 


1  Deduct.  s  Collection  from  bonding  company. 

Summary  of  general  data  for  Lawton  project  to  end  of  fiscal  year  1919. 
Finances: 

Net  cost  to  end  of  fiscal  year  1919 $13  897.86 

Appropriation  for  fiscal  year  1919,  total 1  000.00 

Allotment  for  fiscal  year  191 9 500. 00 

Gross  cost  to  end  of  fiscal  year  1919 ,] 13,907.61 

Appropriation,  fiscal  year  1919 LOOaOQ 

Expenditures  during  fiscal  year  chargeable  to  1919  appropriation:  Disbursements 51. 18 

Unencumbered  balance,  July  1, 1919 , ,,,  948^ 
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CfmdeMed  baJanee  skut^  LawUm  project,  June  30, 1919. 

Gross  eonittruction  cost 913,907.61 

Less  profit  on  h  ospital  opentiaiu 9. 75 

Net  ooostruction  cost 113,897.86 

Capital  Investment: 

Disbursements  and  transfer  yoaohers  reodvod 14,774.99 

Collections  and  transfer  voacfaers  issued 877.13 

Net  Investment 18,807.86 

Feature  ooHs,  Lawton  pn^ect,  to  June  SO,  1919, 


FeatnreB. 


Examination  and  surveys. 


Canal  system: 
Diversioadam. 
Main  canal 


Lateral  system , 

Plant  accounts 

Undistributed  general  expense. 


Gross  cost  to  June  30, 1919 

Less  profit  on  hospital  operations. 

Net  cost  to  June  30, 1919. .. 


Fiscal  year 
1919. 


809.09 


99.09 


99.69 


Total  to 

June  30, 

1919. 


80,265.96 


293.80 
2, 06a  68 


2,374.48 


1,118.83 

132.79 

1,015.55 


13,907.61 
9.75 


13,887.86 


Stattment  of  cost,  Lawton  project,  by  calendar  years. 


Year  ending  Dec.  31~ 

1914 

1915 

1916 

1917 

1918 

1910,  January  to  June  30 

Total 


CoQstruo- 
tion. 


13,907.61 


Total  cost. 


85,830.30 

85, 83a  80 

2,330.96 

2,339.98 

3,830.54 

3,830.54 

1,535.21 

1,535.21 

326.63 

326.63 

44.05 

44.95 

18,907.61 


Statement  of  cost,  Lawton  project,  by  fiscal  years. 


Year  ending  June  30— 

1914 

.1915 

1916 

1917 

1918 

1919 

Total 


Construo- 
tion. 


13,907.61 


Total  cost. 


$450.65 

145a  65 

7,447.10 

7,447.10 

1,748.80 

1,748.89 

3,999.31 

<j,  WW.  vl 

216.71 

216.71 

44.95 

44.95 

13,907.61 


138654—19 28 


INDIAN  IRRIGATION  PROJECTS. 

MOHTAHA,  BLACEFEET    (IITDIAIO    PBOTECT. 

R.  M.  Snbll,  project  manager,  Bro^ndng,  Mont. 

LOCATION. 

Counties:  Glacier  and  Pondera. 

Townships:  31  to  34  N.,  Rs.  5  to  10  W.;  29  N.,  R.  8  W.;  30  N.,  Rs.  6  to  9  W.;  and 
35  N.,  Rs.  6  and  7  W.,  Montana  meridian. 

Railroad:  Great  Northern. 

Railroad  stations  and  estimated  population  June  30, 1919:  Browning,  700;  Blackfoot, 
50;  Bombay;  Seville;  Cadmus;  Glacier  Park,  100;  and  Cutbank,  1,200. 

WATER  SUPPLY. 

Source  of  water  supply:  Two  Medicine  River,  Cutbank,  Badger,  Birch,  Whitetail 
and  Blacktail  Creeks. 

Area  of  draine^  basins:  1,700  square  miles. 

Annual  run-on  in  acre-feet:  Cutbank  Creek  at  Cutbank  (971  square  miles),  1906  to 
1918,  maTJmum  391,600,  minimum  73,000,  mean  146,390.  Two  Medicine  River  at 
Family  (368  square  miles)  1908  to  1918,  maximum  411,940,  minimum  194,600,  mean 
278,080.  (The  records  for  Cutbank  Creek  and  Two  Medicine  River  are  for  the  yeara 
enoing  September  30,  and  do  not  include  the  run-off  during  the  winter  months.)  Bad- 
ger Creek  near  Family  (224  square  miles)  1907  to  1918.  Records  for  this  creek  are 
incomplete.  The  maximum  on  record  ia  204,090  and  th^  average  for  7  years,  when 
the  most  nearlv  complete  records  were  kept,  is  161,770.  Birch  Creek  at  Dupuyer 
(155  square  miles)  1907  to  1915,  mean  106,250. 

AGBICTJLTTJBAL  AND  CLQCATIC  CONDITIONS. 

Area  for  which  service  is  prepared  to  furnish  water,  season  of  1919:  48,240  acres. 

Area  under  water-right  (allottees')  applications,  season  of  1918:  2,578  acres. 

Area  under  water-rental  applications,  season  of  1918.  906  acres. 

Area  irrigated,  season  of  1918:  3,484  acres. 

Length  of  irrigation  season:  May  1  to  September  30,  153  days. 

Average  elevation  of  irrigable  area:  3,850  feet  above  sea  level. 

Rainfall  on  irrigable  area:  1909  to  1918,  average  13.44  inches;  1918,  7.75  inches. 

Range  of  temperature  on  irrigable  area:  —56^  to  100^  F. 

Character  of  soil  of  irrigable  area:  Principally  rich  sandy  loam;  some  gravelly  loam 
and  ^mbo. 

Prmcipal  products:  Hay,  grain,  and  vegetables. 

Principal  markets:  Great  Northern  RaUway  towns  from  St.  Paul  to  the  Pacific 
coast.    Local  demand  for  hay  for  stock  feeding. 

LANDS  OPENED  TO  IRBIGATION. 

No  lands  have  been  opened  to  irrigation  by  public  notice.  Nearly  all  lands  covered 
by  canalB  are  allotted  to  Indians. 

CHRONOLOGICAL  ST7HMABY. 

Reconnaissance  and  preliminarv  surve3r8  made  in  1907. 
Construction  work  on  the  Two  Medicine  unit  b^gun  in  July,  1908. 
Construction  of  Two  Medicine  Lake  Dam  begun  in  June,  1911;  completed  August, 
1913. 
Construction  of  the  Badger-Fisher  unit  begun  in  June,  1911. 
Construction  of  Birch  Croek  unit  begun  in  August,  1915. 
Two  Medicine  unit  44  per  cent  completed  June  30,  1919. 
Badfi;er-Fisher  unit,  57  per  cent  completed  June  30,  1919. 
Birch  Creek  unit,  77  per  cent  completed  June  30.  1919. 
Entire  project  30  per  cent  completed  June  30,  1919, 
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IBRIGATION  PLAN. 

The  irrigation  plan  of  the  Blackfeet  project  provides  for  five  irrigation  systems  on 
the  Blackfeet  Inaian  Reservation,  as  rollows:  (1)  The  Gutbank  north  canal  system 
heading  on  the  left  bank  of  Gutbank  Greek  and  supplying  water  for  20,000  acres  of 
land  north  and  east  of  the  creek,  11,000  acres  of  which  are  outside  of  the  reservation; 
(2)  the  Gutbank  south  canal  system  heading  on  the  right  bank  of  Gutbank  Greek 
and  supplying  water  for  18,000  acres  of  land  near  Garlow  and  Seville  stations  on  the 
Great  Northern  Railway;  (3)  the  Two  Medicine  Ganal  systems,  diverting  from  the 
left  bank  of  the  Two  Medicine  River  and  supplying  water  through  the  North  Branch 
Ganal,  the  Spring  Lake  Reservoir,  and  the  South  Branch  GanaJ  to  44,000  acres  of 
land;  (4)  the  Baager-Fisher  Ganal  system,  diverting  water  from  the  right  bank  of 
Badger  Greek;  supplying  water  direct  through  a  feeder  canal  to  3,000  acres  of  land 
on  the  Piegan  Flats  and  through  the  Four  noma  supply  canal  and  reservoir  and  the 
Fisher  Ganal  to  30,000  acres  of  land  between  Badger  and  Birch  Greeks,  and  (5)  the 
Birch  Greek  canal  system,  diverting  from  the  left  bank  of  Birch  Greek  and  supplying 
water  to  3,500  acres  of  land  between  Birch  and  Blacktail  Greeks.  The  United  States 
claims  all  waste,  seepage,  spring,  and  percolating  water  arising  within  the  project, 
and  proposes  to  use  such  water  in  connection  therewith. 

The  irrigable  lands  of  the  project  are  located,  in  general,  in  the  southeastern  portion 
of  the  Blackfeet  Indian  Reservation  adjacent  to  the  north  bank  of  Gutbank  Greek 
and  between  Gutbank  Greek  and  Birch  Greek.  Of  the  above  irrigation  plan  the  first 
development  of  the  Two  Medicine  Ganal  system  has  been  completed,  mcluding  36 
miles  of  main  canal,  with  headworks  and  other  structures  and  distribution  system 
complete  with  structtu'es  to  deliver  water  to  approximately  24,000  acres  of  land.  A 
storage  reservoir  has  been  constructed  at  lower  Two  Medicine  Lake  to  furnish  a  maxi- 
mum stora£[e  of  16,000  acre-feet  of  water  for  this  unit.  On  the  Badger-Fisher  unit  a 
small  cansJ  and  lateral  system  has  been  constructed,  with  the  exception  of  small 
laterals  and  structures  to  reach  unallotted  land,  diverting  water  from  Badger  Greek 
direct  to  approximately  3,000  acres  of  the  Pie^n  Flats.  A  supply  canal,  12  miles 
long,  divertmg  water  to  Four  Horns  Reservoir,  nas  been  completed  to  its  first  devel- 
opment. Temporary  controlling  works  to  Four  Horns  Lake  have  been  completed, 
making  available  a  reservoir  of  4,000  acre-feet  capacity.  Water  from  this  storage 
follows  a  natural  channel  to  Blacktail  Greek,  from  wnich  it  is  diverted  into  the  Fisher 
Ganal,  designed  to  iiri^te  about  30,000  acres  of  Fisher  Flats.  The  Fisher  Ganal  has 
been  completed  to  its  first  development,  both  as  to  excavation  and  structures,  to  the 
end  at  mile  30.  Excavation  of  a  kkt^al  system  has  been  completed  to  cover  approxi- 
matelv  18,000  acres  of  allotted  land  on  the  Fisher  Flats.  The  lai^^er  structures  on  the 
lateral  system  have  been  completed  and  the  smaller  ones  will  be  built  as  needed. 
The  Birch  Greek  Ganal  and  main  lateral  have  been  completed  as  to  excavation  to 
irrigate  2, 600  acres  of  land .  The  laiger  structures  on  this  system  have  been  completed 
and  the  smaller  structures  will  be  built  as  needed. 

Work  for  the  immediate  futiu'e  includes  the  building  of  minor  structures  on  the 
Fisher  distribution  system  to  complete  the  works  to  irrigate  18,0.00  acres,  the  building 
of  minor  structures  on  the  Two  Medicine  and  Birch  systems  as  needed  to  reach  allotted 
land,  and  the  enlargement  of  a  portion  of  Two  Medicine  Ganal. 

ST71CMARY  OF  GBNEBAL  DATA  FOB  BLACKFEET  (INDIAN)  PBO- 

JBCT  TO  END  OF  FISCAL  YEAR  1919. 

Areas: 

Irrigable  acreage  when  project  is  complete 118, 500 

Public  land  entered  to  June  30,  1919 11, 000 

Public  land  withdrawn  on  June  30,  1919 50, 020 

Indian  land  June  30,  1919 57, 480 

Acreage  service  could  have  supplied  in  season  of  1918 M8, 240 

Estimated  acreage  service  can  supply  in  season  1919 48, 240 

Estimated  acreage  service  can  supply  in  season  1920 48, 240 

Acreage  irrigated  season  of  1918 3, 484 

Acreage  cropped  under  irrigation  season  of  1918 2, 989 


1  The  48,240  acres  given  as  the  area  for  which  the  service  can  now  supply  water  is  the  area  covered  by 
distribution  systems  whidi  are  either  complete  or  complete  except  minor  structures  and  extensions.  The 
main  canals  are  not  constructed  to  a  capacity  to  deliver  water  to  this  area,  but  will  supply  water  to  only 
about  25,600  acres,  provided  tiiat  mudi  were  actually  iirigated. 
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CropB: 

Value  of  irrigated  cropB  season  of  1918 $48, 190. 00 

Value  of  irrigated  crops  per  acre  cropped 16. 12 

X'^ixiaiices  I 

Net  construction  cost  to  June  30,  1919 $1, 044, 093. 14 

Per  cent  completed  on  June  30, 1919 30 

Appropriated  for  fiscal  year  1920 $50,000. 00 

Estunated  per  cent  complete  by  June  30,  1920 32 

Proposed  appropriation  tor  fiscal  year  1921 $50, 000. 00 

Estmiated  per  cent  complete  by  June  30,  1921 34 

Appropriation  fiscal  year  1919 $50, 000. 00 

Increase  miscellaneous  collections 1, 725. 51 

Balance  of  previous  appropriations 16, 052. 19 

—       $67, 777. 70 

Expenditou'es  chargeable  to  1919  appropriation: 

Disbursements 34, 899. 60 

Current  liabilities 5,279.45 

Contingent  liabilities 14, 405. 22 

54,684.27 

Unencumbered  balance  on  July  1,  1919 13, 193. 43 

Water-rental  charges : 

Accrued  to  June  30,  1919 1, 649.  76 

Collected  to  June  30, 1919 1, 649. 76 

CON8TBUCTION  DURING  FISCAL  TBAB. 

Tvx>  Medieme  system. — Minor  structures  were  placed  and  lateral 
extensions  excavated  where  necessary  to  deliver  water  to  additional 
allotted  land. 

Badger- Fisher  system. — ^Minor  structures  including  concrete  drops, 
checks,  and  lateral  turnouts  and  timber  checks  and  farm  turnouts 
were  constructed  to  deliver  water  to  land  being  irrigated. 

No  new  construction  jobs  were  commenced  and  none  were  com- 
pleted. 

OPERATION  AND  MAINTENANCE. 

The  Two  Medicine,  Badger-Fisher,  and  Birch  Creek  systems  were 
operated  during  the  season  of  1918.  The  weather  was  dry  through- 
out the  season.  The  spring  was  rather  cold  and  backward,  ana  a 
frost  occurred  September  14  which  destroyed  a  good  many  crops. 
There  was  no  water  shortage,  but  on  account  of  general  unfavoraole 
weather  conditions  and  inexperienced  irrigators  the  crop  results 
were  not  entirely  satisfactory.  The  same  systems  are  being  operated 
during  the  1919  season  with  about  double  the  amoimt  of  land  trnder 
cultivation. 

Historical  revieWj  Blackfeet  project. 


Item. 


Acreage  for  which  the  service  was  prepared  to  furnish 

water 

Acreage  Irrigated 

Miles  of  canal  operated 

Water  diverted  (aore-feet) 

Water  delivered  to  land  (acre-feet) 

Per  acre  of  land  Irrigated  (acre-feet) 


1914 


»,e40 

676 

44 

15,380 

4,4S0 


1915 


»,640 

1,618 

65 

8,254 

2,970 

1.88 


1916 


46,640 

2,102 

109 

7,096 

1,785 


1917 


48,940 

2,448 

126 

21,284 

2,668 

1.08 


191» 


48,240 

8,484 

152 

22,394 

6,205 

1.88 


1919 


48,910 

16,500 

1900 


iBfltiiDated. 
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SBTTLBHENT. 


Lands  under  the  project  have  not  yet  been  opened  for  settlement. 
About  55,000  acres  have  been  allotted  to  Inoians.    The  allottees 

Generally  have  not  settled  on  their  allotments  or  farmed  them, 
everal  sizable  tracts  are  being  farmed  by  white  renters. 

Settlement  data,  Bladtfeet  project. 


Item. 


Total  number  of  ftfinfl  on  project 

Population 

Number  of  irrigated  Carms 

Operated  by  owners  or  managers 

Operated  by  tenants 

Population 

Number  of  towns 

Population 

Total  population  In  towns  and  on  fknns. 

Number  of  schools 

Number  of  churches 

Number  of  banks 


1018 


3,000 
6) 


4 

800 

800 

1 

2 


1014 


3,000 
12 


40 
4 

800 

840 

1 

2 


1915 


3,000 

Ks 

16 

2 

50 

4 

375 

425 

1 

8 


1016 


8,000 

70 
79 


170 
4 
1,750 
1,920 
5 
8 
8 


1917 


8,000 

%i 

84 

7 

180 

4 

1,900 

2,070 

3 

8 

4 


1918 


3,000 

^25 

76 

49 

229 

4 

2,000 

2,229 

4 

8 

4 


1919 


2,900 

siOO 

siOO 

S300 

4 

2,050 

S2,350 

4 

8 

4 


1  Not  opened.  *  Estimated. 

PBINOIPAL  0BOP8. 

Wheatj  flax,  timothy,  alfalfa,  and  native  hay  are  the  principal 
crops  irrigatea.  All  of  these  crops  do  well  when  proper  farmmg 
and  irrigation  methods  are  practiced.  The  yields  during  1918  were 
much  less  than  was  expectea,  due  to  early  frosts,  which  injured  most 
flax  crops  and  a  large  percentage  of  the  wheat  crops.  There  is  a 
tendency  to  increase  the  area  of  timothy  and  alfalfa,  which  eventu- 
ally will  probably  be  the  principcd  irrigated  crops. 

Crop  report,  Blackfeet  {Induin)  project,  Montana,  year  of  1918. 


Crop. 


Alfalfa 

Barley , 

Flax 

Oaiden.. 

Hay,  grain. 

Hay,natiye 

Oafa. 

Pasture 

Potatoes 

Timothy #w. 

Wheat , 

Totaloropp^  BOVMSO. 


Area 
(acres), 


28 
18 

276 
22 

589 

496 
80 

881 
10 
85 

685 


Forfall  plowing  land-seeded 
alf^Ofa 


Totallnlgated  aonaga. 


2,989 


495 


8,484 


Unit  of 
yield. 


Ton 

Bushel.... 

....do 

Acre 

Ton 

....do 

Bushel.... 

Acre 

Bushel.... 

Ton 

/Ton  straw. 
\Bushel.... 


Yields. 


Total. 


72 

100 

1,290 


887 
285 
785 


600 

52 

880 

8,755 


Average 
per  acre. 


1.60 

6.50 

4.70 

78.00  j 

.67 

.57 

24.50 

laoo 

.60 

1.49 

.52 

13.80 


Values. 


Per  unit 
of  yield. 


825.00 

1.10 

8.84 

78.00 

16.00 

19.00 

.90 


.90 

26.00 

5.60 

1.92 


Total  and  average . 


Total. 


81,800 

110 

4,822 

1,716 

5,892 

5,415 

661 

8,310 

540 

1,300 

1,815 

16,809 


48,190 


Per  acre. 


837.50 

6.11 

15.66 

78.00 

9.15 

10.94 

22.05 

10.00 

54.00 

37.14 

2.86 

96.60 


16.12 


Areas. 


Totalirrigable  areafarms  reported. . 

Total  irrigated  area  farms  reported . 

Under  water-right  applications 

(aUottees) 

Under  rental  contracts 


Total  oroinied  area  fftnns  reported. . 


Acres. 


5,180 
3,484 

2,578 
906 


2,989 


No. 
fiarms. 


125 
125 

88 

37 


125 


Per 
cent  of 
project. 


10.5 
7.2 

5.8 
.018 


6.1 
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VINANOIAL  STATEMENT. 

Condensed  balance  sheet,  Blackfeet  project,  June  30, 1919. 

Cash ItilfiO 

Inventory  of  stock  on  hand 10, 965.67 

Accounts  receivable 81. 19 

Undelivered  orders 14,406.22 

Gross  oanstraction  cost $1,048,348.00 

Less  OQostructioii  revenue  earnings 4,166.66 

Net  oanstruotlan  oost 1,044,008.14 

•Accounts  pa  vable 5,28101 

Contingent  obligations 14,817.72 

Capital  investment: 

Disbursement,  transfer  and  Joint  constnictians  vouchers  received 1, 060, 026. 21 

Collection,  transfer,  refund  and  Joint  oonstniction  vouchers  received 10, 148. 24 

Net  Investment 1,048,878.97 

Feature  coHs  of  Bladfiet  (Indian)  project. 


Features. 


Examination  and  surveys. 

Storage  system: 

Two  Medicine  Unit . 


Spring  Lake  Reservoir, survey  and  design.. 
Badger  Creek  Reservoir, survey  and  design. 
Four  Horns  Reservoir, survey  and  design. . 

Fou  r  Horns  Reservoir  Dam 

Ouardipee  Reservoir 


Subtotal  storage  system. 


Canal  system: 

Cut  Bank  unit ,  Surveys  and  designs 

Birch  Creek  unit,  surveys  and  designs 

Birch  Creek  Canal,  headworks 

Birch  Creek  Main  Canal 

Carlow  unit,  surveys  and  designs 

Two  Medicine  Canal 

Two  Medicine  headworks 

Culvert  under  O.N.  Railway,  Seville 

Two  Medicine  unit,  main  canal  constructicn . 

Fiegan  Canal,  headworks 

Piegan  Canal 

Four  Horns  Supply  Canal 

Four  Horns  Supply  Canal,  headworks 

Fisher  Main  Canal 

Black  Tail  diversion 

Siphon,  White  Tail  Creek  Crossing 


Subtotal  canal  system. 


Lateral  system: 

Two  Medicine  lateral  system 

Two  Medicine  unit,  lateral  system,  surveys,  testing,  etc. 

Two  Medicine,  construction 

Two  Medicine  s tnictu res ,  timber 

Piegan  lateral  system 

Fisher  Canal  lateral  system 

Fisher  Canal  drop,  north  lat..  Sta.  NO 

Fisher  Canal,  drop  station  0,  lateral  K 

Fisher  Canal,  drop  station  186,  lateral  K 

Badger- Fisher  laterals 

Badger-Fisher  minor  structures,  concrete 

Badger- Fisher  minor  structures,  timber 

Badger-Fisher  surveys,  testing,  etc 

Birch  Creek  lateral  system,  surveys  and  designs 

Birch  Creek  lateral  system 

Birch  Creek  minor  structures,  concrete 

Biroh  Creek  minor  structures,  timber 


Subtotal,  lateral  system . 


Fiscal 
year 
1019. 


$526.60 


20,895.80 

40.17 

6.45 

27.87 

237.81 


21,308.10 


18.81 
34.46 
46.84 
181.43 
12.82 
6,762.19 


30.26 


34.87 
206.40 

2,020.70 
184.15 

6,077.60 
816.87 
287.75 


16,215.35 


578.52 

68.39 

1,884.72 

2,387.71 

348.52 
5,095.02 

048.44 
4,522.75 
3,474.85 

683.82 

7,165.59 

2,266.56 

34.67 

81.09 

1,003.65 

500.29 
1,233.32 


16,230.23 


Total  to 

June  30, 

1818. 


$8,140.27 


158,253.90 

1,930.80 

308.07 

1,336.49 

11,402.81 

597.00 


174,830.07 


1,001.64 

1,652.32 

2,187.97 

8,099.48 

619.68 

209,481.74 

16,683.55 

1,460.71 

842.25 

1,671.83 

206.40 

102,063.83 

8,829.58 

149,51&66 

15,240.37 

13,787.51 


623,847.51 


27,738.04 

6&39 

178.81 

2,387.71 

16,711.04 

78,586.52 

6,210.58 

4,522.75 

3,474.86 

1,215.87 

7,165.59 

2,266.66 

34.67 

1,031.44 

6,099.37 

609.20 

1,2S8.S2 


159,375.90 


^Dednet. 
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Feature  costs  o/Blackfeet  (Indian)  project— Coniinned, 


FeAturas. 


Permanent  improvements: 

Buildings i$ll,608.88 

Roads.  Fisher  Canal  distribution  system '   1 2.836.38 

Two  Medicine  division 125,601.65 

Roads,  Piegan  distribution  system I      ^  202. 10 

Wells,  Two  Medicine  system U,662.21 

Browning  to  Robare  road , 

Bridge  across  Badger  Creek 62.26 

Camp  site  near  Family 


Subtotal,  permanent  improvemmits . 


Telephone  system 

Operation  and  maintenance  during  oonstructlan. 


Total  cost  of  construction  features. 


Plant  aoooont 

Undistributed  clearing  account. 


41,824.06 


172.01 
14,386.14 


27,014.37 


Gross  construction  cost. 


Less  revenues  earned  during  construction  period: 

Rentals  of  buildings 

Rentals  of  irrigation  water 

Rentals  of  telephones  and  tolls 

Contractor's  freight  refunds.  .* 

Other  revenues,  undassifled 

Profit  on  hospital  operations 

Other  profits  on  operations,  unclassifiml 


27,014.37 


3.00 

1,033.75 

27.76 

1.48 


102.44 
6.15 


Total 

Net  constructian  cost . 


»••■ 


1,172.61 


25,841.76 


Total  to 

Jane  30, 

1919. 


$67.43 

1,135.59 

60.00 


1,263.02 


8,247.82 
59,060.18 


1,084,864.77 


9,868.05 
4,016.87 


1 ,  UK),  MUm  9) 


959.35 

1,549.75 

786.80 

35.56 

7.50 

806.12 

11.47 


1,044,098.14 


1  Deduct. 

NoTE.—No  work  done  on  the  following  features— cost  for  the  year  represents  adjustments  only:  Spring 
Lake  Reservoir,  Badger  Creek  Reservoir.  Four  Horns  Reservoir^  Four  Horns  Reservoir  dam,  understorage 
system;  all  of  canal  system;  Two  Medldne  lateral  system,  Piegan  lateral  system;  Fisher  Canal  lateral 
system,  under  lateral  system;  all  of  permanent  improvements;  and  telephone  system. 

Two  Medicine  constniction,lateral  system,  actual  cost  for  year,  $145.^;  Two  Medicine  structures  timber, 
actual  cost  for  vear,  1206.12;  Fisher  Canal  drop  station  0,  lateral  K,  actual  cost  for  year,  1852.48;  Fisher 
Canal  drop,  station  186,  lateral  K,  actual  cost  for  year,  $369.16;  Birch  Creek  lateral  system,  actual  cost  for 
year,  $560.13.    Balance  of  cost  shown  for  these  features  represents  adjustments. 

Statement  of  cost  by  calendar  years^  Blackfut  project. 


Construction. 


Operation  and 

Maintenance 

during  can> 

struction. 


Total  cost. 


Year  ending  Dec.  31— 

1907 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1916 

1916 

1917 

1918 

January  to  June  30, 1919 

Subtotal 

Plant  and  clearing  accounts, 

Total 


$1,709.20 

59,192.31 

109,900l55 

152,674.36 

173,373.96 

180,797.18 

152,716.96 

75,224.26 

35,548.24 

11,489.05 

122,491.46 

31,428.81 

6,186.67 


975,804.59 
13,384.92 


989,180.51 


$8,372.50 
4,606.85 
1,154.75 
4,834.33 
2,026.60 
4,836.78 
12,395.68 
13,986.66 
7,306.06 


50, 06a  18 


$1,709.20 

50,192.81 

109,90a55 

152,674.36 

181,746.46 

194,494.08 

158,871.71 

79,558.59 

87,574.84 

16,325.83 

110,095.88 

45,350.97 

12.492.75 


1,034,864.77 
13,384.92 


1,048,249.60 
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Statement  of  cost  by  fiscal  years,  Blackfeet  project. 


Year  ending  June  30 — 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1915 

1916 

1917 

1918 

1919 

Subtotal 

Undistributed  plant  and  clearing  account 

Total 


Constroction. 


SO,  047. 80 

85,251.98 

146,464.17 

140,737.88 

213,057.37 

166,668.04 

132,504.42 

36,674.44 

24,066.27 

5,484.27 

1,234.79 

12,628.23 


975,804.69 
13,384.92 


089,180.51 


Operation  and 

maintenance 

during  con- 

structioill 


$1,731.57 

11,977.10 

4,088.12 

1,784.35 

4,106.05 

10,401.33 

10,582.62 

14,386.14 


59,060.18 


Total  cost. 


19,047.80 

86,251.96 

146,464.17 

140,737.83 

215,688.04 

178,640.14 

136,682.54 

38,458.79 

28,175.22 

15,885.60 

11,817.41 

27,014.37 


1,034,864.77 
13,384.92 


1,048,249.60 


Estimated  cost  of  contemplated  work,  Blackfeet  project,  during  fiscal  year  1920. 


Principal  features. 


Examination  and  surveys: 

Stream  gauging 

Misoellayaeous  surveys. . 


Canal  system,  Two  Medicine  Canal 

Lateral  system:  Lateral  extensions  and  construction  of  minor  structures. 

Telephone  system:  Extension  of  Two  Medicine  line 

Operation  and  maintenance  during  construction  (water-rentiJ  basis): 

Operation 

Maintenance 


Reimbursable  accounts . 
Total 


Sub- 
features. 


1800 
200 


5,500 
14,500 


Principal 
features. 


81,000 

23,800 

2,200 

2,000 


20,000 
1,000 


60,000 


MOVTAV A,  FLATHEAD  (ISDIAS)   PSOJEGT. 

F.  T.  Crowe,  project  manager,  St.  Ignatius,  Mont. 

LOCATION. 

Counties:  Flathead,  Missoula,  Sanders. 

Townships:  15  to  25  N.,  Ks.  17  to  25  W.,  Montana  meridian. 

Hailroad:  Northern  Pacific. 

Towns  and  estimated  population,  June  30,  1919:  Evaro,  100;  Arlee,  150;  Kavalli, 
75;  Dixon,  150;  Perma,  75;  Camas,  100;  Dayton,  50;  Big  Arm,  50;  Poison,  2,500; 
St.  Ignatius,  650;  Ronan,  700;  Hot  Springs,  300;  Charlo,  75;  and  Pablo,  275. 

WATEB  SUPPLY. 

Source  of  water  supply:  Jocko  and  Little  Bitter  Root  rivers;  Mud,  Crow,  Post,  Mis- 
sion, Dry,  Finley,  Agency,  Big  Knife,  Valley,  and  Falls  creeks;  and  about  60 smaller 
streams. 

Area  of  draina^^e  basin:  675  square  miles. 

Annual  run-on  in  acre-feet  ofcreeks,  1909  to  1918.  Maximum,  473,500;  minimum, 
231,100;  mean,  304,000. 

AOBICULTTTBAL  AND  CLOCATIC  CONDITIONS. 

Area  for  which  the  service  is  prepared  to  supply  water  season  of  1919:  91,000  acres. 

Area  under  water-rental  applications,  season  1919  (to  June  30):  60,000  acres. 

Length  of  irrigating  season:  May  1  to  September  30, 153  days. 

Average  elevation  of  irrigable  area:  3,000  feet  above  sea  level. 

Rainfall  on  irrigable  area:  At  St.  Ignatius  (Mont.)  station,  1909  to  1918,  average, 
17.35  inches;  1918,  11.99  inches. 

Range  of  temperature  on  irrigable  area:  -30®  to  96®  F. 

Character  of  soil  of  irrigable  area:  Varies  from  Ught  sandy  loam  to  heavy  clay. 

Principal  products:  Grain,  hay,  vegetables,  fruit,  and  cattle. 

Principal  markets:  Missoula,  Butte,  and  Anaconda,  Mont.,  and  other  mining  and 
lumber  towns  and  camps. 

LANDS  OPENED  FOB  IBBIOATION. 

Dates  of  public  notices  and  orders:  Proclamation  of  the  President  May  22,  1909, 
opened  lands  to  filing  under  certain  rules  as  to  registration,  etc.,  first  filing  to  be  May 
2,  1910. 

Location  of  lands  opened:  Tps.  17  to  24  N.,  Rs.  19  to  24  W.,  Montana  meridian. 

Limit  of  area  of  farm  imits:  160  acres;  average  irrigable,  about  40  acres. 

Duty  of  water :  Works  will  provide  about  1 .3  acre-feet  per  acre  per  annum  at  the  farm . 

Building  charts:  Not  fixed. 

Annual  operation  and  maintenance  charges:  Rental  basis,  50  cents  per  acre-foot. 

OHBONOLOOICAL  SUMMABY. 

Reconnoissance  and  preliminary  surveys  be^un  in  1907. 

Construction  authorized  and  first  appropriation  made  by  act  of  Congress  approved 
April  30,  1908. 
Construction  begun.  Jocko,  Mission,  and  Polsdn  divisions,  1909. 
Land  open  to  homestead  entry.  May,  1910. 
Irrigation  in  Jocko  and  Mission  divisions  begun  in  1910. 
Irrigation  in  Post  division  begun  in  1911. 
Kickinghorse  feeder  canal  completed  in  1912. 
Irri^tion  in  Poison  and  Pablo  divisions  begun  in  1913. 
Entire  project  53.1  per  cent  completed  June  30, 1919. 
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IBSiaATION  PLAN. 

The  irrigation  plan  of  the  Flathead  project  provides  for  the  irrigation  of  about 
134,500  acres  of  land  in  various  parts  of  what  was  the  Flathead  Indium  Reservation, 
water  being  diverted  from  creeks  and  rivers  rising  in  the  Mission  Mountains  or  in  the 
Little  Bitter  Hoot  drainage  area  and  conducted  by  canals  directly  to  the  land  and  to 
reservoirs  for  the  storage  of  flood  waters.  About  eight  reservoirs  will  be  constructed. 
Some  of  these  are  lakes,  the  cai>acity  of  which  will  increase,  and  others  natural  basins, 
which  will  require  only  tibe  building  of  embankments  at  low  points.  Irrigable  tracts 
on  the  Jocko.  Mission,  Post,  Pablo,  and  Poison  divisions,  which  contain  the  largest 

Percentage  of  irrigable  land  allotted  to  the  Indians,  have  been  selected  for  the  first 
evelopment.  The  United  States  claims  all  waste,  seepage,  unappropriated  spring 
and  percolating  water  arising  within  the  project  and  proposes  to  use  such  water  in 
connection  therewith. 

The  following  principal  features  have  been  completed:  Two  distributing  systems 
covering  approximately  13,500  acres  in  Jocko  Valley,  taking  water  from  Jocko  River 
and  tributaries;  a  distribution  system  covering  about  10,600  acres  and  taking  water 
from  Mission  Creek;  a  distribution  system  lying  below  Kicloxi^horse  Dam  site,  covering 
about  2,000  acres;  a  distribution  system  lying  under  the  Ninepipe  Reservoir,  cover- 
ing about  21,700  acres,  which,  toother  wiui  the  previous-mentioned  tract,  takes 
water  from  Post  Creek  and  tributaries;  a  distribution  system  taldng  water  from  Crow 
Creek  for  about  5,000  acres  in  Moiese  Valley ;  a  distribution  system  under  Pablo  Reser- 
voir, taking  water  from  Post,  Crow,  and  Mud  Creeks  for  about  31,700  acres;  and  a  dis- 
tribution system  taking  water  from  the  last-named  creeks  for  about  1,200  acres  near 
Poison  and  distributary  works  from  the  Little  Bitter  Root  River  for  5,000  acres  in  the 
Camas  Division.  Five  storage  reservoirs  have  been  constructed:  Pablo  Reservoir  for 
13,000  acre-feet;  Ninepipe  for  5,000  acre-feet;  Tabor  for  12,500  acre-feet;  McDonald  for 
2,000  acre-feet;  and  Little  Bitter  Root  Lake  for  18,000  acre-feet.  The  Pablo  Feeder 
Canal  has  been  built  from  2  miles  south  of  Post  Creek  to  Pablo  Reservoir,  a  distance  of 
about  29  miles,  picking  up  the  waters  of  all  streams  flowing  from  the  mountains.  The 
section  of  the  Pablo  Feeder  between  Dry  and  Post  Creeks  has  beea  built  for  a  dis- 
tance of  about  8.6  miles. 

SX7MMABY  OF  aENEBAL  DATA  FOB  FLATHEAD  PBOJBCT  TO  END 

OF  FISCAL  YEAB  1919. 

Areas:  * 

Irrigable  acreage  when  project  is  complete 134, 500 

Public  land  entered  to  June  30, 1919 41, 125 

Public  land  withdrawn  on  June  30,  1919 5, 320 

State  land  unsold  June  30,  1919 5, 810 

Indian  land  June  30,  1919 77, 430 

Private  land  June  30, 1919 4,815 

Acreage  service  could  have  suppUed  in  season  of  1918 ! . . .  84, 300 

Estimated  acreage  service  can  supply  in  season  1919 91, 000 

Estimated  acreage  service  can  supply  in  season  1920 97, 000 

Acreage  irrigated  season  of  1918 27, 128 

Acreage  cropped  under  irrigation,  season  of  1918 26, 163 

Crops: 

Value  of  irrigated  crops,  season  of  1918 1700,182 

Value  of  irrigated  crops  per  acre  cropped 126.78 

Finances: 

Net  construction  cost  to  June  30, 1919 13, 675, 525. 61 

Per  cent  completed  on  June  30,  1919 63. 1 

Appropriated  for  fiscal  year  1920 $376,000 

Estimated  per  cent  complete  by  June  30,  1920 68. 5 

Proposed  appropriation  for  fiscal  Vear  1921 $1, 000, 000 

Estmiated  per  cent  complete  by  June  30, 1921 73.1 

Unexpended  balance  July  1,  1918 $62, 961. 93 

Appropriation  fiscal  year  1919 376, 000. 00 

Increase  under  10  per  cent  provision 16, 798. 15 

Increase  miscellimeous  collections,  if  authorized 38, 227. 79 

$482, 977. 87 


MONTANA,  FIATHEAD  (INDIAN)  PBOJEOT.  443 

£xi)endituTe8  chargeable  to  1919  appropriation: 

DiBburaements,  regular $384, 900. 33 

DiBbuiBemente,  iBcrease 16, 798. 15 

Current  liabilities 40,  774. 73 

Contingent  liabilities 15, 160. 71 

$457,  633. 92 

Unencumbered  balance  on  July  1, 1919 25, 343. 95 

Repayments: 

Water-rental  charges — 

Accrued  to  June  30, 1919 165, 794. 93 

Collected  to  June  30, 1919 48, 411 .  10 

Uncollected  to  June  30, 1919 17, 383. 83 

Drainage: 

Estimated  acreage  damaged  by  seepage  to  June  30, 1919 440 

Miles  ol  drains  built  to  June  30,  1919-- 

Open 0. 18 

Closed - 2.97 

3.15 

Estimated  acreage  protected  by  drains  to  June  30, 1919 1, 240 

Estimated  acreage  to  be  protected  by  authorized  system 1, 240 

Cost  of  drainage  works  to  June  30,  1919 $53, 092. 78 

CONSTBTTCTIOir  BXTBINa  FISCAL  YEAB. 

iRssion  divisum. — Steam  shovel  excavation  was  continued  on  the 
Pahlo  Feeder  Canal  hetween  Mission  and  Post  Creeks.  Preliminary 
work  was  done  on  the  Mission  A  lateral  system. 

Post  division. — Work  was  started  on  the  enlargement  of  Post  Lateral 
A  but  the  necessity  of  using  the  lateral  for  irrigation  caused  a  sus- 
pension of  work  after  one-quarter  of  the  estimated  yardage  had  been 
removed.  Camp  was  estabUshed  and  hauling  of  material  and 
equipment  started  at  McDonald  Lake  Dam.  It  is  planned  to 
increase  the  2,000  acre-feet  storage  here  to  8,000  acre-feet.  Siphons 
on  44MA  and  46MA  were  completed. 

Pablo  division. — South  Paola  Dam  was  raised  and  enlarged, 
increasing  the  capacity  of  South  Pablo  Reservoir  from  7,000  to 
13,000  acre-feet. 

Camas  division. — ^Little  Bitter  Root  Lake  Dam  was  raised  suffi- 
ciently to  increase  the  storage  in  the  lake  from  9,000  to  18,000  acre- 
feet.  Government  forces  have  continued  work  on  the  Camas  lateral 
system. 

SEEP  AGS  AND  DBADTAaE. 

Ten  wells  were  drilled  in  the  Poison  drainage  district  in  an  effort 
to  relieve  the  seepage  situation.  These  wells  have  continued  to  flow 
since  tiieir  drilling.  The  conditions  and  water  levels  of  the  district 
are  practically  unchanged.     No  new  seeped  areas  have  appeared. 

BOABB  HEETINaS. 


Date. 

l\>iiic. 

Fersozmel, 

Ifar.a4.a6.  i»i9 

Ontlinins  work  for  irrifiBtlon  seaaon  of  1919 

Project  employees. 
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OPBBATION  AND  ICAINTBNAKOX. 

During  the  calendar  year  1918  occurred  the  least  precipitation  of 
the  10  years  during  which  records  have  been  kept  at  the  local  office. 
Special  efforts  were  made  in  the  spring  to  induce  an  early  use  of  water. 
Consequently  no  shortage  of  irrigation  water  prevailed  and  the  water 
was  deliverea  on  demand;  833  farms  were  irrigated  with  an  acreage 
of  27,128  and  water  delivery  of  34,696  acre-feet  or  1.28  acre-feet  per 
acre  irrigated.    Grain  and  hay  axe  the  principal  crops. 

Historiedl  revtew,  Flaihead  project. 


Item. 


Area  for  which  servlee  was  prepared  to  supply 

water(8torageinoomplete) 

Acreage  Irrigated 

Miles  of  canal  operated 

Water  diverted  (acre-feet) 

Water  delivered  to  the  land  (acre-feet) 

Per  acre  of  land  irrigated  (aor»-fM) »., 


1018 


42,400 

4,631 

180 

22,M6 

0,104 

1.80 


1014 


48,000 

6,410 

288 

46,820 

8,762 

1.86 


10U» 


62,400 

8,242 

201 

21,020 

8.687 

Ll2 


1016 


66,000 

4,873 

232 

23,042 

5,761 

1.82 


1017 


80,800 
15,868 
864 
54,868 
21,601 
1.87 


1018 


84,800 
27,128 
674 
84,868 
84,606 
L28 


1018» 


01,000 

20,882 

«600 

*60,000 

28,212 

0.04 


1  To  June  30, 1010. 


•  Efltlinatad. 


SETTLBICENT. 

The  settlement  progress  for  the  year  has  been  slight.  Considerable 
land  has  changed  ownership  through  private  sales  and  public  sales 
of  Indian  lands;  4,612  acres  of  Inman  lands  were  sold  at  an  average 

f>rice  of  $28  per  acre.    Many  improvements  have  been  made  on  the 
arms  of  the  project. 

SetUtment  data,  Flathead  project. 


Item. 


Total  number  of  fsnns  on  project 
irrigable  < 

Population 

Number  of  irrigated  lanns 

Operated  by  owners  or  managers. 

Operated  by  tenants 

Population 

Number  of  towns 

Population 

Total  population  in  towns  and  taxma. 

Number  of  public  schools 

Number  of  churches 

Number  of  banks 

Total  capital  stock 

Amount  of  deposits 

Number  of  depositors 


1014 


2,080 

13,865 

223 

188 

86 

578 

10 

2,842 

16,607 

86 

14 

0 

$206,000 

8685,870 

2,614 


1015 


2,060 

14,000 

185 

150 

26 

438 

11 

8,147 

17,147 

48 

14 

0 

$206,000 

$405,000 

2,608 


1016 


2,080 
14,000 


210 

84 

627 

12 

8,460 

17,460 

51 

15 

0 

$206,000 

$745,733 

8,600 


1017 


2,680 

14,500 

567 

426 

142 

1,810 

12 

4,000 

18,500 

55 

15 

0 

$206,000 

9I1  SRSv,  vw 

4,606 


1018 


2,680 
14,500 


670 

163 

1,670 

14 

4,826 

18,825 

60 

15 

11 

$231,000 

$1,011,177 

4,884 


1019^ 


2,680 

n4,500 

850 

660 

200 

1,700 

14 

5,260 

10,760 

56 

16 

U 

$280,000 

$1,816,007 

4,666 


1  June  80, 1018. 


*  Inoiudei  both  dry  and  irrigated  fums. 

PBnrciPAii  CBOPS. 


s  Estimated. 


The  crop  conditions  for  1918  were  far  more  favorable  than  in  191 7^ 
The  average  crop  value  per  acre  amounted  to  $26.78  in  1918  as  com- 
pared with  $18.21  in  1917.  Hay  and  grain  brought  very  good 
prices.  There  has  been  an  increase  in  tne  number  of  live  stock 
and  an  increase  in  total  value  of  approximately  50  per  cent. 
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Crop  report,  Flaihead  (ImJHan)  project,  Montana,  year  of  1918. 


Crop. 


Alfalfa  hay 

Apples 

Barley 

Beans 

Beets.sugar 

Clover  har 

Com,  Indian 

Com  fodder 

Garden 

Hay 

Oato 

Onions 

Pasture 

Peas 

Potatoes 

Rye 

Spelts 

wheat 

Less  duplicated  areas 

Totalcropped  acreage 


Inisated,  no  crop: 

YoiingalftiUa 

Clover,  young 

BClscellaiieous 

Nonbearing  orchard . 
Lessdupllcated  areas 

Totalirrlgated  aoerage . . . 


Area 
(acres), 


1,564 

3.60 

184.60 

40 

170 

372 

11.50 

56 

366 

3,385 

2,571 

2,654 

74 

224 

21 

3 

16,004 


27,619 
1,456 


26,163 


674 
20 
342 
108 
170 


37,128 


Unit  of 
yield. 


Ton 

Pound... 
Bushel... 

...do 

Ton 

...do 

Bushel... 

Ton 

Acre 

Ton 

Bushel... 

...do 

Acre 

Bushel... 

...do 

...do 

...do 

...do 


Yields. 


Total. 


3,600 

7,604< 

2,940 

320 

1,723 

854 

286 

243 


3,222 

40,412 

60 


630 

30,256 

153 

100 

170,470 


Average 
per  acre. 


2.3 

2,172 

15.75 

6.5 

10.2 

2.3 

24.8 

4.3 


.05 
10.4 
12 


8.5 
131 

7.3 
33 
11.2 


Values. 


Per  unit 
of  yield. 


S2S.00 

.02 

1.50 

7.00 

10.00 

25.00 

1.70 

18.00 


25.00 

.85 

1.80 


4.00 
1.25 
1.50 
1.00 
1.06 


Total  and  average. 


Total. 


190,225 

152 

4,410 

3,240 

17,230 

31,350 

486 

4,374 

35,070 

80,550 

43,000 

108 

13,704 

2,516 

36,570 

230 

100 

340,066 


700,182 


Per  acre. 


$57.50 
43.44 
23.63 
45.50 

102.00 
57.50 
42.16 
77.40 

132.00 
23.75 
16.40 
21.60 
4.80 
34.00 

163.75 
10.05 
83.00 
21.85 


26.78 


Areas^ 


Totalirrigable  areal^rms  reported . . 
Totallnigated  area  farms  reported . . 

Under  water-right  applications . 

Under  rental  contracts 


Total  oropp^  <urea  fktnns  reported .. . 


Acres. 


46,568 
27,128 


27,128 


26,163 


Farms. 


833 
833 


833 


833 


Per  cent 

of 
project. 


35 
20 


20 
10 


FUTANOIAL  STATEMBNT. 

Condeneed  balance  sheet,  Flathead  (Indian)  project,  June  SO,  1919. 

Cash 1042.85 

Inventory  of  materials  and  supplies  on  hand 86,007.10 

Accounts  receivable 18,078.66 

Construction  work  contracted 15,160.71 

Gross  coiutruction  cost 13,761,876.67 

Less  construction  revenue  earnbigs  and  cost  adjustments 86, 351. 06 

Net  construction  coet 3,675,525.16 

Accounts  payable 40,774.73 

Contingient  obligations 16,030.53 

Collections  and  contraotsof  speoiflo  amounts  for  repayments  to  Indian  fund 565,25 

Capital  investment: 

Disbursement,  transfer,and  joint  construction  vouchers  received S3|  805, 088. 35 

Collection,  transfer,  refund,  and  joint  construction  vouchers  issued 157, 662. 03   - 

Net  investment 3, 738,335. 42 


446      EIGHTEENTH  AKNUAL  BEFOBT  OF  KBOIiAMATIOK  SERYIGB. 

FeaJtwrt  costi  of  Flathead  project. 


PrindiMil  feataru. 


E  xaminaUon  and  surveys. 


Storage  system: 

lussiom  division— 

Surveys .« 

Tabor  Reservoir  tunnel  and  oontroUing  works.. . 

Post  division— 

Surveys 

Nineplpe  Reservoir  Dam  and  oontroUing  works. 

Nlnepipe  feeder  canal 

Kickinghorse  feeder  canal 

McDonald  Lake  Reservoir- 
Controlling  works 

Outlet  canal 

Dam , 

Crow  division:  Crow  Reservoir  (surveys  only) , 

Pablo  division- 
Surveys 

North*  Pablo  Dam  and  controlling  works 

Middle  Pablo  Dam 

South  Pablo  Dam  and  controlling  works 

HorteDam 

Poison  division:  Survey 

Camas  division- 
Surveys 

Little  Bitter  Root  Dam  and  oomtiolling  works.., 
Hubbard  Dam  and  controlling  works 


Totalstorage  system . 


Canal  system:                                               * 
Mission  division- 
Surveys 

Pablofeeder  canal,  excavation 

Mission  Creek  head  woiks 

Headworks,  Pablofeeder 

Minorstructures,  Pablofeeder 

Roads,  Pablo  feeder  canal 

Pablo  division- 
Surveys 

Pablo  feeder  canal 

By-passcanaL 

Drops  (4) 

Division  works  (4) 

Wa3teway8(2) 

Camas  division- 
Surveys 

Camas  A  diversion  dam  and  headworks. 

Camas  A  tunnel , 

Camas  A  canal 

Camas  A  flume, stations  58  to  107 

Camas  A  canal,  lined  section 

Minorstnictures 

Wastoway,  station  37 


Fiscalvear 
1919. 


94,956.36 


44L18 
142.08 


406.28 


144,632.79 


13^253.71 


158,778.64 


390.46 
62,329.73 
11,973.44 


2,324.76 
486.96 


7,635.91 


21,136.60 
'*3,'649.'43' 


Total  canal  system I  106,927.28 


Lateral  system: 

Jockodivisioo 2,510.66 

Mission  division 0,373.53 

Postdivision !  15,070.87 

Moiese  division 36.706.86 


Crow  division. 

Pablo  division 

VaUey  View  division. 

Poison  division 

Camas  division 


Total  lateral  system. 


Drainage  system:  Poison  division— Pcdson  drain. 
Powersystem:  Poison  division— Newell  tunnel.. 
Farm  units:  Project  as  a  whole 


1,463.47 
10,678.91 

1395.44 

272.11 

22,747.98 


Total  to 
Ju]i03O,l919. 


68,997.60 


16,652.24 
152,188.97 

11,292.8S 

61,787.21 

3,757.n 

66,063.01 

29,395.74 

35,661.41 

406.28 

1,090.00 

36,890.09 

73,235.47 

4,619.96 

279,564.62 

6,507.52 

49a  15 

11,34a  84 
28,865.57 
17,011.68 


793,783.30 


8ia73 
86,822.92 
11,973.44 

227.54 
2,545.21 

688.57 

36,806.67 
183,096.73 

4,64a  83 
14,375.89 
31»42ai3 

3, 66a  00 

3,011.13 

8,599.37 

48,999.13 

134, 34a  09 

44,934.26 

30,873.56 

2,649.43 

11536.34 


631,902.96 


161,058.51 
140,601.79 
302,093.39 
320,368.07 
6,963.47 
405,832.57 
150,508.39 
16,022.61 
191,23a  73 


85, 49a  95 


1,618.77 
'4,'286.*66' 


1,094,569.53 


53,092.78 

101,685.11 

37,348.09 


iDedoct, 
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FexOn/re  oosU  of  Flathead  project — Gontmued. 


Principal  features. 


Permanent  improyements  and  lands: 

Headquarters  offloe  and  camp  butldfags 

Mission  divisioa— 

Tabor  Reservoir— camp  balkUngs 

Tabor  Reservoir  road 

Post  division— Ninepipe  Camp  and  buildings 

Hoiese  division- 
River  camp  buildings 

Molesecampbuildings 

Pablo  division,  Horte  camp  buUdhuES  and  grounds 

Camas  division,  Looepineoamp  buildings  and  grounds. 

Jocko  division,  Jocko  camp  buildings  and  grounds 

Horte  division,  watermaster'scottage 


Total  permanent  improvements  and  land . 

Telephone  system:  Piqject  as  a  whole 

Operation  and  maintenance  during  construction 

Total  oast  of  construction  features 


Plant  accounts. 


Unadjusted  clearing  accounts . 
Orossoost 


Less  construction  revenue  earnings: 

Rental  of  bulldinra 

Rental  of  gradnff  lands 

Rental  of  irrigating  water 

Rental  of  teIn>hone  lines 

ContractOTs'  neisht  refunds .... 

Revenues,  miscellaneous 

Hospital  gains 

Farming  operations 

Field  cost  adjustment 


Total  revenues 

Net  construction  cost. 


Fiscal  year 
1910. 


S649.83 


3,444.40 


3,003.82 


63,041.39 


430,883.81 


430,882.81 


862.78 


17,370.45 


i064.45 
12,052.71 
U,  006. 12 


16,300.56 


414,582.26 


Total  to 
June  30, 1919. 


$4,040.00 

2,530.12 
7,658.41 
6,974.61 

332.46 
1,526.37 
1,920.46 
6,855.01 

440.58 
3,444.49 


35,731.50 


17,016.89 


263,671.82 


3,677,099.07 


96,063.13 


U3,885.53 


3,761,876.67 


8,46&51 

1,649.75 

65,794.98 

5,637.28 

4,944.64 

2,633.45 

351.33 

12,052.71 

U,  066. 12 


86,351.06 


3,675,525.61 


Statement  of  costs,  by  calendar  years j  FkUhead  (Indian)  project. 


Construction. 


Operation  and 
maintenance 

during 
construction. 


Total  cost. 


Year  ending  June  30— 

1908 

1909 ^ 

1910 

1911 

1912 

1913 

1914 

1916 

1910 

1917 

1918 

June  30, 1919  (6  months) 

Subtotal 

Unadjusted  olearhig  accoimts 

Plant  accounts 

Total 


$25,303.90 
149,160.88 
242,779.63 
416,560.60 
211,971.63 
166,360.35 
186,724.49 
156, 159. 17 
379,881.65 
870,509.53 
494,912.70 
113,813.22 


3,414,127.75 

U3,885.63 

98,063.13 


3,498,305.36 


$4,719.97 
8,614.63 
18,789.00 
24,423.06 
29,061.80 
28,774.13 
51,083.80 
65,969.69 
32,135.32 


263,571.32 


263,571.32 


$25,303.90 
149,160.88 
242,779.63 
421,270.57 
220,580.26 
186,149.35 
211,147.57 
185,220.97 
406,666.78 
921,593.33 
560,882.29 
146,948.54 


3,677,699.07 

U3,885.53 

98,063.13 


3,761,876.67 


Peduct, 
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Statement  of  costs  by  fiscal  yearsj  Flathead  (Iruhan)  project. 


Year  ending  June  30— 

1908 

1909 

1910 

1911 

1912 

1913 

1914 

1916 

1916 

1917 

1918 

1919 , 

SubtotaL 

Unadjusted  clearing  acoounts 
Plant  aooounts 

TVftal 


ConstmctJoin. 


»,347.89 
66,571.91 
185,377.41 
341,840.64 
341,334.95 
163, 105. 21 
243,227.82 
104,257.28 
228,229.35 
656,044.72 
713,949.15 
367,841.42 


3,414,127.76 

U3,885.53 

98,063.13 


3,498,305.35 


Operation  and 
maintenance 

during 
construction. 


18,148.67 
14,075.25 
19,849.42 
28,860.76 
27,354.10 
29,662.42 
72,67^.31 
63,041.89 


263,571.82 


203,671.32 


Total  cost. 


$3,347.89 
66,671.91 
185,377.41 
341,840.64 
349,483.62 
176,180.46 
263,077.24 
133,118.04 
255,583.45 
685,607.14 
786,628.46 
430,882.81 


3,677,699.07 

113,885.53 

98,063.13 


8,761,876.67 


1  Deduct. 


Estimated  cost  of  contemplated  toork,  Flathead  (Indian)  project,  fiscal  year  19t0, 


Principal  features. 


Examination  and  surveys. 

Storage  system. 

Canal  system: 

Pablo  feeder  canal 

Pablo  bv-pass  canal. . . 

Camas  A  canal 


Lateral  system: 
Jocko  division.... 
Mission  division. . 
Pablo  division... 
Camas  division... 
Post  division 


Drainage  system 

I  rrigable  kmds 

Telephone  system. 

Operation  and  maintenance  during  construction. 
Reimbursable  acoounts 


Total. 


Sub- 
feature. 


$50,000 

20,000 

4,000 


22,000 
63,500 

5,000 
20,000 

3,000 


Principal 
feature. 


$6,500 
110,000 


74,000 


113,600 

500 

6,000 

500 

60,000 

6,000 

376,000 


XOVTAVA,  FOST  PECK  (IVBIAS)  PSOJECT. 
R.  M.  Conner,  project  manager.  Poplar,  Mont. 

LOCATION. 

Counties:  Rooeevelt,  Sheridan,  Valley. 

Townships:  26  to  33  N.,  Rs.  39  to  56  E.,  Montana  meridian. 

Railroad:  Great  Northern. 

Railroad  stations  and  estimated  population  June  30,  1919:  Wiota;^  Kintyre;' 
Oswego,  350:  Lohmiller;>  Wolf  Point,  2,600;  Chelsea;^  Poplar,  1,600;  Sprole;^  Brock- 
ton, 300;  Calais;*  and  Blair.  * 

WATBB  STJFPLY. 

Source  of  supply:  Biissouri  and  Poplar  Riven;  Little  Porcupine,  Big  Porcupine, 
Wolf,  Smoke,  and  Big  Muddy  Creeks. 

Area  of  drainage  basins:  Missouri  River,  85,000  square  miles;  Poplar  River,  3,000 
square  miles;  Big  Porcupine  Creek,  683  square  miles. 

Annual  run-ofj:  in  acre-feet  (1909-1918):  P^lar  River,  mean,  104,000;  Big  Porcu- 
pine Creek,  mean,  22,100;  Little  Porcupine  Creek,  mean,  5,800;  Big  Muddy  Creek, 
mean,  41,000. 

AaSICTTLTUBAL  AND  CLOCATIC  CONDITIONS. 

Area  for  which  service  is  prepared  to  supply  water,  season  of  1919:  Little  Porcupine 
imit,  2,330  acres;  Poplar  River  unit,  10,290  acres;  Big  Porcupine  unit,  4,000  acres. 
Area  irrigated,  season  of  1919:  738  acres  to  June  30.  1919. 
Length  of  irrigating  season:  From  April  1  to  August  31,  153  days. 
Average  elevation  of  irrigable  area:  2,000  feet  above  sea  level. 
Rainfall  on  irrigable  area:  1886  to  1918,  average,  13.50  inches;  1918,  13.02  inches. 
Range  of  temperature  on  irrigable  area:  —40*'  to  100^  F. 
Character  of  soil  of  irrigable  area:  Heavy  day  and  loam. 
Principal  crops:  Hay,  grain,  and  vegetables. 
Principal  markets:  Load  and  Minneapolis  and  St.  Paul. 

LAND  OPEN  FOB  IBBIOATION. 

In  the  construction  of  the  system  laterals  are  being  constructed  to  the  allotted  area 
only.  The  work  of  allotting  has  been  completed,  but  a  few  changes  are  being  made. 
The  allotted  area  in  each  unit  is  as  follows:  Big  Porcupine,  6,400  acres;  Little  Porcu- 

£ine,  2,330  acres;  Missouri  River,   38,000  acres;  Poplar  River,   11,600  acres;  Big 
[uddy,  12,900  acres.    Over  600  acres  of  allotted  Indian  land  have  been  sold  to  white 
settlers.    The  unallotted  area  on  the  reservation  is  not  open  for  settlement. 

CHBONOLOOICAL  SX7MMABY. 

Reconnoissance  and  preliminary  surveys  made  in  1908. 
Little  Porcupine  unit  completed  to  allotted  irri£;able  area  in  July,  1911. 
Poplar  River  unit  completed  to  allotted  irrigable  area  of  7,890  acres  in  1916. 
Big  Porcupine  unit  completed  to  4,000  acres  of  allotted  land,  June,  1917. 
Entire  project  11.7  per  cent  completed  June  30,  1919. 

IBBIOATION  PIiAN. 

The  irrigation  plan  for  the  Fort  Peck  project  provides,  in  so  far  as  the  water  supply 
is  found  sufficient,  for  the  irri^tion  of  lands  in  various  parts  of  the  Fort  Peck  Indian 
Reservation  and  adjacent  terntory  as  follows:  (1)  4.000  acres  in  the  vicinity  ofWiota 
station,  with  flood  waters  from  Big  Porcupine  Creek;  (2)  2,000  acres  in  the  vicinity 
of  Frazer,  with  water  supply  from  Little  Porcupine  Creek  conserved  by  storage;  (3) 
28,000  acres  in  the  vicinity  of  Poplar  and  extending  alonf  Poplar  River  a  distance  of 
35  miles,  with  water  supply  from  Poplar  River  conserved  by  storage  below  the  forks 
of  Poplar  and  West  Branch;  (4)  16,000  acres  lying  along  the  west  side  of  Big  Muddy 
Creek,  with  water  supply  from  Biff  Muddy  Creek  conserved  by  storage  on  Smoke  and 
Wolf  Creeks;  ^5)  50,000  acres  of  dear,  bench  land  and  approximately  34,000  acres  of 
brush  and  timoer  land  extending  along  the  Missouri  River,  with  water  supply  from 

1  Population  less  than  25. 
18gG64— 19 2Q  449 


450      BIGHTEBKTH  ANNUAL  BEPOBT  OF  BBCLAMATION  SEEVIGB. 

the  Miasouri  Kiver  by  a  gnvity  canal  heading  near  the  site  of  old  Fort  Peck;  (6) 
10,000  acres,  known  as  the  Galpin  Bottom,  lying  above  the  Missouri  River  Canal  west 
of  Milk  River  and  Fort  Peck  Indian  Reservation,  with  water  supply  by  pumping 
from  the  Missouri  River  Canal,  with  a  lift  of  about  20  feet;  (7)  8,000  acres  I^dng  above 
the  Missouri  River  Guial,  east  of  Milk  River,  in  the  Fort  Peck  Indian  Reeervation, 
with  water  supply  from  pumping  from  the  Missouri  River  Canal,  with  a  lift  of  from^  10 
to  20  feet.  The  Unitea  States  claims  all  waste,  seepage,  spring,  and  percolating 
water  arising  within  the  project  and  proposes  to  use  such  water  in  connection 
therewith. 

The  Little  Porcupine  unit,  with  storage  reservoir  of  3,900  acre-feet  capacity,  has 
been  completed  to  irrigate  2, 330  acres.  Poplar  River  west  canal  B  has  been  completed 
to  irrigate  2,560  acres  of  allotted  area,  Poplar  River  east  canal  0  to  irrigate  5,330  acres 
of  allotted  luid,  and  Poplar  River  D  canal  to  irrigate  2,400  acres.  The  Big  Porcupine 
unit  to  irrigate  4,000  acres  of  allotted  land  on  the  west  boundary  of  the  reservation, 
with  a  reservoir  of  3,800  acre-feet  capacity  on  the  Middle  Fork,  has  been  completed. 
Work  on  the  Big  Muddy  Greek  canals  was  begun  in  the  latter  part  of  the  y  w*. 

During  the  fiscal  year  1920  work  will  be  continued  on  the  Big  Muddy  unit  to  com- 
plete the  first  unit  to  furnish  water  to  4,000  acres  of  allotted  Indian  land.  Little  Foi^ 
cupine  storage  reservoir  will  be  improved  by  protecting  the  embankments  with  con- 
crete paving.  Future  work  will  include  the  construction  of  storage  works  on  Poplar 
River  and  extension  of  Poplar  River  canals,  and  the  construction  of  storage  at  Medi- 
cine Lake  for  the  Big  Muddy;  unit  also  the  construction  of  the  Missouri  River  Canal 
to  irrigate  37,900  acres  of  allotted  land  along  the  Missouri  River  and  adjacent  to  the 
Great  r^orthem  Railway,  where  the  laiger  percentage  of  the  Indians  have  their  homes. 

SUMMABY  OF  GBNEBAL  DATA  FOB  FOBT  PECK  (IKDLA.N)  PBO JBGT 

TO  BND  OF  FISCAL  YEAB  1919. 

Areas: 

Irriekble  acreage  when  project  is  complete 152, 000 

Public  land  entered  to  June  30,  1919 9,713 

Public  land  open  to  entry  on  June  30, 1919 107 

State  land  unsold  June  30,  1919 -      80 

Indian  land  June  30,  1919 141,360 

Private  land  June  30,  1919 740 

Acreage  service  could  have  supplied  in  season  of  1918 16,620 

Estimated  acreage  service  can  supply  in  season  1919 16, 620 

Estimated  acreaee  service  can  supply  in  season  1920 20, 620 

Acreage  irrigatea  season  of  1918 1,299 

Acreage  cropped  under  irrigation  season  of  1918 958 

Acreage  dry  farmed  season  of  1918 1, 910 

Crops: 

Value  o f  irrigated  crops  season  of  1918 $24, 284. 00 

Value  of  irrigated  crops  per  acre  cropped 26.  35 

Finances: 

Net  construction  cost  to  June  30, 1919 - $703, 052.  75  ' 

Per  cent  completed  on  June  30,  1919 11.  7 

Appropriated  for  fiscal  year,  1920 $100, 000. 00 

Estunated  per  cent  complete  by  June  30,  1920 1^7 

Proposed  appropriation  for  fiscal  year,  1921 $100, 000. 00 

Estmiated  per  cent  complete  by  June  30,  1921 15.7 

■    ■  ■"" 

Appropriation  fiscal  ^ear  1919 $50, 000. 00 

Increased  compensatbn 1, 083. 06 

Increase  miscellaneous  collections 2, 710. 14 

Unexpended  balance 33, 59a  11 

87, 386. 31 

Expenditures  chargeable  to  1919  appropriation: 

Disbursements 54, 274. 57 

Increased  compensation 1, 083. 06 

Current  liabilities : 8,764.83 

64,022.46 

Unencumbered  balance  on  July  1, 1019 26, 36a  86 
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CONSTBTTOnON  DTTBINa  FISCAL  YBAB. 

Construction  during  the  fiscal  year  1919  consisted  of  the  excava* 
tion  of  the  main  caneJ  on  the  first  division  of  the  Big  Muddy  unit  to 
irrigate  4,000  acres  of  allotted  Indian  land,  and  the  partial  construc- 
tion of  the  diversion  dam  for  this  unit. 

SBBPAaB  AND  DBAINAGB. 

None  of  the  project  lands  became  damaged  by  seepage  during  the 
year,  and  no  drainage  work  was  necessary. 

OPBBATION  AND  ICAINTBNANCB. 

Water  was  available  imder  the  Little  Porcupine  unit  and  both 
canals  of  the  Poplar  River  unit.  Owing  to  the  exceptionally  dry 
year,  only  a  small  amoimt  of  water  was  available  under  the  Poplar 
Kiver  umt.    A  total  of  1^299  acres  were  irrigated. 

The  precipitation  durmg  1918  was  13.02  inches;  9.09  inches  of 
this  occurrea  after  July  15.  This  was  too  late  to  be  of  much  benefit 
to  crops,  and  the  water  supply  for  irrigation  was  small.  During  the 
first  SIX  months  of  1919  the  precipitation  was  3.50  inches,  and  dry- 
land crops  have  suffered.  During  the  first  half  of  this  year  there  has 
been  sufficient  water  available  imder  Little  Porcupine  unit  from  stor- 
age, but  the  flow  of  Poplar  River  and  Big  Porcupine  has  been  too 
small  to  furnish  water  to  all  the  lands  imder  water-rental  contract. 

Historical  reviewj  Fort  Peck  project. 


Item. 


Acreage  for  which  service  was  prepared  to  supply  water 

Acreage  irrigated 

Miles  of  canals  operated 

Water  diverted  (acre-feet) 

Water  delivered  to  land  (acre-feet) 

Per  acre  of  land  irrigated  (acre-feet) 


1014 


10,220 

1,004 

86 

2,000 

2,000 

2.0 


1915 


12,690 

1,100 

85 

3,000 

1,660 

1.42 


mo 


12,620 

1,002 

86 

3,600 

2,260 

1.5 


1017 


14,220 
1,002 

126 
3,600 
1,660 

1.2 


1018 


16,620 

1,209 

168 

8,000 

1,400 

1.08 


1010 


16,620 
U,aQ0 
168 
13,000 
12,000 
U.6 


1  Estimated. 


SETTLEHBNT. 

In  the  spring  of  1914  the  imallotted  grazing  land  on  the  reserva- 
tion was  opened  to  entry  through  a  c&awing  in  September,  1913. 
The  settlement  of  this  land  was  r^atively  slow  during  1914  and  1915, 
but  during  the  spring  of  1916  a  large  number  of  entries  were  made, 
the  desirable  land  bemg  weU  taken  up.  In  the  spring  of  1917,  about 
220,000  acres  of  unallotted  land,  pre\^iously  withheld  as  nuneral, 
were  authorized  to  be  appraised  and  opened  for  entry.  §^Some  of  the 
Indians  have  received  title  to  their  land  and  a  number  of  irrigable 
allotments  have  changed  hands  at  prices  ranging  from  $30  to  $40 
per  acre.  On  the  Poplar  River  unit,  some  of  the  Cidians  are  moving 
onto  their  idlotments  and  establishing  homes. 
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Settlement  data,  Fort  Peck  project. 


Item. 


Total  number  of  allotments  on  project  (irrigable) . 

I  opulatlon  (Indian) 

Nmnber  of  irrii^ted  farms 

Operated  by  owners  or  managers 

Operated  by  tenants 

Population 

Nmnbtf  of  towns 

I  opiulation  (white) 

Total  popiulation  in  towns  and  on  farms 

Number  of  sdiools: 

Indian 

White 

Number  of  churches 

Number  of  banks 

Total  capital  stock 

Amount  of  deposits 

Number  of  depositors 


1916 

1916 

1917 

1918 

1,780 

1,780 

^'^ 

1,780 

2,046 

2,092 

2,180 

2,160 

42 

48 

58 

66 

40 

46 

57 

60 

2 

2 

1 

6 

110 

130 

134 

180 

6 

6 

5 

5 

1,780 

2,200 

2'2S 

13,600 

3,826 

4,292 

4,780 

5,660 

6 

5 

5 

5 

3 

6 

6 

5 

7 

7 

8 

9 

5 

4 

6 

9 

$105,000 

$110,000 

$190,000 

$185,000 

S234,000 

$477,000 

$580,000 

$1,095,000 

1,400 

1,970 

2,630 

3,700 

1919 


1,780 

2,157 
170 
169 
111 

1150 
5 

4,850 


4 

5 
10 
9 
^,000 
$1,555,000 
14,500 


1  Estimated. 


PBINCIFAL  CBOPS. 


The  principal  crops  are  oats,  wheat,  flax,  vegetables,  and  blue- 
joint  hay.  oome  of  the  Indians  are  turning  their  attention  to  alfalfa 
and  several  have  sown  small  acreages  on  their  irrigable  allotments. 
Increased  areas  are  farmed  each  year  under  both  irrigation  and  dry 
farming.  The  greater  number  of  the  Indians  have  their  homes  along 
the  Missouri  River  on  land  not  yet  under  irrigation,  and  on  which 
most  of  their  farming  is  done.  With  favorable  weather  conditions 
good  crops  can  be  raised  on  this  area  by  dry-farminjg  methods,  but 
results  for  the  past  three  vears  have  been  rather  disappointing,  so 
that  most  of  the  Indians  have  been  turning  their  attention  to  the 
irrigable  land  on  Little  Porcupine  and  Poplar  River  imits. 

Crop  report y  Fort  Peck  (Indian)  project y  Montana,  year  of  1918. 


Crop. 


AUalfa 

Flax 

H>iy,  blue  Joint 

Oats 

Wheat 

Potatoes 

Oardeu , 

Total  cropped  acreage 

Irrigated ,  no  crop 

Total  irrigated  acreage 


Area 
(acres). 


42 
121 
524 

64 
l(->3 

23 

21 


958 
341 


1,299 


Unit  of 
yield. 


Ton.... 
Bushel. 
Ton.... 
Bushel. 

do.. 

do.. 


Yields. 


Total. 


79 
1,196 
421 
1,950 
2,892 
1,870 


Average 
per  acre. 


1.9 

9.9 

.8 

30.5 

17.7 

81.3 


Per  unit 
of  yield. 


Total  and  average . 


$20.00 

3.30 

20.00 

.70 

1.99 

.75 


Values. 


Total. 


tl,580 
3,947 
8,420 
1,365 
5,755 
1,402 
1,815 


24,284 


Per  acre. 


S37.62 
32.62 
16.07 
21.33 
85.31 
60.98 
86.43 


25.35 
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VINANOIAL  STATEHBNl?. 

Candmnd  h^domot  tkut,  Fort  Peek  {Indian)  project,  June  SO,  1919. 

Cash $18.86 

Iiiventory  of  materials  and  supplies 14,655.19 

Aooounts  receivable : 882.56 

QroflsooostnictioiiooBt 1704,534.21 

Less  oonstruction  revenue  eamlngs 1,481.46 

Net  OGfD8tn]Otio&  cost 703,052.78 

Aooounts  pavable 8,764.88 

Gontinceiit  obligations 4.00 

Capitalinvestment: 

Disbursement,  transfer,  and  Joint  construction  vouchers  received 714, 092. 09 

CoUeotion,  transfer,  refund,  and  Joint  construction  vouchers  issued 4, 771. 58 

Net  investment 709,320.61 

Featare  costs  of  Fort  Peck  (Indian)  project. 


Features. 


Examination  and  surveys: 
Missouri  River  Canal. . . 


Project  as  a  whole  (stream  gauging). 

Big  Muddy  unit 

Poplar  River  unit 


Storage  system: 

Big  Porcupine  dam  and  spillway. 

Little  Porcupine  Reservoir 

Poplar  River  Reservoir 


CSanal  system: 

Poplar  River  unit. . 
Big  Porcupine  unit. 
Big  Muddy  unit.... 


Lateral  system: 

Little  Porcupine  unit. 

Poplar  River  unit 

Big  Porcupine  unit. . . 
BigMuddyunit 


Permanent  improvements: 

Oswego  division 

PopUff  River  unit 

Big  Porcupine  unit 


Telephone  system: 
Big  Porcupine  unit. 
Poplar  River  unit.. 


Operation  and  maintenance  during  oonstruction  (water-rental  basis). 

Total  cost  of  construction  features 

Balance  in  plant  accounts 

Unadjusted  clearing  aooounts 


Oross  construction  cost  to  June  80, 1919. 


Less  revenues  earned  during  construction  period: 

Rentals  of  buildings 

Rentals  of  grazing  and  farming  limds 

Rentals  of  uiigation  water 

Other  revenues,  unolassi&ed 

Oain  on  operations,  unolassifled 


Total 

Net  construction  cost  to  June  30, 1919. 


I  Deduct. 


Fiscal  year 
1919. 


$726.48 
""76*68' 


797.16 


» 700. 47 

392  10 

1,041.90 


1,633.53 


3,519.48 

488.86 

33,700.52 


37,706.86 


365.-60 

2,143.33 

57.96 

8, 105. 11 


10,67209 


U,  268. 59 

» 5.474. 14 

1994.47 


17,737.20 


52  39 
260.36 


312. 75 


5,909.11 


49,296.30 


49,296.30 


1404.71 

162.50 

973.50 

11,540.85 

740.49 


»69.07 


49,866.87 


Total  to 

June  30, 

1919. 


S31,42L0O 

2,512.73 

118.10 

3,261.37 


37,313.19 


99,607.90 

30,055.19 

3,769.26 


133,432  36 


210,465.36 
64,487  87 
43,462.00 


318,415.28 


24,576.17 

55,620  48 

72,722.99 

8,575  78 


161,495.42 


1,048.47 
260  80 


1,308.83 


36,046  26 


688,010.28 

13, 67?.  86 

2,85L27 


704,534.21 


1^.2.60 
973.50 


346.40 


1,481.46 


703,062.76 
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StaUimtnt  ofeoit  hy  aiUndar  yeart^  Fort  Peck  (IndUm)  projicL 


GonstruetioD. 

OperatloD  and 

during  con- 
struoticn. 

Total  cost. 

Year  ending  Dee.  31— 

1906 

$7,010.16 
82,821.37 
85,382.50 
70,127.23 
17,110.85 
117,299.74 
104,293.99 
26,645.61 
31.623.33 
86,344.04 
61,783.97 
11,513.23 

$7,010.16 

1000 

82,831.87 

1010 

85,883.50 

1011 

70,137.23 

1012 

$823.07 
2,410.22 
5,863.03 
2,113.23 
5,501.69 
11,533.84 
4,973.67 
2,827.01 

17,083.02 

1013 

110.700.06 

1014 

110.187.03 

1015 

28,758.84 

1016 

37,125.03 

1017 

07,877.38 

1018 

66,757.64 

June  80, 1010 

14,340.24 

Subtotal 

651,965.02 

86,046.26 

&«,  010.28 

Plant  accounts 

18,672.66 

Unadjusted  clearlns:  accounts 

.  .• 

2,851.27 

Total 

651,965.02 

86,045.26 

704.534.21 

Statement  of  cost  by  fiscal  yearSy  Fort  Peck  (Indian)  project. 


CanstructioQ. 

Operation  and 

maintenance 

during  COD* 

struotian. 

ToUlcost. 

• 

Year  ending  June  30- 

1000 

$12,548.37 
50,705.86 

117,180.84 
16,466.80 
73,892.56 

109.713.74 

812,548.37 

1010 

50,706.86 

1011 

117.180.84 

1012 

$188.80 
1,775.86 
3,084.28 
3,723.77 
4,011.75 
8,682.68 
6,868.02 
5,000.11 

16,656.00 

1018 

76,668.42 

1014 

118,606.02 

1016 

56,999.93 

83.733.70 

1016 

31,200.90 
62,625.22 
85,343.61 
43,387.19 

86,112.66 

1017 

61,207.90 

1018 

02,212.53 

1010 

40,296.30 

Subtotal 

651,965.02 

36,045.28 

688,010.28 

iTan*  accounts 

18,072.66 

niMdjiifte^i  clearing  accounts 

2,851.37 

Total 

651,965.02 

36,045.28 

704,534.31 

Estimated  cost  of  contemplated  uxjrk,  Fort  Peck  (Indian)  project,  during  fiscal  year  19SQ. 


Principal  features. 


Examination  and  surveys:  Stream  gaging. 
Storage  works: 

Poplar  Biver 

Uttle 


Porcupine 

Gasal  83rstem:  Big  Muddy  unit 

Lateral  system:  Big  Muddy  unit . . . 
Drainage  system :  Big  Muddy  unit . 
TiBlephones: 

Poplar  River  unit 

Big  Muddy  unit 


Operation  and  maintenance  during  constniction  (water-rental  basis)  < 
Total 


Subfeature. 


$31,900.00 
14,000.00 


1,300.00 
600.00 


Principal 
feature. 


$500.00 


36,600.00 

17,700.00 

38,300.00 

7,900.00 


1,800.00 
10,000.00 


123,000.00 


WYOinVOt,  SIVESTOV  (IVDIAV)  PSOTEOT. 

H.  D.  CoMSTocK,  project  manager,  Biverton,  Wyo. 

LOCATION. 

County:  Fremont 

Townehipe:  1  to  4  N.,  Rs.  2  W.  to  6  E.,  Wind  River  meridian. 
Railroad:  Chicago  &  Northwestern. 

Raikoad  station  and  estimated  population  June  30,  1919:  Riverton,  2,000;  and 
Shoshoni,  500. 

WATBB  StTFPLY. 

Source  of  water  supply:  Wind  River. 
Area  of  drainage  basin:  About  1,800  square  miles. 

Annuid  run-on  in  acre-feet:  Wind  River  at  Riverton,  Wyo.  (2,320  square  miles), 
1906, 1908,  and  1911  to  1918,  inclusive,  maximum*  1,127,000,  minimum  685,000. 

AGBIGXTLTUBAL  AND  GUKATIO  CONDITIONS. 

Area  for  which  the  service  is  prepared  to  supply  water,  season  of  1919:  None. 

Area  under  water-right  applications  and  rental  contracts,  season  of  1919:  None. 

Length  of  irrigation  season:  May  1  to  September  30, 153  days. 

Average  elevation  of  irrigable  area:  5,200  feet  above  sea  level. 

Rainfall  on  irrigable  area:  about  8  inches  (no  direct  record). 

Range  of  temperature  on  irrigable  area:  —30^  to  102^  F. 

Character  of  soil  of  irrirable  area:  Sandy  loam  to  heavy  clay. 

Principal  products:  Alfalfa,  cereals,  sugar  beets  and  potatoes. 

Principal  markets:  Omaha,  Denver,  and  local. 

LANDS  OPENED  FOB  IBBIOATION. 

No  lands  have  been  opened. 

Duty  of  water:  2^  acre-feet  per  acre  per  annum  at  the  farm. 

CHBONOIiOOICAL  8T7MMABY. 

ReconnoisBance  made  in  1904. 

Examination  made  August  and  November,  1916. 

Investigation  made  July  to  October,  1917. 

Surveys  preparatory  to  construction  begun  August  1, 1918. 

IBBIGATION  PLAN. 

The  irri^tion  plan  of  the  Riverton  prof ect  provides  for  the  storage  of  the  flood 
waters  of  Bull  LAke  and  Dinwoodie  (^"eeiEs,  mbutaries  of  Wind  River,  in  Bull 
Jjake  and  Dinwoodie  Lake  reservoirs,  respectively,  and  the  diversion  of  water 
from  Wind  River  hy  ^  ^^''^  about  15  miles  above  Pilot.  Wyo.,  into  the  Wyoming 
Canal,  for  the  irrigation  of  lands  lying  northeast  of  Wind  River,  west  of  the  Big  Horn 
River,  and  south  of  Cottonwood  Creek.  The  flood  waters  of  Wind  River  will  be 
stored  in  Pilot  Butte  reservoir,  about  10  miles  below  the  head  of  the  Wyoming 
Canal. 

The  United  States  claims  all  waste,  seepage,  spring,  and  percolating;  water  arising 
within  the  project  and  proposes  to  use  such  water  in  connection  therewith. 

None  of  tne  features  of  tne  project  have  yet  been  completed . 
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SUVMABY  OF  GBNEBAL  DATA  FOB  BIVBBTON  PBOJBOT  TO  B2ra> 

OF  FISCAL  YBAB  1919. 
Areas: 

Iirigable  acreage  when  project  is  complete 100, 000 


Public  land  withdrawn  on  June  30, 1919. 

Indian  land  June  30, 1919 

Private  land  June  30, 1919 


69,000 

1,000 

30,000 


Finances: 

Net  construction  cost  to  June  30, 1919 172,456.08 

Appropriated  for  fiscal  year  1 920 $200, 000. 00 

Estimated  per  cent  complete  by  June  30, 1920 4. 4 

Proposed  appropriation  for  fiscal  year  1921 1, 350, 000. 00 

Estimated  per  cent  complete  by  Jime  30, 1921 23 


Appropriation  fiscal  year  1919, $100,000.00 

Increased  compensation 2, 354. 69 


Expenditures  chargeable  to  1919  appropriation: 

Disbursements 149, 725. 97 

Increased  compensation 2, 354. 69 

Current  liabilities 13,663.75 

Contingent  liabilities 3, 656. 90 


102, 354. 69 


68, 801. 31 


Unencumbered  balance  on  July  1, 1919 33,553.38 

CONSTBT7GTION  DT7BINO  FISCAL  YBAB. 

No  actual  construction  was  undertaken  during  the  fiscal  year. 

A  topographic  survey  of  the  project  on  a  scale  of  1  inch  equals  400 
feet,  with  2-ioot  contour  interval,  was  begun  and  was  about  50  per 
cent  completed  on  June  30,  1919. 

A  thorough  investigation  of  the  Bull  Lake  reservoir  site  was 
made. 

An  investigation  of  the  Wind  River  diversion  dam  site  was  also 
made  and  data  collected  preparatory  to  the  location  and  design  of 
the  dam. 

A  location  of  the  first  10  miles  of  the  Wyoming  Canal  was  made. 

SETTLBMBNT. 

Settlement  data^  RiverUm  project. 


Item. 


Number  of  towns 

Population 

Number  of  public  schools . 

Number  of  churches 

Number  of  banks 

Total  capital  stock 

Amount  of  deposits . . . 

Number  of  depositors. 


1919 


2 

>2,8(W 

2 

7 

5 

SI  10. 000 

111,200,000 

12,700 


1  Estimated. 
PBINOIPAL  GBOPS. 


No'part  of  the  project  was  under  cultivation  in  either  1918  or  1919. 
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nNANOIAL  STATSKBNT. 

Project  hdlanoe  sheet,  Riverton  (Indian)  project,  June  SO,  191,9, 

Oadi S150.00 

Inventory  of  stock  on  hand 1|047.01 

Accounts  receivable : 78.66 

Coosferoctlon  work  contracted 2,906.00 

Gross  ooDstniction  cost $71,917.63 

Less  constractlon  revenue  earnings ^  538. 46 

Net  construction  cost 72,456.06 

Accounts  pavable 13,663.75 

Contingent  o>>ligatlons ! 8,056.90 

Capital  Investments: 

Disbursements,  transfers,  and  Joint  construction  vouchers  received 60, 022. 08 

Collection,  tra^f er ,  and  Joint  construction  vouchers  issued. 104 .  98 

Net  investment 69,918.00 

1  Contra  entry. 

Feature  costs  of  Riverton  (Indian)  project. 


Principal  features. 


Ezammation  and  surveys 

Storage  system,  Bull  Lake  Reservour. 


Canal  system:         

Diversion  dam  surveys . 
Wyoming  Canal  surveys . 


Fiscal  year 
1919. 


$27,571.82 
5,966.44 


Total  canal  system 

Permanent  improvements  and  lands,  lots,  Riverton,  for  residences. 


Total  cost  of  constnictian  features. 

Plant  accounts 

Unadjusted  clearing  accounts 


Gross  construction  cost. 


Less  revenues  earned  during  construction  penod: 

Rental  of  buildings 

Hospital 


Total  revenues 

Net  construction  cost. 


10,919.30 
6,265.15 


17,184.45 


1,356.50 


52,079.21 


62,079.21 


5.00 
1568.55 


1563.55 


52,642.76 


Total  to 

June  30, 

1919. 


$35,638.10 
5,966.44 


10,919.30 
6,265.16 


17,184.46 


1,356.50 


60, 145. 49 

12, 133. 17 

1361.03 


71,917.63 


5.00 
1543.45 


1538.45 


72,456.08 


1  Deduct. 


Statement  of  costs  by  calendar  years,  Riverton  (Indian)  project. 


Year  ending  Deo.  31— 

1917 

1918 

1919,  Jan.  1  to  June  30 

Subtotal 

Unadjusted  clearing  accounts 

Plant  accounts 

Total 

1  Deduct 


Total  cost. 


$2,654.80 
18,881.82 
38,706.87 


60.146.49 

136L03 

12,133.17 


71,917.63 


458      EIQHTEBKTH  A17NX7AL  BEPOBT  OF  BBCLAMATIOH  SSBVICB. 
Statement  of  costs  byJUeal  tf^orSj  Riverton  (Indian)  project. 


Total  ooit. 


Tear  ending  June 

1917 

1918 

1919 


SnbtotaL , 

Unadjusted  dearfaig  accounts. . 
Plant  accounts 


Total. 


12.202.14 

6,774.14 

£3,079.21 


00,145.49 

1361.08 

13,133.17 


71,917. 


t  Deduct. 


Estimated  cost  of  contemplated  work,  Riverton  project,  during  fiscal  year  19tO. 


Principal  Isatme. 


Estimated 
cost. 


Examination  and  surveys:  Topographic  surveys  and  hydroffraphic  investigations 

BtoFEUi^  system:  Exploration  or  dam  sites.  Bull  Lake  and  Pilot  Butte. 

Canars3rstem:  Continuation  of  main  canal  location  and  begfaming  of  constructloa 

Permanent  improvements:  Construction  of  warehouse  at  Riverton  and  cottage  at  diversion 

dam 

Telephone  system:  Telephone  line  from  Riverton  to  the  diversion  dam,  about  SO  miles 

Reimbursable  accounts 

Total 


120,000 

1,000 

153,000 

5,000 

20,000 

2,000 


200,000 


APPENDIX. 


ISGISLATIOir. 

THE  NATIONAL  IBBIOATION  ACT. 

An  act  appropriating  the  receipts  from  the  sale  and  disposal  of  public  lands  in  certain 
States  and  Territories  to  the  construction  of  irrigation  works  for  the  reclamation  of 
arid  lands.    (Act  of  June  17, 1902,  ch.  1093,  32  Stat.,  388.) 

Sec.  1.  [Reclamation  fund  established  from  pnblic-land  receipts- 
Exception — Support  of  agpricnltnral  coUeges^-Deficiency.]  That  all 
moneys  received  from  the  sale  and  disposal  of  public  lands  in 
Arizona,  CaUfomia;  Colorado,  Idaho,  Kansas,  Montana,  Nebraska, 
Nevada,  New  Mexico,  North  Dakota,  Oklahoma,  Oregon,  Soutn 
Dakota,  Utah,  Washington,  and  Wyoming,  beginning  with  the  fiscal 
y^ear  ending  Jime  30, 1901,  including  the  surplus  of  fees  and  cominis- 
sions  in  excess  of  allowances  to  registers  and  receivers,  and  excepting 
the  5  per  centmn  of  the  proceeds  of  the  sales  of  public  lands  in  the 
above  States  set  aside  by  law  for  educational  and  othe||^  purposes, 
shall  be,  and  the  same  are  hereby,  reserved,  set  aside,  and  appro- 
priated as  a  special  fund  in  the  Ireasury  to  be  known  as  the  recla- 
mation fund,  to  be  used  in  the  examination  and  survey  for  and  the 
construction  and  maintenance  of  irrigation  works  for  the  storag;e, 
diversion,  and  development  of  waters  for  the  reclamation  of  arid 
and  semiarid  lands  in  the  said  States  and  Territories,  and  for  the  pay- 
ment of  all  other  expenditures  provided  for  in  this  act:  Pn-vided, 
That  in  case  the  receipts  from  the  sale  and  disposal  of  public  lands 
other  than  those  realized  from  the  sale  and  disposal  of  lands  referred 
to  in  this  section  are  insufficient  to  meet  the  requirements  for  the 
support  of  agricultural  colleges  in  the  several  States  and  Territories, 
imder  the  act  of  August  30,  1890,  entitled  *'An  act  to  apply  a  portion 
of  the  proceeds  of  the  public  lands  to  the  more  complete  endowment 
and  support  of  the  colleges  for  the  benefit  of  agriculture  and  the 
mechanic  arts,  established  under  the  provisions  of  an  act  of  Congress 
approved  July  2,  1862,*'  the  deficiency,  if  any,  in  the  sum  necessary 
for  the  support  of  the  said  colleges  snail  be  provided  for  from  any 
moneys  in  the  Treasury  not  otherwise  appropriated.     [SS  Stat,,  S88.] 

Sec.  2.  [Authority  to  locate  and  construct  irrigation  works — Report 
to  Congpress.]  That  the  Secretary  of  the  Interior  is  hereby  authorized 
and  directed  to  make  examinations  and  surveys  for,  and  to  locate 
and  construct,  as  herein  provided,  irrigation  works  for  the  storage, 
diversion,  and  development  of  waters,  mcluding  artesian  wells,  and 
to  report  to  Congress  at  the  beginning  of  each  re^ar  session  as  to 
the  results  of  such  examinations  ana  surveys,  giving  estimates  of 
cost  of  all  contemplated  works,  the  quantity  and  location  of  the  lands 
which  can  be  irrigated  therefrom,  and  all  facts  relative  to  the  prac- 
ticability of  each  irrigation  project;  also  the  cost  of  works  in  process 
of  construction,  as  well  as  oi  those  which  have  been  completed. 
[Se  Stat.,  S88.] 
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Sec.  8.  [Withdrawarof  lands  for  irrigation*'works — Withdrawal  of 
lands  susceptible  of  irrigation — Homestead  entries — Determination 
whether  project  is  practicable — Restoration  and  entry — Commutation.] 
That  the  Secretary  of  the  Interior  shall,  before  giving  the  public 
notice  provided  for  in  section  4  of  this  act,  withdraw  from  public 
entry  the  lands  required  for  any  irrigation  works  contemplated 
imder  the  provisions  of  this  act,  and  shaU  restore  to  public  entry  any 
of  the  lanos  so  withdrawn  when,  in  his  judgment,  such  lands  are  not 
required  for  the  purposes  of  this  act;  and  the  Secretary  of  the 
Interior  is  hereby  authorized,  at  or  immediately  prior  to  the  time  of 
beginning  the  surveys  for  any  contemplated  irrigation  works,  to 
withdraw  from  entry,  except  under  the  homestead  laws,  any  public 
lands  believed  to  be  susceptible  of  irrigation  from  said  works:  Pro- 
vided, That  aU  lands  entered  and  entries  made  under  the  homestead 
laws  within  areas  so  withdrawn  during  such  withdrawal  shall  be 
subject  to  all  the  provisions,  limitations,  charges,  terms,  and  con- 
ditions of  this  act;  that  said  surveys  shall  be  prosecuted  diligently 
to  completion,  and  upon  the  completion  thereof  and  of  the  necessary 
maps,  plans,  and  estimates  of  cost  the  Secretary  of  the  Interior  shall 
determme  whether  or  not  said  project  is  practicable  and  advisable, 
and  if  determined  to  be  impracticable  or  inadvisable  he  shall  there- 
upon restore  said  lands  to  entry;  that  public  lands  which  it  is  pro- 
posed to  irrigate  by  means  oi  any  contemplated  works  shall  be 
subject  to ^n try  only  under  the  provisions  of  the  homestead  laws  in 
tracts  of  not  less  than  forty  nor  more  than  one  hundred  and  sixty 
acres,  and  shall  be  subject  to  the  limitations,  charges,  terms,  and 
conditions  herein  provided:  Provided,  That  the  commutation  pro- 
visions of  the  homestead  laws  shall  not  apply  to  entries  made  imder 
this  act.     [S2  Stat,  S88.] 

Sec.  4.  [Contracts  for  constrnction — Public  notice  of  irrigable  lands, 
limit  of  area,  charges  per  acre,  and  method  of  payment— Limit  of 
work  honrs — Mongolian  labor.]  That  upon  the  determination  by  the 
Secretary  of  the  Interior  that  any  irrigation  project  is  practicable,  he 
may  cause  to  be  let  contracts  for  the  construction  of  the  same,  in 
such  portions  or  sections  as  it  may  be  practicable  to  construct  and 
complete  as  parts  of  the  whole  project,  providine  the  necessary  funds 
for  such  portions  or  sections  are  available  in  tne  reclamation  fund, 
and  thereupon  he  shall  give  public  notice  of  the  lands  irrigable 
under  such  project,  and  Emit  of  area  per  entry,  which  limit  shall 
represent  the  acreage  which,  in  the  opinion  of  the  Secretary,  may  be 
reasonably  required  for  the  support  of  a  family  upon  the  lands  in 
question;  also  of  the  charges  which  shall  be  made  per  acre  upon  the 
said  entries,  and  upon  lands  in  private  ownership  which  may  be 
irrigated  by  the  waters  of  the  said  irrigation  project,  and  the  number 
of  annual  installments,  not  exceedine  ten,  in  which  such  charges 
shall  be  paid  and  the  time  when  sucli  payinents  shall  commence. 
The  said  charges  shall  be  determined  with  a  view  of  returning  to  the 
reclamation  fund  the  estimated  cost  of  construction  of  the  project, 
and  shall  be  apportioned  equitably:  Provided,  That  in  all  construc- 
tion work  eight  hours  shall  constitute  a  day's  work,  and  no  Mongolian 
labor  shall  be  employed  thereon.     [3£  Stat.,  389.] 

Sec.  5.  [Beqnirements  of  entrymen — Limit  of  160  acres — Sesi- 
denoe — Payments — Disposal  9f  receipts — Commissions.]  That  the  en- 
tryman  upon  lands  to  be  irrigated  by  such  works  shall,  in  addition 
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to  compliance  with  the  homestead  laws,  reclaim  at  least  one-half  of 
the  total  irrigable  area  of  his  entry  for  agricultural  purposes,  and 
before  receiving  patent  for  the  landfs  covered  by  his  entry  shall  pay- 
to  the  Government  the  charges  apportioned  against  such  tract,  as 
provided  in  section  four.  No  ri^ht  to  the  use  of  water  for  land  in 
private  ownership  shall  be  sold  for  a  tract  exceeding  one  hundred 
and  sixty  acres  to  any  one  landowner,  and  no  such  sale  shall  be  made 
to  any  landowner  unless  he  be  an  actual  bona  fide  resident  on  such 
land,  or  occupant  thereof  residing  in  the  neighborhood  of  said  land, 
and  no  such  right  shall  permanently  attach  until  all  payments 
therefor  are  made.  The  annual  installments  shall  be  paid  to  the 
receiver  of  the  local  land  office  of  the  distiict  in  which  the  land  is 
situated,  and  a  failure  to  make  any  two  payments  when  due  shall 
render  the  entry  subject  to  cancellation,  with  the  forfeiture  of  all 
rights  under  this  act,  as  well  as  of  any  moneys  already  paid  thereon. 
AU  moneys  received  from  the  above  sources  shall  be  paid  into  the 
reclamation  fund.  Registers  and  receivers  shall  be  allowed  the  usual 
commissions  on  all  moneys  paid  for  lands  entered  under  this  act. 
[S£  Stat,,  389.] 

Sec.  6.  [Eeclamation  fund  to  be  used  for  operation  and  mainte- 
nance— Management  of  works  to  pass  to  landowners— Title.]  That 
the  Secretary  of  the  Interior  is  hereby  authorized  and  directed  to  use 
the  reclamation  fund  for  the  operation  and  maintenance  of  all  reser- 
voirs and  irrigation  works  constructed  under  the  provisions  of  this 
act:  Provided f  Thf|,t  when  the  payments  required  by  this  act  are  made 
for  the  major  portion  of  the  land.s  irrigated  from  the  waters  of  any  of 
the  works  nerein  provided  for,  then  me  management  and  operation 
of  such  irrigation  works  shall  pass  to  the  owners  of  the  lands  irrigated 
thereby,  to  be  maintained  at  their  expense  under  such  form  of  organ- 
ization and  under  such  rules  and  regulations  as  may  be  acceptable 
to  the  Secretary  of  the  Interior:  Provided,  That  the  title  to  and  the 
management  and  operation  of  the  reservoirs  and  the  works  necessary 
for  their  protection  and  operation  shall  remain  in  the  Government 
until  otherwise  provided  by  Congress.     [32  Stat,  389,] 

Sec.  7.  [Authority  to  acquire  property — Attorney  Oeneral  to  insti- 
tute condemnation  proceedings.]  That  where  in  carrying  out  the  pro- 
visions of  this  act  it  becomes  necessary  to  acquire  any  rights  or  prop- 
erty, the  Secretary  of  the  Interior  is  hereby  authorized  to  acquire  the 
same  for  the  United  States  by  purchase  or  by  condemnation  under 
judicial  process,  and  to  pay  from  the  reclamation  fund  the  sums 
which  may  be  needed  for  that  purpose,  and  it  shall  be  the  duty  of 
the  Attorney  General  of  the  United  States  upon  every  application 
of  the  Secretary  of  the  Interior,  under  this  act,  to  cause  proceedings 
to  be  commenced  for  condemnation  within  thirty  days  from  the 
receipt  of  the  application  at  the  Department  of  Justice.  [3Z  Stat,, 
389.] 

Seo.  8.  [Irrigation  laws  of  States  and  Territories  not  affected — 
Interstate  streams— Water  rights.]  That  nothing  in  this  act  shall  be 
construed  as  affecting  or  intended  to  affect  or  to  m  any  way  interfere 
with  the  laws  of  any  State  or  Territory  relating  to  tae  control,  ap- 
propriation, use,  or  distribution  of  water  used  m  irrigation,  or  any 
vested  right  acquired  thereimder,  and  the  Secretary  oi  the  Interior, 
in.  carrying  out  the  provisions  of  tiiis  act,  shaU  proceed  in  conformity 
with  such  laws,  and  nothing  herein  shall  in  any  way  affect  any  right 
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of  any  State  or  of  the  Federal  Goyemment  or  of  any  landowner, 
appropriator,  or  user  of  water  in,  to,  or  from  any  interstate  stream  or 
tne  waters  thereof:  Provided,  That  the  right  to  the  use  of  water 
acquired  under  the  provisions  of  this  act  shall  be  appurtenant  to  the 
land  irrigated  and  beneficial  use  shall  be  the  basis,  tne  measure,  and 
the  limit  of  the  right.  [Se  Stat.,  S90,] 
Sec.  8.  [Bepealed  by  section  6,  act  of  June  25,  1810,  36  Stat.,  836.] 
Sec.  10.  [Authority  to  make  rules  and  regulations.]  That  the  Sec- 
retary of  the  Interior  is  hereby  authorizea  to  perform  any  and  all 
acts  and  to  make  such  rules  ana  regulations  as  may  be  necessary  and 

J>roper  for  the  purpose  of  carrying  the  provisions  of  this  act  into  full 
orce  and  effect.     [SS  Stat.,  S90.] 

THE  EXTENSION  ACT. 

An  act  extending  the  period  of  payment  nnder  reclamation  projects,  and  for  other 

purpoees.    (Act  Aug.  13,  1914,  ch.  247,  38  Stat.,  686.) 

Sec.  1.  [Payments  of  constrnction  charges  nnder  fntnre  rights — 
Entry  before  charge  is  established.]  That  any  person  whose  lands 
hereafter  become  subject  to  the  terms  and  conditions  of  the  act  ap- 

{)royed  June  17,  1902,  entitled  "An  act  appropriating  the  receipts 
rom  the  sale  and  disposal  of  public  lands  in  certain  States  and  Terri- 
tories to  the  construction  of  irrigation  works  for  the  reclamation  of 
arid  lands,"  and  acts  amendatory  thereof  or  supplementary  thereto, 
hereafter  to  be  referred  to  as  the  reclamation  law,  and  any  person 
who  hereafter  makes  entry  thereunder  shall  at  the  time  of  making 
water-right  application  or  entry,  as  the  case  may  be,  pay  into  the 
reclamation  fund  5  per  centum  of  the  construction  charge  fixed  for 
his  land  as  an  initial  installment,  and  shall  pay  the  balance  of  said 
charge  in  fifteen  annual  installments,  the  first  fiye  of  which  shall  each 
be  5  per  centum  of  the  construction  charge  and  the  remainder  shall 
each  oe  7  per  centum  until  the  whole  amount  shall  haye  been  paid. 
The  first  of  the  annual  installments  shall  become  due  and  payable 
on  December  1  of  the  fifth  calendar  year  after  the  initial  instcdlment: 
Provided,  That  any  water-right  applicant  or  entryman  may,  if  he  so 
elects,  paj  the  whole  or  any  part  of  tiie  construction  charges  owing  by 
him  withm  any  shorter  period:  Provided  further.  That  entry  may  be 
made  whenever  water  is  available,  as  annoimced  by  the  Secretary  of 
the  Interior,  and  the  initial  payment  be  made  when  the  charge  per 
acre  is  established.     [38  Stat.,  686.] 

Sec.  2.  [Payments  of  constrnction  charges  nnder  existing  rights.] 
That  any  person  whose  land  or  entry  has  neretofore  become  subject 
to  the  terms  and  conditions  of  the  reclamation  law  shall  pay  the 
construction  charge,  or  the  portion  of  the  construction  charge  re- 
maining unpaid,  in  twenty  annual  installments,  the  first  of  whidi 
shall  become  due  and  payable  on  December  1  of  the  year  in  which 
the  public  notice  affecting^his  land  is  issued  under  this  act,  and  sub- 
sequent installments  on  December  1  of  each  year  Uiereafter.  Tlie 
first  tour  of  such  installments  shall  each  be  2  per  centum,  the  next 
two  installments  shall  each  be  4  per  centum,  and  the  next  fourteen 
each  6  per  centum  of  the  total  construction  charge,  or  tide  portion 
of  the  construction  charge  impaid  at  the  beginning  of  such  install- 
ments.    [S8  Stats.,  687.] 
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Sec.  3.  [Penalties  for  nonpayineiit  of  constniotioiL  cliargfea — Cancel- 
lation and  forfeiture — Actions  for  recovery.]  That  if  any  water-right 
applicant  or  entryman  shall  fail  to  pay  any  installment  of  his  con- 
struction charges  when  due,  there  shall  be  added  to  the  amount 
unpaid  a  penalty  of  1  per  centum  thereof,  and  there  shall  be  added 
a  like  penalty  of  1  per  centum  of  the  amoimt  unpaid  on  the  first 
day  of  each  month  tnereafter  so  long  as  such  default  shall  continue. 
If  any  such  applicant  or  entryman  shall  be  9ne  year  in  default  in  the 
payment  of  any  installment  of  the  construction  charges  and  penalties, 
or  any  part  thereof,  his  water-right  application,  anaif  he  be  a  home- 
stead entryman  his  entry  also,  shall  be  subject  to  cancellation,  and 
all  payments  made  by  him  forfeited  to  the  reclamation  fxmd,  but 
no  nomestead  entry  shall  be  subject  to  contest  because  of  such 
default:  Provided,  That  if  the  Secretary  of  the  Interior  shall  so 
elect,  he  may  cause  suit  or  action  to  be  brought  for  the  recovery  of 
the  amount  m  default  and  penalties;  but  if  suit  or  action  be  brought, 
tide  right  to  declare  a  cancellation  and  forfeiture  shall  be  suspendea 
pending  such  suit  or  action.     [38  Stat.,  687.] 

Sec.  4.  [Eestriction  on  increasing  construction  cluurges — Time  tor 
paying  increase — Charges  subject  to  certain  conditions.]  That  no  in* 
crease  in  the  construction  charges  shall  hereafter  be  made,  after  the 
same  have  been  fixed  by  public  notice,  except  by  agreement  between 
the  Secretary  of  the  Intenor  and  a  majority  of  tlie  water-right  appli- 
cants and^  entrymen  to  be  affected  by  such  increase,  whereupon  all 
water-ri^ht  applicants  and  entrymen  in  the  area  proposed  to  be 
affected  by  the  increased  charge  shall  become  subject  thereto.  Such 
increased  charge  shall  be  addra  to  the  construction  charge  and  pay- 
ment thereof  mstributed  over  the  remaining  unpaid  installments  of 
construction  charges:  Provided,  That  the  Secretary  of  the  Interior, 
in  his  discretion,  may  agree  that  such  increased  construction  charge 
'shall  be  paid  in  additional  annual  installments,  each  of  which  sh^ 
be  at  least  equal  to  the  amoimt  of  ihe  largest  installment  as  fixed 
for  the  project  by  the  public  notice  theretofore  issued.  And  such 
additional  mstallments  of  the  increased  construction  charge,  as  so 
agreed  upon,  shall  become  due  and  payable  on  December  1  of 
each  year  subsequent  to  the  year  when  the  final  installment  of  the 
construction  chai^  under  such  public  notice  is  due  and  payable: 
Provided  further,  That  all  such  increased  construction  charges  shidl 
be  subject  to  the  same  conditions,  penalties,  and  suit  or  action  as 
provided  in  section  three  of  this  act.     [S8  Stat.,  687.] 

Sec.  5.  [Operation  and  maintenance  charges — Basis  therefor — Mini- 
mum charge — Secretary  may  transfer  care  and  operation  of  project — 
Seduction  or  increase  of  charges.]  That  in  addition  to  the  construction 
charge,  every  water-right  applicant,  entryman.  or  landowner  imder 
or  upon  a  reclamation  project  shall  also  pay,  wnenever  water  service 
is  available  for  the  irrigation  of  his  land,  an  operation  and  main- 
tenance charge  based  upon  the  total  cost  of  operation  and  main- 
tenance of  the  project,  or  each  separate  unit  thereof,  and  such  charge 
shall  be  made  for  each  acre^f oot  of  water  delivered ;  but  each  acre  of 
irrigable  land,  whether  irrigated  or  not,  diall  be  charged  with  a 
mimmum  operation  and  maintenance  charge  based  upon  the  charge 
for  delivery  of  not  less  than  one  acre-foot  of  water:  jProvided,  That 
whenever  anv  legidly  organized  water  users'  association  or  irrigation 
district  shall  so  request,  the  Secretary  of  the  Interior  is  hereby 
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authorized  in  his  discretion,  to  transfer  to  such  water  users'  asso- 
ciation or  irrigation  district  the  care,  operation,  and  maintenance 
of  all  or  any  part  of  the  project  works,  subject  to  such  rules  and 
regulations  as  ne  may  prescribe.  If  the  total  amount  of  operation 
and  maintenance  chaises  and  penalties  collected  for  any  one  irri- 
gation season  on  any  project  shall  exceed^  the  cost  of  operation  and 
maintenance  of  the  project  during  that  irrigation  season,  the  bal- 
ance shall  be  applied  to  a  reduction  of  Uie  charge  on  the  project  for 
the  next  irrigation  season,  and  any  deficit  incurred  may  likewise  be 
added  to  iJie  charge  for  the  next  irrigation  season.     [S8  Stat,,  687.] 

Sec.  6.  [Date  when  cliarges  become  due  fixed  by  the  Secretary — 
Discount  for  prompt  payment — Penalty  for  nonpayment — Cancellation 
for  continued  arrears — Actions  for  recovMy.]  That  all  operation  and 
maintenance  charges  shall  become  due  and  payable  on  the  date  fixed 
for  each  project  by  the  Secretary  of  the  Interior,  and  if  such  chaise 
is  paid  on  or  before  the  date  when  due  there  shall  be  a  discount  of 
5  per  centum  of  such  charge;  but  if  such  charge  is  unpaid  on  the 
first  day  of  the  third  calendar  month  thereafter,  a  penalty  of  1  per 
centum  of  the  amount  unpaid  shall  be  added  thereto,  and  thereafter 
an  additional  penalty  of  1  per  centum  of  the  amount  unpaid  shall 
be  added  on  the  first  day  of  each  calendar  month  if  such  cnai^e  and 

f>enalties  shall  remain  unpaid,  and  no  water  shall  be  delivered  to  the 
ands  of  any  water-right  applicant  or  entryman  who  shall  be  in 
arrears  for  more  than  one  calendar  year  for  the  payment  of  any  chaise 
for  operation  and  maintenance  or  any  annual  construction  charge 
and  penalties.  If  any  water-right  applicant  or  entryman  shall  be 
one  year  in  arrears  in  the  payment  oi  any  charge  for  operation  and 
maintenance  and  penalties,  or  any  part  thereof,  his  water-right  ap- 
plicatioU;  and  if  he  be  a  homestead  entrjrman  his  entry  also,  ^all  be 
subject  to  cancellation,  and  all  payments  made  by  him  forfeited 
to  the  reclamation  fund,  but  no  nomestead  entry  shall  be  subject' 
to  contest  because  of  such  arrears.  In  the  discretion  of  the  Secre- 
tary of  the  Interior  suit  or  action  may  be  brought  for  the  amoimts 
in  default  and  penalties  in  like  manner  as  provided  in  section  three 
of  this  act.     [S8  Stat.,  688.] 

Sec.  7.  [Local  association  may  be  appointed  fiscal  agent  for  the 
United  States  to  collect  charges- — Official  receipt.]  That  the  Secretary 
of  the  Interior  is  hereby  authorized,  in  his  discretion,  to  designate  and 
appoint,  under  such  rules  and  regulations  as  he  may  prescribe,  the 
legally  organized  water  users'  association  or  irrigation  aistrict,  under 
any  reclamation  project,  as  the  fiscal  agent  of  the  United  States  to 
collect  the  annual  payments  on  the  construction  charge  of  the  project 
and  the  annual  charges  for  operation  and  maintenance  and  iJl  penal- 
ties: Provided  J  That  no  water-right  applicant  or  entryman  shall  be 
entitled  to  credit  for  any  pajnnent  thus  made  until  the  same  shall 
have  been  paid  over  to  an  omcer  designated  by  the  Secretary  of  the 
Interior  to  receive  the  same.     [S8  StcU.,  688.] 

Sec.  8.  [Anthority  to  make  regulations  governing  nse  of  water, 
reclamation,  and  cultivation — Penalty  tor  nonoompliance  with  regu- 
lations.] That  the  Secretary  of  the  Interior  is  hereby  authorized  to 
make  general  rules  and  relations  governing  the  use  of  water  in  the 
irrigation  of  the  lands  within  any  project,  and  may  require  the 
reclamation  for  agricultural  purposes  and  the  cultivation  of  (me- 
f ourth  the  irrigable  area  under  each  water-right  application  or  entry 
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within  three  full  irrigation  seasons  after  the  filing  of  water-right 
application  or  entry,  and  the  reclamation  for  agricultural  purposes 
and  the  cultivation  of  one-half  the  irrigable  area  within  five  full 
irrigation  seasons  after  the  filing  of  the  water-right  application  or 
entry,  and  shall  provide  for  continued  compliance  with  such  require- 
ments. Failure  on  the  part  of  any  water-right  applicant  or  enlny- 
man  to  comply  with  sucn  requirements  shall  render  his  application 
or  entry  subject  to  cancellation.     [S8  Stat,  688,] 

Sec.  8.  [Additional  constmction  charges  for  certain  lands.]  That  in 
all  cases  where  application  for  water-right  for  lands  in  private  own- 
ership or  lands  held  under  entries  not  subject  to  the  reclamation  law 
shall  not  be  made  within  one  year  after  the  passage  of  this  act,  or 
within  one  year  after  notice  issued  in  piu*suance  oi  section  4  of  the 
reclamation  act,  in  cases  where  such  notice  has  not  heretofore  been 
iissued,  the  construction  charges  for  such  land  shall  be  increased  5 
per  centum  each  year  imtil  such  application  is  made  and  an  initial 
mstalhnent  is  paid.    [S8  Stat,,  689, \ 

Sec.  10.  [Entries  prior  to  June  25,  1810 — Disposal  of  relinqnished 
lands.]  That  the  act  of  Congress  approved  February  18,  1911,  entitled 
"An  act  to  amend  section  6  of  the  act  of  Congress  of  June  25,  1910, 
entitled  'An  act  to  authorize  advances  to  the  reclamation  fimd  and 
for  the  issuance  and  disposal  of  certificates  of  indebtedness  in  re- 
imbiu*sement  therefor,  and  for  other  purposes,'"  be,  and  the  same 
hereby  is,  amended  so  as  to  read  as  follows: 

'^Seo.  5.  That  no  entry  shall  be  hereafter  made  and  no  enUyman 
shall  be  permitted  to  go  upon  lands  reserved  for' irrigation  pur- 
poses until  the  Secreta^  of  the  Interior  shall  have  established  ihe 
unit  of  acreage  per  ent^,  and  water  is  ready  to  be  delivered  for 
the  land  m  such  unit  or  some  part  thereof  and  such  fact  has  been 
announced  by  the  Secretary  of  the  Interior;  Provided^  That  where 
entries  made  prior  to  June  25, 1910,  have  been  or  may  be  relinquished, 
in  whole  or  m  part,  the  lands  so  relinquished  shall  be  subject  to 
settlement  and  entry  imder  the  reclamation  law."    [S8  Stat,,  689,] 

Sec.  11.  [Furnishing  water  before  regular  rates  are  fixed.]  That 
whenever  water  is  available  and  it  is  impracticable  to  apportion 
operation  and  maintenance  charges  as  provided  in  section  5  of 
this  act,  the  Secretary  of  the  Interior  may,  prior  to  giving  public 
notice  of  the  construction  charge  per  acre  upon  land  under  any 
proiect,  furnish  water  to  any  entryman  or  private  landowner  thefe- 
unaer  until  such  notice  is  given,  making  a  reasonable  charge  therefor, 
and  such  charges  shall  be  subject  to  the  same  penalties  and  to  the 
provisions  for  cancellation  and  collection  as  herem provided  for  other 
operation  and  maintenance  charges.     [S8  Stat,  689,] 

Sec.  12.  [Owners  of  private  lands  under  new  projects  must  dispose 
of  excess  area — Lands  excluded  upon  refusal.]  That  before  any  con- 
tract is  let  or  work  begun  for  the  construction  of  any  reclamation 
project  hereafter  adopted  the  Secretary  of  the  Interior  shall  require 
the  owners  of  private  lands  thereunder  to  agree  to  dispose  of  all  lands 
in  excess  of  tne  area  which  he  shall  deem  sufficient  for  the  support 
of  a  family  upon  the  land  in  question,  upon  such  terms  and  at  not  to 
exceed  such  price  as  the  Secretary  of  the  Interior  may  designate; 
and  if  any  landowner  shall  refuse  to  agree  to  the  requirements  fixed 
by  the  Secretary  of  the  Interior,  his  land  ^all  not  be  included  within 
the  projects  if  adopted  for  construction.    [S8  Stat,  689.] 
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Sec.  13.  [Entries  to  be  reduced  to  single  farm  nnits — ^Time  for 
making  proof — Cancellation  of  excess  entries — Issne  of  patents— 
Assignments  restricted.]  That  all  entries  under  reclamation  projects 
containing  more  than  one  farm  unit  shall  be  reduced  in  area  and  con- 
formed to  a  single  farm  unit  within  two  years  a^ter  ma'  in^  proof  of 
residence,  improvement,  and  culti^  ation,  or  within  two  years  a^ter 
the  issuance  of  a  farm-unit  plat  for  the  project,  if  the  same  issues 
subseouent  to  the  making  of  such  proof:  Provided^  That  such  proof 
is  made  within  four  years  from  the  date  as  announced  bv  the  Secre- 
tary of  the  Interior  that  water  is  available  for  deli^  ery  for  the  land. 
Any  entryman  failing  within  the  ]  eriod  herein  proA  ided  to  dispose  of 
the  excess  of  his  entry  above  one  farm  unit,  in  the  manner  pro^  ided 
by  law,  and  to  conform  his  entry  to  a  single  farm  unit  shall  render  his 
entry  subject  to  cancellation  as  to  the  excess  abo^e  one  farm  unit: 
Providedy  That  upon  compliance  with  the  pro\isions  of  law  such 
entryman  shall  be  entitlea  to  recei^  e  a  j  atent  for  that  part  of  his 
entry  which  conforms  to  one  farm  unit  as  established  for  the  project: 
Provided  further,  That  no  person  shall  hold  bv  assignment  more 
than  one  farm  unit  prior  to  final  payment  of  all  charges  for  all  the 
land  held  by  him  subject  to  the  reclamation  law,  except  operation 
and  maintenance  charges  no(  then  due.     [38  Stat,  690.] 

Sec.  14.  [Acceptance  of  extension  of  payments  to  be  made  within 
six  months.]  That  any  person  whose  land  or  entry  has  heretofore  be- 
come subject  to  the  reclamation  law,  who  desires  to  secure  the  benefits 
of  the  extension  of  the  period  of  payments  provided  by  this  act, 
shall,  within  six  months  after  the  issuance  of  the  first  public  notice 
hereunder  affecting  his  land  or  entry,  notify  the  Secretary  of  the 
Interior,  in  the  manner  to  be  prescribed  by  said  Secretary,  of  his 
acceptance  of  all  of  the  terms  and  conditions  of  this  act,  and  there- 
after his  lands  or  entry  shall  be  subject  to  all  of  the  provisions  of 
this  act.     [38  Stat,  690.] 

Sec.  15.  [General  authority.]  That  the  Secretary  of  the  Interior  is 
hejeby  authorized  to  perform  any  and  all  acts  and  to  make  such  rules 
and  regulations  as  may  be  necessary  and  proper  for  the  purpose  of 
carrying  the  provisions  oiF  this  act  into  full  force  and  effect .  [38 
Stat.,  690.] 

Sec.  16.  [Expenditures  after  July  1,  1915,  limited  to  specific  appro- 

Jriations — To  be  paid  ont  of  reclamation  fund.]  That  from  and  after 
uly  1,  1916,  expenditures  shall  not  be  made  for  carrying  out  the 
purposes  of  the  reclamation  law  except  out  of  appropriations  made 
annually  by  Congress  therefor,  and  the  Secretary  of  the  Interior  shall, 
for  the  fiscal  year  1916,  and  annually  thereafter,  in  the  regular  Book 
of  Estimates,  submit  to  Congress  estimates  of  the  amount  of  money 
necessary  to  be  expended  for  carrying  out  any  or  all  of  the  purposes 
authorized  by  the  reclamation  law,  including  the  extension  and  com- 
pletion of  existing  projects  and  units  thereof  and  the  construction 
of  new  projects.  The  annual  appropriations  made  hereunder  by 
Confess  for  such  purposes  shall  be  paid  out  of  the  reclamation  fund 
provided  for  by  the  reclamation  law.     [38  Stat.,  690.] 
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DBFIOIENCY  APPBOPBIATIONS. 

An  act  making  appropriations  to  supply  deficiencies  in  appropriations  for  the  fiscal  yesr 
ending  June  30, 1919,  and  prior  fiscal  years,  and  for  other  purposes.  (Act  of  Feb. 
25,  1919,  PubUc,  No.  275.) 

Be  U  enacted  hy  the  Seriate  amd  House  of  Repreaentatwes  of  the 
United  States  of  America  in  Congress  assembled,  That  the  following 
sums  are  appropriated,  out  of  any  money  in  the  Treasury  not  other- 
wise appropriated,  to  supply  deficiencies  in  appropriations  for  the 
fiscal  year  ending  June  thirtieth,  nineteen  hundred  and  nineteen,  and 
prior  fiscal  years,  and  for  other  purposes,  namely: 


DEPARTMENT     OF     INTERIOR. 
RECLAMATION    SERVICE. 

Lower  Yellowstone  project,  Montana:  For  repairs  to  irrigation 
works,  made  necessary  because  of  a  cloudburst  and  flood  on  the  lower 
Yellowstone  project,  near  Savage,  Mont.,  August  15  to  21,  1918, 
$52,000,  to  be  paid  out  of  the  reclamation  fund. 

For  payment  of  accoimts  of  the  Reclamation  Service,  which  have 
been  disallowed  by  the  Auditor  for  the  Interior  Department,  in  the 
amounts  set  forth  in  House  Document  No.  1620  of  the  present  session, 
$80.50. 

#  ♦  ♦  *  «  a(c  ♦ 

LAin>S  FOB  SCHOOL  FUBPOSES,  SUN  BIVEB  PBOJEGT. 

An  act  granting  lands  for  school  purposes  in  lots  No.  ill  in  each  of  the  town  sites  of 
Fort  Shaw  and  Simms,  Sun  River  reclamation  project,  Montana.  (Act  of  Feb.  28, 
1919,  Public,  No.  306.) 

Be  it  enxicted  by  the  Senate  and  House  of  Representatives  offke  United 
States  of  America  in  Congress  assembled,  That  the  Secretary  of  the 
Interior  be  hereby  authorized  and  directed  to  issue  patent  conveying 
lot  No.  Ill  in  the  town  site  of  iFort  Shaw,  Sun  River  reclamation 
project,  Montana,  to  school  district  No.  82,  Cascade  County,  Mont., 
and  also  lot  No.  Ill  in  the  town  site  of  Simms,  Sun  River  reclama- 
tion project,  Montana,  to  school  district  No.  39,  Cascade  County, 
Mont. 

LANDS  FOB  BBSEBVOIB  SITES,    SXTN  BIVEB  AND  MILK  BIVEB 

PBOJEOTS. 

An  act  to  authorize  an  exchange  of  lands  with  the  State  of  Montana  in  connection  with 
Muddy  Creek  Reservoir  site,  Sun  River  project,  and  Nelson  Reservoir  site,  Milk 
River  project,  and  for  other  purposes.    (Act  of  Feb.  28,  1919,  Public,  No.  304.) 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United 
States  of  America  in  Congress  assembled.  That  upon  receipt  of  proper 
deeds  m>m  the  State  Board  of  Land  Commissioners  of  the  State  of 
Montana,  executed  under  authority  of  its  legislative  assembly,  re- 
conveying  to  the  United  States  of  America  title  to  the  nortnwest 
quarter  of  the  northwest  quarter  section  2,  north  half  of  the  northeast 
quarter  and  southeast  quarter  of  the  northeast  Quarter  section  3, 
township.  22  north,  range  1  west,  Montana  principal  meridian ;  north- 
east quarter  of  the  northeast  quarter,  south  half  of  the  northeast 
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quarter,  and  southeast  quarter  section  20,  east  half  of  the  northeast 
quarter,  and  southeast  quarter  section  21,  southwest  quarter  of  the 
northwest  Quarter,  east  half  of  the  southwest  quarter,  and  southwest 
quarter  of  tne  southeast  quarter  section  27,  northeast  quarter,  north- 
west quarter,  north  half  of  the  southwest  quarter,  and  north  half  of 
the  southeast  quarter  section  28,  north  half  of  the  southwest  quarter 
section  29,  southeast  quarter  of  the  northwest  quarter  section  30, 
north  half  of  the  northeast  quarter,  and  north  hau  of  the  northwest 
quarter  section  32,  north  half  of  the  northeast  quarter,  and  northeast 
quarter  ojf  the  northwest  quarter  section  33,  east  half  of  the  northeast 
quarter,  south  half  of  the  northwest  quarter,  east  half  of  the  south- 
west quarter,  and  west  half  of  the  southeast  quarter  section  34, 
township  23  north,  range  1  west,  Montana  principal  meridian,  for  the 
Muddy  Creek  Reservoir  site.  Sun  River  project;  and  the  northwest 
quarter  of  the  northeast  quarter  section  35,  township  32  north,  range 
32  east,  north  half  of  the  southwest  quarter  section  4,  township  31 
north,  range  32  east,  and  all  of  section  36,  township  32  north,  range 
31  east,  Montana  principal  meridian,  for  the  Nelson  Reservoir  site. 
Milk  River  project;  the  Secretary  of  the  Interior  is  authorized  to 
issue  patents  to  said  State  for  such  vacant,  surveyed,  unreserved,  un- 
occupied, nonmineral  public  lands  as  may  be  selected  by  said  State 
withm  its  boundaries,  not  exceeding  the  amount  of  land  included  in 
said  deeds  and  said  land  when  so  reconveyed  shall  not  be  subject  to 
settlement,  location,  entry,  or  selection  under  the  pubUc-land  laws, 
but  shall  be  reserved  for  the  use  of  the  United  States  Reclamation 
Service  for  the  purposes  aforesaid:  Provided,  however,  That  the  Secre- 
tary of  the  Interior  may  restore  such  lands  as  he  may  determine  are 
not  needed  for  said  reservoir  sites. 

BELIEF  OF  ENTBYMEN,  CASTLE  PEAK  PBOJEOT. 

An  act  for  the  relief  of  entrymen  within  the  Castle  Peak  irrigation  project,  in  Utah. 

(Act  of  Feb.  28,  1919,  Public  No.  308.) 

Be  it  enacted  by  the  Senate  and  House  of  RepreservtaMves  oftht  United 
States  of  America  in  Congress  assembled.  That  any  qualified  entryman 
who  has  heretofore  made  bona  fide  entry  upon  land  subsequently  with- 
drawn under  the  provisions  of  the  reclamation  act  of  June  17,  1902 
(32d  Stats.,  p.  388),  for  the  Castle  Peak  irrigation  project,  in  Utah, 
upon  filing  an  application  to  have  his  entry  made  subject  to  all  the 
chaises,  terms,  conditions,  provisions,  and  limitations  of  the  recla- 
mation act,  together  with  a  satisfactory  showing  of  full  compliance 
with  the  homestead  laws  under  which  such  entry  was  made  to  the  date 
of  such  application,  may  be  granted  leave  of  absence  from  the  land 
until  the  Secretary  of  the  Interior  announces  the  availabilty  of  a  water 
supply  for  the  irrigation  of  the  land,  or  until  the  lands  embraced  in 
his  entry  shall  be  restored  to  the  public  domain:  Provided,  That  the 
period  of  actual  absence  under  this  act  shall  not  be  deducted  from 
the  full  time  of  residence  required  by  law. 

StlNDBY  CIVIL  APPROPBIATION  ACT  FOB  1920. 

An  act  making  appropriations  for  sundry  civil  expenses  of  the  Government  for  the 
fiscal  year  en  ling  June  30,  1920,  and  for  other  purposes.  (Act  of  July  19,  I9I9, 
PubUc  No.  21.) 
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The  following  sums  are  appropriated  out  of  the  special  fund  in  the 
Treasury  of  the  United  States  created  by  the  act  of  June  17,  1902,, 
aiid  therein  designated  'Hhe  reclamation  fund'': 

For  all  expenditures  authorized  by  the  act  of  June  17,  1902, 
(32d  Stats.,  p.  388),  and  acts  amendatory  thereof  and  supplementary 
thereto,  known  as  the  reclamation  law,  and  all  other  acts  under  whicn 
expenditures  from  said  fimd  are  authorized,  including  salaries  in  the 
District  of  Coliunbia  and  elsewhere;  examination  of  estimates  for  apr 
propriations  in  the  field;  printing  and  binding:  law  books,  books  of 
reference,  periodicals,  engineering  and  statistical  publications,  not  ex- 
ceeding $1,500;  purchase,  maintenance,  and  operation  of  horse-drawn 
or  motor-propelled  passenger-carrying  vehicles;  payment  of  damages 
caused  to  the  owners  of  lands  or  private  property  of  any  kind  by 
reason  of~the  operations  of  the  United  States,  ite  officers  or  em- 
ployees, in  the  survey,  construction,  operation,  or  maintenance  of 
irrigation  works,  and  which  may  be  compromised  by  agreement  be- 
tween the  claimant  and  the  Secretary  of  the  Interior;  and  payment 
for  official  telephone  service  in  the  neld  hereafter  incurred  in  case 
of  official  telepnones  installed  in  private  houses  when  authorized 
under  regulations  established  by  the  Secretary  of  the  Interior: 

Salt  River  project,  Arizona:  For  examination  of  project  and  ac- 
counts, $1,000; 

Yuma  project,  Arizona-Calif omia:  For  operation  and  mainte- 
nance, continuation  of  construction,  and  incidential  operations, 
$383,000: 

Qrlana  project,  California:  For  maintenance,  operation,  contin- 
uiaition  of  construction,  and  incidental  operations,  $113,000;  .. 

Grand  Valley  project,  Colorado:  For  operation  and  qiaintenance, 
continuation  of  construction,  and  incidental  operations^  $192,000^ 
together  with  the  unexpended  balance  of  the  appropriation  for  the 
project  for  the  fiscal  year  1919 ; 

tJncompahgre  project,  Colorado:  For  operation  and  maintenance, 
continuation  of  construction,  and  incidental  operations,  $206,000 ; 

Boise  project,  Idaho:  For  operation  and  maintenance,  contiiiua- 
tion  of  construction,  and  incidential  operations,  $664,000,  together 
with  the  unexpended  balance  of  the  appropriation  for  this  project  for 
the  fiscal  year  1919:  Provided,  That  no  money  shall  be  expended  for 
extensions  of  the  Boise  project,  except  such  amoimts  as  may  be  col- 
lected from  construction  charges  on  tnat  project  under  public  notice; 

King  Hill  project,  Idaho:  For  continuing  construction  and  inci- 
dental operations,  $332,000:  Provided,  That  no  part  of  this  appropri- 
ation shall  be  expended  for  the  King  Hill  project  if  without  consent 
of  the  Secretary  of  the  Interior  any  lands  are  hereafter  released  from 


nation  of  construction,  and  incidental  operations,  $463,000,  together 
with  the  unexpended  balance  of  the  appropriation  for  this  project  for 
the  fiscal  year  1919;  > 

Huntley  project,  Montana:  For  operation  and  maintenance,  coH- 
tiiiuation  oiconstruction,  and  incidental  operations,  $95,000; 


470      EIGHTEENTH  ANNUAL  BEPORT  OF  BEGLAMATION  SERVICE. 

Milk  River  project,  Montana:  For  operation  ajid  maintenance,  con- 
tinuation of  construction,  and  incidental  operations,  $234,000; 

Sun  River  project,  Montana:  For  operation  and  maintenance,  con- 
tinuation of  construction,  and  incidental  operations,  $141,000; 

Lower  Yellowstone  project,  Montana-North  Dakota:  For  opera- 
tion and  maintenance,  construction  work,  and  incidental  operations, 
$69,000.: 

NortH  Platte  project,  Nebraska-Wyoming:  For  operation  and 
maintenance,  continuation  of  construction,  and  incidental  operations, 
$880,000; 

Newlands  project,  Nevada:  For  operation  and  maintenance,  con- 
tinuation of  construction,  and  incidental  operations,  $359,000,  to- 
geth^  with  the  unexpended  balance  of  the  appropriation  for  this 
project  for  the  fiscal  year,  1919; 

Carlsbad  project.  New  Mexico:  For  operation  and  maintenance, 
and  incidental  operations,  $81,000,  together  with  the  imexpended 
balance  of  the  appropriation  for  this  project  for  the  fiscal  year  1919; 

Rio  Grande  project.  New  Mexico-Texas:  For  operation  and  main- 
tenance, continuation  of  construction,  and  incidental  operations, 
$1,250,000,  together  with  the  unexpended  balance  of  the  sum  appro- 
priated for  this  project  for  the  fiscal  year  1919:  Provided,  That  no 
part  of  this  appropriation  shall  be  expended  for  drainage  except  in 
irrigation  districts  formed  under  State  laws  and  upon  the  execution 
of  agreements  for  the  repayment  to  the  United  States  of  all  project 
investments; 

North  Dakota  pumpins  project,  North  Dakota:  For  maintenance, 
operation,  and  incidental  operations,  $85,000,  together  with  the  un- 
expended balance  of  this  appropriation  for  this  project  for  the  fiscal 
year  1919;    , 

Umatilla  project,  Oregon:  For  operation  and  maintenance,  con- 
tinuation of  construction,  and  incidental  operations,  $113,000; 

Elamath  project,  Oregon-California:  For  operation  and  mainte- 
nance, contmuation  of  construction,  and  mcidental  operations, 
$357,000,  together  with  the  unexpended  balance  of  the  appropriation 
for  this  project  for  the  fiscal  year  1919; 

Belle  Fourche  project^  South  Dakota:  For  operation  and  mainte- 
nance, continuation  of  construction,  and  incidental  operations, 
$141,000,  together  with  the  unexpended  balance  of  the  appropriation 
for  this  project  for  the  fiscal  year  1919; 

Straw  Deny  Valley  project,  Utah:  For  operation  and  maintenance, 
continuation  of  construction,  and  incidental  operations,  $55,000; 

Okanogan  project,  Washington:  For  operation  and  maintenance, 
continuation  of  construction,  and  incidental  operations,  $325,000,  to- 
gether with  the  unexpended  balance  of  the  appropriation  for  this 
project  for  the fiscalyear  1919; 

Yakima  project,  WiEishington:  For  operation  and  maintenance,  con- 
tinuation of  construction,  and  incidental  operations,  $353,000,  to- 
gether with  the  unexpended  balance  of  the.  appropriation  for  this 
project  for  the  fiscal  year  1919; 

^  Shoshone  project,  Wyoming:  For  operation  and  maintenance,  con- 
tinuation of  construction,  and  incidental  operations,  $343,000,  to- 
gether with  the  imexpended  balance  of  the  sum  appropriatea  for  this 
project  for  the  fiscal  year  1919; 
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Secondary  projects:  For  cooperative  and  other  miscellaneous  in- 
vestigations, 1 100)000; 

Under  the  provisions  of  this  act  no  greater  sum  shall  be  expended, 
nor  shall  the  United  States  be  obligated  to  expend,  during  the  fiscal 
year  1920,  on  any  reclamation  project,  appropriated  for  herein  an 
amount  in  excess  of  the  sum  herein  appropriated  therefor,  nor  shall 
the  whole  expenditures  or  obligations  incurred  for  all  of  such  projects 
for  the  fiscal  year  1920  exceed  the  whole  amount  in  the  '^reclama- 
tion fund"  for  that  fiscal  year; 

Ten  per  cent  of  the  foregoing  amounts  shall  be  available  inter- 
changeably for  expenditures  on  the  reclamation  projects  named;  but 
not  more  than  10  per  cent  shall  be  added  to  the  amount  appropriated 
for  any  one  of  saia  projects; 

The  proceeds  heretoiore  or  hereafter  received  from  the  lease  of 
any  lands  reserved  or  withdrawn  under  the  reclamation  law  or 
from  the  sale  of  the  products  therefrom  shall  be  covered  into 
the  reclamation  fund;  and  where  such  lands  are  affected  by  a 
reservation  or  withdrawal  under  some  other  law,  the  proceeds 
from  the  lease  of  land  and  the  sale  of  products  therefrom  shall 
likewise  be  covered  into  the  reclamation  fund  in  all  cases  where 
such  lands  are  needed  for  the  protection  or  operation  of  any 
reservoir  or  other  works  constructed  under  the  reclamation  law, 
and  such  lands  shall  be  and  remain  under  the  jurisdiction  of 
the  Secretary  of  the  Interior; 

In  all,  for  the  Reclamation  Service,  $7,325,000. 

For  reimbursement  to  the  reclamation  fund  the  proportionate  ex- 
pense of  operation  and  maintenance  of  the  reservoirs  for  fumisJiing 
stored  water  to  the  lands  in  Yakima  Indian  Reservation.  Wash.,  in 
accordance  with  the  provisions  of  section  22  of  the  act  oi  August  1, 
1914  (38  Stat.,^.  604),  there  is  appropriated,  out  of  any  money  in 
the  Treasury  not  otherwise  appropriated,  $11,000. 
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Joint  resolution  to  ratify  and  confirm  from  and  including  July  1,  1919,  obligations 
incurred  pursuant  to  the  terms  of  certain  appropriations  for  the  fiscal  year  1920. 
(Hesolution  of  July  31,  1919,  H.  J.  Res.  174.) 

Resolved  by  the  Senate  and  House  of  Revresenatives  of  the  United 
States  of  America  in  Congress  assembled,  That  appropriations  for  the 
service  of  the  fiscal  year  1920,  contained  in  the  Agricultural,  Army, 
District  of  Columbia,  Navy,  and  sundry  civil  appropriations  acts,  and 
the  "  Third  deficiency  appropriation  act,  fisccQ  year  1919,"  shall  be 
available  from  and  including  July  1,  1919,  for  the  piuposes  respec- 
tivelv  provided  in  the  said  appropriations  for  the  service  of  the  said 
fiscal  year.  And  all  obligations  mcurred  pursuant  to  the  terms  of 
such  appropriations  in  the  aforesaid  acts  as  approved  are  ratified  and! 
confirmed  from  and  including  July  1,  1919. 


LAW  DECISIONS. 

OOITBT  FBOCEDTTBB. 

Removal  of  suits  of/ainst  'project  managers. — ^The  project  manager 
of  a  Federal  irrigation  project  is  the  goyemmental  representative 
through  whom  the  project  is  managed  and  carried  on.  He  is  engaged 
in  the  administration  of  a  Federal  Taw  and  has  tJie  right  to  bring  into 
the  Federal  courts  controversies  to  which  he  is  made  a  party  touching 
the  validity  or  propriety  of  acts  done  by  him  in  his  representative 
capacity.  When  sued  in  a  State  court  for  damages  on  account  of  his 
allied  negligence  in  operating  a  project  canal;  he  can  remove  the 
cause  to  a  Federal  court.  (Whimn  v.  Cole,  Boise  project^  memo- 
randum decision,  January  24,  1919,  by  Dietrich,  district  judge.) 

ENTBIBS  AND  ENTBYMBN. 

Assignment  of  farm  unit. — ^Where,  prior  to  an  exchange  of  reclama- 
tion farm  units  under  the  act  of  March  4,  1915  (38  Stat.,  1215),  the 
entryman  has,  in  connection  with  the  original  unit,  fulfilled  the 
ordinarv  homestead  requirements  and  submitted  proper  proof  there- 
of, the  Ueu  farm  unit  may  be  assigned,  under  the  act  of  June  23,  1910 
(36  Stat.,  592),  subject  to  compliance  with  the  requirements  of 
the  reclamation  law  as  to  payment,  reclamation,  and  cultivation. 
(Sarah  E.  Lewellen,  46  L.  D.,  385.) 

LANDS. 

Lands  in  California  uncovered  by  recession  of  navigable  waters. — 
Land  underlying  the  waters  of  Little  Klamath  Lake,  a  navigable  body 
of  water  and  belonging  to  the  State  by  virtue  of  her  sovereignty, 
which  during  the  greater  part  of  the  vear^  in  ordinary  seasons,  is 
covered  by  me  waters  of  the  lake,  and.  which  is  uncovered  only  at 
times  of  low  water  during  the  months  when  the  water  is  at  its  lowest 
stage,  is  not  land  which  is  subject  to  purchase  under  section  3493m 
of  me  Political  Code  of  California  providing  for  the  purchase  of  lands 
''  now  uncovered  or  which  may  be  hereafter  uncovered  by  the  recession 
or  drainage  of  the  waters  of  inland  ledges,  and  inuring  to  the  State  by 
virtue  of  ber  sovereignty,"  since  the  recession  contemplated  by  the 
code  section  is  a  recession  permanent  or  apparently  so,  and  not  one 
that  is  merely  seasonal  or  periodical.  (Churchill  Co.  v.  W.  S.  Eangs- 
bury,  surveyor  general,  etc.,  66  Calif.,  83.) 

2fuZe  to  syximp  lands  on  Klamalh  project. — ^The  State  of  California 
made  application  to  the  General  Lana  Office  for  a  survey,  with  a 
view  to  the  subseauent  issuance  of  patent  to  the  State  under  the 
swamp-land  act  of  oei>tember  28, 1850  (9  Stat.,  519),  of  alleged  swamp 
and  overflowed  lands  m  T.  47  N.,  Rs.  2  and  3  E.,  and  T.  48  N.,  Rs.  1, 
2  and  3  E.,  M.  D.  M.,  California.    The  lands  for  which  surve;^  and 

1)atent  were  asked  are  areas  lying  between  the  precipitous  banks  in  the 
ower  portion  of  the  lower  Jaamath  Lake  area  and  the  lugh  ground . 

472 


jjlw  inoisioifs.  478 

The  department  in  denying  the  application  of  the  State  in  an  opinion 
dated  «fmie  25, 1919,  held  mat  under  the  act  of  the  State  of  California 
of  February  3,  1905  (Calif.,  Stats.  1906,  p.  4),  these  lands  were  ceded 
to  the  United  States  and  are  now  held  subject  to  disposition  only 
under  the  general  reclamation  laws;  that  the  department  is  without 
authority  to  recognize  or  entertain  any  claim  on  the  part  of  the  State 
therefor  under  the  swamp-land  act  or  under  any  otner  existing  law. 
and  that  the  title  of  the  United  States  to  these  lands  can  be  divested 
only  by  act  of  CougreBS. 

BBCLAMATION  FUND. 

Telephmes  in  priwUe  hovses  on  projects. — ^Under  the  act  of  July  1, 
1918  (40  Stat.,  673),  whenever  it  is  necessary  in  the  opinion  of  the 
project  manager  of  a  Federal  irrigation  project,  for  the  efficient 
transaction  oi  (government  business  in  connection  with  the  project 
to  have  a  telephone  installed  in  a  private  house,  request  for  per- 
mission to  do  so  should  be  made  to  the  chief  of  construction, 
with  a  full  statement  of  the  reasons  why  such  permission  should 
be  granted.  The  cdiief  of  construction,  after  considering  the  re- 
quest, may,  in  his  discretion,  grant  authority  for  such  installation. 
When  transmitting  for  approval  contracts  covering  such  telephone 
service^  the  form  letter  of  transmittal  shall  contain  a  reference  to  the 
authority  so  granted,  and  likewise  a  reference  must  be  made  to  such 
authority  on  all  vouchers  in  payment  of  such  telephone  service,  in 
order  that  they  maj  be  settled  without  question  by  the  auditor. 
(Departmental  decision,  Aug.  19,  1918.) 

Transfer  of  moneys  to  the  rmarnaiionfund. — In  order  to  expedite  the 
availabilitv  of  monevs  from  the  sale  of  public  lands,  whicn  moneys 
are  actually  in  the  Treasury  and  belong  to  the  reclamation  fund,  so 
that  Uiey  may  be  promptly  utilized  in  expenditures  by  the  Reclama- 
tion Service,  the  division  of  bookkeeping  and  warrants  of  the  office 
of  the  Auditor  for  the  Department  of  the  Interior  may  is^ue  appro- 
priation warrants  transferring  the  proceeds  in  question  to  the  recla*- 
mation  fund  upon  quarterly  certifications  made  oy  the  Commissioner 
of  the  General  Land  Office^  without  awaiting  the  examination  and 
audit  of  the  vouchers  covering  the  sales  of  the  lands.  (Comp.  Dec.^ 
Sept.  25,  1918.) 

Beceipts  from  potassium  deposits. — ^Moneys  received  from  royalties 
and  rentals  under  the  act  of  October  2,  1917  (40  Stot.,  297),  whidi 
authorizes  exploration  for  and  disposition  of  potassium  on  public 
lands,  should  not  first  be  deposited  to  the  credit  of  sales  of  pubUc 
lands,  but  should  be  credited  direct  to  the  reclamation  fund.  (Comp. 
Dec,  Dec.  6, 1918.) 

Stamp  tax  on  donation  deed. — ^If  a  grantor  of  land  to  the  United 
Stetes  lor  a  nominal  consideration  pays  the  stamp  taxes  provided  for 
deeds  of  conveyance  under  the  ''Kevenue  act  of  1.918,"  approved 
February  24.  1919  (Public,  No.  254),  he  may  properly  be  reim- 
bursed tnereior  from  the  reclamation  fimd  as  a  part  oi  the  considera- 
tion for  the  land  conveyed.    (Oomp.  Dec.,  Apr.  22,  1919.) 
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BIGHT-OF-WAY  ACT  OF  AtTGtTST  80,  1890. 

Rigkt-of-vxiy  reservation  cm  encumbrance  an  title. — A  provi*^ion  in  a 
contract  for  the  sale  of  land  that  the  seller  will  deliver  to  the  buver 
an  abstract  of  title  to  the  land,  showing  the  title  of  the  seller  to  be 
free  and  clear  of  encumbrances,  is  not  complied  with  by  the  furnish- 
ing of  an  abstract  which  shows  that  the  seller's  title  to  the  land  is 
suDJect  to  a  right  of  way  for  ditches  or  canals  to  be  constructed  by 
the  Government  of  the  United  States  imder  the  act  of  Congress  of 
August  30,  1890  (26  Stat.,  391),  which  saves  to  the  Government  the 
right  to  enter  upon  lands,  for  which  patents  might  be  issued,  for  the 
purpose  of  constructing;  canals  and  ditches  to  reclaim  arid  lands. 
(Cosby  V.  Danziger,  27  CaL,  App.  344.) 

Compensation  under  right^j-way  act, — When  the  United  States 
utilizes  a  right  of  way  under  this  act  the  landowner  may  be  com- 
pensated for  the  actual  value  of  his  improvements  on  the  right  of 
way  but  no  allowance  can  be  made  for  the  resultant  damages  to  the 
farm.     (Departmental  decision  Apr.  24,  1919.) 

WATER  CHARGES. 

Payment  of  water  charges  hy  soldiers. — ^Under  section  501,  act  of 
March  8, 1918  (40  Stat.,  440),  a  homestead  entrvman's  right  is  not  to 
be  "forfeited  or  prejudiced"  by  reason  of  his  failure  to  do  any  act  re- 
quired hj  any  law  during  the  period  of  the  military  service.  Under 
this  provision  he  is  excused  from  the  payment  of  charges  accruing 
during  the  period  of  such  service  if  he  so  desires,  his  liability  there- 
for being  suspended  in  the  meantime.  Otherwise  the  water  u ^er, 
after  the  completion  of  his  militarv  service,  would  be  confronted  with 
not  only  the  then  cxirrent  charges  out  also  all  charges  accruing  during 
his  military  servipe,  placing  a  heavy  immediate  burden  upon  him  which 
mieht  greatly  prejudice  his  ability  to  perfect  his  entry  and  water- 
right  application.  WhUe  the  owners  of  private  land  covered  by  a 
water-right  appUcation  are  not  expressly  within  said  section  501, 
since  the  private  lands  are  presumablv  irrigated  as  an  incident  to  the 
irrigation  and  ensuing  disposition  of  the  puolic  land,  the  same  rule  is 
applicable  to  them.  Congress  has  not  extended  any  relief  to  such  water 
users  as  to  defaults  in  the  payment  of  construction  and  operation  and 
maintenance  charges,  together  with  the  penalties  imposed  by  sections 
3  and  6  of  the  reclamation  extension  act  of  August  13, 1914  (38  Stat., 
686) ,  accruing  prior  to  their  induction  into  the  military  service.  Such 
water-right  applications  are  subject  to  forfeiture  or  cancellation  if 
there  is  a  default  imder  the  law  at  the  beginning  of  the  military 
service.  The  department,  however,  will  not  exercise  its  power  of 
forfeiture  or  cancellation  during  the  military  service,  and  will  defer 
action  toward  such  forfeiture  and  cancellation  or  the  institution  of 
any  suit  for  the  recoverv  of  the  amoimts  in  default  and  the  penalties 
until  the  expiration  of  the  military  service.  Under  section  501, 
supra,  the  penalties  arising  imder  said  sections  3  and  6  of  the  recla- 
mation extension  act  upon  such  prior  defaulted  construction  or  ope- 
ration and  maintenance  charges  will  not  run  during  the  period  of  the 
military  service.  The  homestead  entryman  under  the  said  section 
501  is  relieved  from  paying  the  construction  charge  accruing  during 
the  period  of  his  mihtiuy  service,  and  this  same  rule  applies  in  the 
case  of  an  owner  of  private  land.  As  to  these  the  duration  of  the 
military  service  will  be  excluded  from  the  period  fixed  for  the  annual 
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payments  of  such  charges  in  sections  1  and  2  of  the  reclamation  ex- 
tension act,  as  the  case  may  be.  The  operation  and  maintenance 
chaise  is  an  annual  charge  for  each  year,  and  similarly  may  be  paid 
by  the  water  user  after  nis  discharge  from  the  military  service,  the 
time  for  the  payment  thereof  being  hereby  extended  by  a  period 
equal  to  his  inilitary  service.  The  u'lual  bills  should  be  sent  under 
the  provi^ons  of  the  various  public  notices  and  regulations  to  all 
holders  of  project  lands  who  have  enlisted  in  the  military  service. 
These  bills  should  be  accompanied  by  a  statement  that  the  same  are 
subject  to  the  provisions  of  the  act  of  March  8,  1918.  If  payment  is 
made,  no  further  action  is  necessary.  If  payment  is  not  made,  how- 
ever, the  project  manager  should  write  a  special  letter  to  each  holder 
of  project  land  in  the  military  service  advising  him  that  (a)  the  con- 
struction charges  accruing  during  the  period  of  his  military  service 
will  be  put  over  imtil  the  expiration  of  the  20-year  period  for  making 
such  payments,  and  (b)  the  time  for  payment  of  the  operation  and 
maintenance  charges  due  at  the  time  he  entered  the  military  service 
and  also  those  charges  which  accrued  during  his  military  service  will 
be  extended  from  the  date  of  his  discharge  for  a  perioci  equal  to  his 
military  service.  (Departmental  decision.  May  16,  1919;  C.  L.  No. 
820.) 

Under  section  501,  act  of  March  8, 1918  (40  Stat.,  440).  a  soldier's 
assignee  is  entitled  to  the  same  privileges  as  a  soldier  in  tne  payment 
of  construction  and  operation  and  maintenance  charges.  Where 
charges  became  due  during  the  period  of  inilitary  service  and  were 
paid  by  the  soldier,  or  a  member  of  his  family  during  the  service  of 
the  soldier  without  knowledge  of  the  concession  given  by  the  law,  re- 
fund should  be  made  if  requested  by  the  soldier.  (Departmental 
decision,  Aug.  23,  1919;  C.  L.  849.) 

Under  section  501,  act  of  March  8,  1918  (40  Stat.,  440),  and  regu- 
lations thereunder,  where  the  expiration  of  a  period  equal  to  the  time 
of  military  service  falls  on  a  djEite  other  than  the  m^t  day  of  the 
month,  operation  and  maintenance  charges  may  be  paid,  without 
penalty,  on  or  before  the  first  day  of  the  next  succeeding  month. 
(Reclamation  decision,  Aug.  30,  1919;  C.  L.  849.) 

WATER  BIGHTS. 

Right  to  waste  and  seepage  water, — ^Landowners  within  a  Federal 
irrigation  project  can  not  avail  themselves  of  waste  and  seepage 
water  arising  m  connection  with  the  operations  of  the  project  when 
such  water  is  claimed  by  the  Government.  (Memo,  decision,  June 
26,  1918,  State  District  cfudge  Isaac  F.  Smith,  in  re  petition,  Nampa- 
Meridian  irrigation  district  for  confirmation  of  contract  with  the 
United  States.) 

Under  the  revised  statutes  of  Nebraska,  1913,  sections  3426  and 
3427,  and  in  vIqw  of  the  general  statutory  scheme  for  the  acquisition 
of  water  rights,  as  well  as  the  repeal  of  the  act  of  1895,  page  260,  sec- 
tion 44,  relating  to  the  appropriation  of  seepage  waters,  a  ditch  com- 
pany is  not  entitled  to  appropriate  seepage  waters  escaping  from  a 
canal  under  a  Federal  irrigation  project  when  the  Government  claims 
the  right  to  the  use  of  the  seepage  water,  and  the  action  of  the  Ne- 
braska State  board  sustaini^  an  attempted  appropriation  ^ave  the 
diteh  company  no  rights.  (United  States  v,  Kamshom  Ditch  Co., 
ete.,  254  Fed.,  842.) 


LITIGATION. 

[Cases  initiated  in  the  fiscal  year  ended  June  80, 1019,  marked  thus:  *.) 
ABIZONA,  SAI^T  RIVER  PROJECT. 

W.  B,  Lount  and  HaUie  L.  Mosher  v.  Wm,  S.  Gone,  Walter  Ward^ 
and  Arthur  J,  Hattom, — Suit  brought  in  the  United  States,  district 
court  Aufi;ust  9,  1916,  to  enjoin  alleged  overflowing  of  plaintiffs' 
lands  by  Salt  River  Valley  Canal,  etc..  and  to  recover  $10,00P  damages. 
Case  referred  to  special  master  in  cnancery  and  trial  had  May  8  to 
14, 1919,  inclusive.    Decision  pending. 

May  B.  Marley  v.  Wm,  S,  Cone  and  Arthur  J.  flaZiom.-r-Suit 
IjTOUght  October  31,  1916,  in  United  States  district  court  for  iniunc-: 
tion  restraining  wasting  water  and  to  recover  $4,500  damages. ^^..Ca3e 
dismissed. 

*  James  Aldrich  and  HI  others  v.  Salt  River  VaUey  Water  Users' 
Association.— Suit  brought  March  28,  1919,  in  the  superior  court  for 
Maricopa  County,  Ariz.,  for  injunction  requiring  defendant  to  permit 
plaintiffs  (owners  of  lands  within  boundaries  oi  project)  to  purchase 
water  for  the  season  of  1919.  Case  was  removed  to  the  United  Statesi 
district  court,  but  remanded  on  court's  own  motion.    Case  pending. 

ARIZONA-CALIFORNIA,  YXIMA  PROJECT. 

Yuma  VaUey  Water  Users'  Association  v.  Schlecht  and  Caylor. — 
Suit  filed  June  30,  1917,  in  United  States  district  court  for  injunction 
to  restrain  Reclamation  Service  from  enforcing  construction  charge 
of  $75  per  irrigable  acre.  Estimated  amount  involved  $1,902,588: 
Case  tried  Aprir28  to  June  3, 1919,  inclusive,  and  taken  imder  advise- 
ment. 

*  Mecca  Land  and  E-ploraiion  Company  v.  Schlecht  and  Priest. — 
Suit  filed  August  10,  1918,  in  the  superior  court  of  Yuma  County, 
Ariz.,  for  injunction  restraining  defendants  from  advertising  for  lease 
or  leasing  certain  accretion  lands  along  the  Colorado  River  and  within 
the  boundaries  of  Yuma  project,  Arizona.  Temporarv  restraining 
order  issued  on  filing  ol  suit.  Case  removed  to  Umted  States  district 
court  and  answer  filed.    Case  pending. 

CALIFORNIA,  ORLAND  PROJECT. 

United  States  v.  H.  C.  Angle  and  495  others. — Suit  brought  May 
28,  1918,  in  the  United  States  district  court  for  adjudication  of  water 
rights  on  Stone  Creek  and  tributaries  and  for  injunction.  Prelimi- 
nary injunction  granted  June  10,  1918,  and  E.  T,  Ericksen  appointed 
water  commissioner.  Amended  complaint  filed  April  3,  1919^  bring- 
ing in  new  parties* 
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OOLOBABO,  GBAND  VAIXBY  PBOJECTT. 

In  re  adjudication,  water  rights,  Grand  River,  District  No.  4S. — 
Petition  filed  November  2,  1908,  in  State  district  court.  October 
4^  1915,  Colorado  Supreme  Court  quashed  writ  of  error  without  preju- 
dice to  United  States,  on  ^ound  that  judgment  was  not  final. 
Orchard  Mesa  inigation  district  intervened  to  have  its  rights  deter- 
mined. Decree  entered  November  5,  1915.  On  November  6,  1915, 
motion  of  United  States  for  new  trial  denied,  written  exceptions  filed, 
and  leave  granted  for  extension  of  the  record.  No  further  proceed- 
ings have  been  had,  although  status  is  such  that  it  can  be  reopened. 
The  status  of  this  litigation  is  entirelv  changed  as  a  result  of  the  mak- 
ing by  the  United  States  with  the  ^Palisade  and  Mesa  County  irrigar 
tion  districts  of  certain  perpetual  contracts,  respectively  dated  May 
31,  1918,  and  June  10,  1918,  in  pursuance  of  which  the  United  States 
will  supply  the  irrigation  water  of  the  districts  through  the  irrigation 
works  01  the  Grand  Valley  project  and  in  return  secure  for  the  benefit 
of  the  Grand  Valley  project  the  power  water  which  has  heretofore 
been  used  by  the  districts  in  pumping  their  irrigation  water.  In  the 
past  the  Palisade  irrigation  aistnct  has  used  about  573  secondrfeet 
of  water  for  power  purposes  to  pump  80  second-feet  of  irrigation  water, 
and  the  Mesa  County  irrigation  district  has  used  about  627  second-feet 
of  water  for  power  piu-poses  to  pump  40  second-feet  of  irrigation  water. 
This  wasteful  use  of  water  for  power  purposes  to  pump  relatively 
small  quantities  of  water  for  irrigation  purposes  is  one  of  tne  principal 
questions  involved  in  said  litigation,  and  as  said  contracts  settle  to 
me  satisfaction  of  the  United  States  the  matter  of  the  use  of  the  power 
water  in  question,  further  prosecution  of  said  htigation  will  be 
imnecessary. 

*  In  re  petition  of  tke  Palisade  irrigation  district, — Case  brought  in 
State  district  coiu-t  September  10,  1918,  for  confirmation  of  proceed- 
ings in  connection  with  election  and  authorization  of  contract  oetween 
the  Palisade  irrigation  district  and  the  United  States.  Decree  of 
confirmation  granted. 

*  In  re  petition  of  the  Mesa  County  irrigation  district. — Case  brought 
in  State  district  court  September  10, 1918,  for  confirmation  of  proceed- 
ings in  connection  with  election  and  authorization  of  contract  between 
the  Mesa  County  irrigation  district  and  the  United  States.  Decree 
of  confirmation  granted. 

COLORADO,  X7NG0MPAHGBE  PROJECT. 

United  States  to  tJie  use  of  the  Montrose  Hardware  Company  et  al.  v. 
C.  D.  McPhee  et  al.  (United  States,  Intervenor).—Suit  brought  Sep- 
tember 11,  1905,  in  State  district  court.  Appeal  argued  in  Supreme 
Court  of  Colorado,  Januarjr  17,  1916;  decision  rendered  May  6,  1918: 
petition  for  rehearing  denied  July  1,  1918.  Judgment  in  favor  of 
the  individual  creditors  was  affirmed;  judgment  against  the  United 
States  in  favor  of  the  Colorado  sureties,  except  Orman,  was  reversed 
and  remanded.  The  effect  of  the  decision,  nowever,  is  to  subordi- 
nate the  claims  of  the  United  States  to  those  of  the  individual  credi- 
tors, as  the  decision  permits  the  individual  creditors  to  collect  from 
the  sureties  without  reference  to  the  claim  of  the  United  States. 
Case  pending. 
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United  States  y.  Martin  Van  Horn  et  al. — Siiit  brought  April  25, 
1912,  in  the  United  States  district  court  for  an  injunction,  and  on 
same  date  temporary  restraining  order  was  granted.  Temporary 
injimction  issued  June  12,  1912,  and  is  still  in  force.  The  case  is 
practically  closed  although  the  defendants  still  have  the  right  to  ask 
that  the  temporary  injunction  be  set  aside  on  final  hearing. 

United  States  v.  Oeorge  Larig.—Smt  filed  in  1912  in  United  States 
district  court  for  the  Dallas  division  of  the  northern  district  of  Texas, 
to  recover  $7,500  upon  bond  of  Taylor-Moore  Construction  Co.  in 
connection  with  construction  of  Gimnison  Tunnel.    Case  pending. 

United  States  v.  George  SchmucJcer. — Suit  filed  in  1912  in  Umted 
Statrs  district  court  for  the  Dallas  division  of  the  northern  district 
of  Texas,  to  recover  $10,000  upon  bond  of  Taylor-Moore  Construc- 
tion Co.  in  connection  wiUi  construction  of  Gunnison  Timnel.  Case 
pending. 

United  States  v.  A.  F.  KirTcpatriclc, — Suit  filed  in  1912  in  United 
Statrs  district  court  for  the  Dallas  division  of  the  northern  district 
of  Texas,  to  recover  $5,000  upon  bond  of  Tavlor-Moore  Construction 
Co.  in  connection  with  construction  of  (junnison  Tunnel.  Case 
pending. 

United  States  v.  MiUard  Fairlarrib  et  al. — Suit  filed  November  27, 
1916,  in  the  United  States  district  court  to  condemn  land  for  right 
of  way.    Case  pending. 

United  States  v.  Sophronia  TTiomUey  et  al. — Suit  filed  April  23, 
1918,  in  the  United  States  district  court  to  condemn  land  for  right 
of  way.  Order  granting  the  United  States  inmiediate  possession 
entered  May  7,  1918.    Case  pending. 

United  States  v.  Hi  F.  Tliorniley.— Suit  brought  April  23,  1918,  in 
the  United  States  district  court  to  enjoin  the  defendant  from  inter- 
fering with  the  use  by  the  United  States  of  a  right  of  wajr  under  the 
act  of  August  30,  1890.  July  9,  1918,  permanent  restraining  order 
entered  against  the  defendant. 

United  States  v.  Morris  et  al. — Suit  brought  July  30,  1918,  in  the 
United  States  district  court  for  the  purpose  of  conserving  the  funds 
collected  by  other  creditors  than  the  United  States  in  the  case  en- 
titled ^'United  States  to  the  use  of  the  Montrose  Hardware  Company 
et  al.  V.  C.  D.  McPhee  et  al.''  (174  Pac.  808),  in  which  the  United 
States  was  an  intervenor  until  the  right  of  the  United  States  to  pro 
rate  in  such  funds  is  determined.  December  16,  1918,  an  order  was 
entered  restraining  the  defendants  from  disposing  of  any  amounts 
realized  from  the  Judgment  creditors,  except  interest  collected  on 
said  judgments.     (Jase  pending. 

IDAHO,  BOISE  PBOJECT. 

Farmers^  Cooperative  Ditch  Go.  v.  Riverside  Irrigation  District  et  al. — 
Suit  brought  in  August,  1902,  in  the  State  district  court  to  adjudicate 
water  rights  in  BoiS3  River.  Temporary  order  for  irrigation  season 
of  1918  s^ciu-ed  from  the  Court  in  Jtily,  1918.    Case  pending. 

Page  and  Brinion  v.  United  States. — ^Petition  filed  February  27, 
1912,  in  Court  of  Claims  for  $325,000  damages.  Testimony  com- 
pleted.   Cas3  pending. 

Pioneer  Irrigation  Uistrict  v.  ATtierican  Ditch  Co.  et  al. — Suit  filed 
July  14,  1913,  in  State  district  court  for  adjudication  of  water  rights 
acquired  after  those  involved  in  case  of  Farmers'  Cooperative  Ditch 
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Co.  V.  Riverside  Irrigation  District  et  al.  Testimony  taken.  Case 
ponding. 

United  States  v.  American  Ditch  Co.  et  ah — Suit  brought  October  3, 
1913,  in  United  States  district  court  to  adjudicate  water  rights. 
Cas^  pending. 

Petrie  et  al  v.  Nampa  db  Meridian  Irrigation  District, — ^Proceed- 
ings brought  in  State  district  court  to  confirm  election  and  other 
proceedings  in  connection  with  contract  between  district  and  the 
United  States  for  furnishing  water  rights  and  drainage  for  the  lands 
of  the  district.  Case  tried  m  1915.  Appeal  taken  to  State  supreme 
court,  and  judgment  of  trial  court  confirmed  (153  Pac.  425).  Appeal 
taken  to  United  States  Supreme  Court.  Argued  in  United  States 
Supreme  Court  on  November  18,  1918.  Decision  filed  by  United 
Stat^^s  Supreme  Court  on  December  9,  1918,  sustaining  motion  to 
dism'ss  appeal. 

In  re  Petition  of  Namva  db  Meridian  Irrigaiion  District — ConfirmO' 
tion  of  apportionment  ofoenefUs  under  contract  with  the  United  States. — 
Proceedmgs  brought  m  the  State  district  court  for  confirmation  of 
apportionment  oi  benefits  made  by  directors  of  district  under  con- 
tract between  the  United  Statrs  and  the  district.    Tried  December, 

1917.  and  January,  1918.  Opinion  in  letter  written  by  trial  judge 
June  26,  1918,  sustaining  contention  of  Reclamation  Service  con- 
firming the  apportionment  of  benefits  made  by  the  directors,  but 
judgment  not  signed.  Trial  judge  died  shortly  afterwards  without 
signing  decree.    Caso  pending. 

Payette-Boise  Water  Users'  Associa;tionf  v.  D.  W.  Cole,  et  al. — Suit 
brought  April  1,  1918,  in  State  district  court  to  prevent  collection  of 
construction  char^  annoimced  by  public  notice  of  July  2^  1917. 
Case  removed  to  Federal  court  on  April  5,  1918.  Apphcation  for 
temporary  injimction  argued  on  April  20,  1918,  ana  temporary 
order  entered  on  May  2,,  1918,  requiring  payment  of  announced 
charges  pending  final  trial  of  the  case,  retition  in  intervention 
filed  on  Jime  4,  1918,  by  J.  W.  Hannum  et  al  to  compel  delivery  of 
water  on  rental  basis.  Argument  on  intervener's  application  for 
temporary  restraining  order  heard  on  Jime  12,  1918.  Case  finally 
tried  from  January  29, 1919,  to  February  11,  1919.  Briefs  filed  and 
case  taken  imder  advisement.    Case  pending. 

*  H.  A.  Griffiths  et  al  v.  D.  W.  Cole  et  al. — Case  filed  in  State  dis- 
trict court  for  Canyon  County  on  November  26,  1918,  to  restrain 
Government  officers  from  constructing  the  Notus  Canal  on  the 
ground  that  the  Reclamation  Service  has  no  authority  to  reclaim 

Srivate  land,  also  olaintiff  claims  ri^ts  of  way  and  water  filings  on 
rainage  canal.    (Jase  removed  to  Federal  court  on  December  19, 

1918.  Motion  to  dismiss  sustained  on  February  13,  1919,  but  plain- 
tiff allowed  to  amend..  Motion  to  dismiss  again  allowed  and  plaintiff 
again  allowed  to  amend  on  March  25,  1919.    Case  tried  June  15, 

1919.  Casepending. 

*  C.  W.  miifin  V.  D.  W.  Cole. — Suit  brought  in  State  district  court 
against  project  manager  on  December  7.  1918,  for  $6,000  damages  on 
account  of  oreak  in  one  of  the  canals  oi  the  Boise  project.  Petition 
for  removal  to  Federal  court  filed  in  the  State  district  court  on  Decem- 
ber 17,  1918.  Removal  resisted  in  the  State  court  and  argued  before 
the  State  court.  Order  of  removal  signed  by  State  judge  December 
24,  1918.    Motion  to  remand  filed  in  Federal  court  January  4, 1919, 
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and  argued  January  18,  1919.  Order  and  opinion  filed  by  Federal 
court  on  January  24,  1919,  retaining  jurisdiction  and  denying  motion 
to  remand.    Case  pending. 

*  United  States  v.  WiUiam  0.  H.  Young  et  (d. — Suit  filed  on  Jan- 
uary 16,  1919,  in  the  United  States  District  Court  to  condemn  right 
of  way  for  Notus  Canal  for  first  subunit  of  the  Black  Canyon  unit  of 
the  Boise  project,  right  to  condemn  being  contested  on  ^ound  that 
the  Service  has  no  authority  to  irrigate  private  lands.  Evidence  as 
to  right  to  condemn  heard  June  16,  1919.    Case  pending. 

*  united  States  v.  Wm.  B.  Hyslop.Suit  filed  on  May  7,  1919,  in 
the  District  Court  of  the  United  ^ates,  District  of  Idaho,  to  enjoin 
defendant  from  breaking  or  tampering  with  headgates  on  the  Boise 
project,  or  diverting  water  without  authority,  Case  heard  on  appli- 
cation for  temporary  injunction  on  May  10,  1919,  and  temporary 
restraining  order  issued  pending  final  trial  and  now  in  effect. 

*  TJnitm  States  v.  J,  m.  Jorgenson. — Suit  filed  on  May  8,  1919,  in 
the  District  Court  of  the  United  States,  District  of  Idaho,  to  enjoin 
defendant  from  breaking  or  tampering  with  headgates  on  the  Boise 
project,  or  diverting  water  without  authority.  Case  heard  on  appli- 
cation for  temporary  injunction  on  May  10,  1919  and  temporary 
restraining  oraer  issued  pending  final  trial  and  now  in  effect. 

*  Oliver  0,  Haga  v.  Nampa  and  Meridian  Irrigation  District, — Suit 
filed  onMay  12, 1919,  in  United  States  District  Court,  District  of  Idaho, 
to  restrain  district  from  assessing  plaintiff's  lands  for  Government 
water  rights  under  contract  between  the  United  States  and  the  dis- 
trict. Motion  to  dismiss  filed  for  lack  of  jurisdiction  and  on  other 
groimds  on  May  13,  1919.    Case  pending. 

*  IdaJio  Power  Company  v.  United  States. — Suit  filed  on  June  18, 
1919,  in  the  district  court  of  the  United  States,  District  of  Idaho, 
under  the  Tucker  Act,  to  recover  $2,550,  the  alleged  value  of  certain 
transformers  leased  by  the  United  States  from  the  company  and 
destroyed  by  fire.    Case  pending. 

IDAHO,  XING  HILL  FBOJBCT. 

In  re  petition  King  Hill  Irrigation  District  for  confirmation  of  apvor- 
tionment  of  benefits  under  contract  with  the  United  States.— Suit  filed 
in  the  State  district  court  for  Elmore  County  on  November  5,  1918, 
for  confirmation  of  apportionment  of  benefits  under  contract  between 
the  district  and  the  United  States.  Answers  and  cross-complaint 
filed  by  various  landowners  seeking  to  be  excluded  from  assessment. 
Case  pending. 

IDAHO,  MINIDOKA  FBOJBCT. 

SnaTce  Rvver  Valley  Irrigation  District  v.  John  Empey. — Suit  filed 
in  the  State  district  court  of  Bingham  County  to  compel  State  water- 
master  to  open  plaintiff's  canal  gates  and  allow  plaintiff  to  take  water 
which  would  have  resulted  in  aiverting  from  the  river  stored  water 
from  Jackson  Lake  belonging  to  Minidoka  project.  Case  tried  June 
26,  1919.  Decision  rendered  same  day  refusing  to  issue  writ  of  man- 
date and  holding  plaintiff  not  entitled  to  open  its  gates  or  take  water. 
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MONTANA,  BULCKVBBT  (INBIAN)  PBOJECTT. 

George  W.  Cook  and  David  La  Breehe  v.  UniUd  States. — Suit 
brought  in  1911  in  the  United  States  district  court  for  $25,000  dam- 
ages and  for  an  injunction.  Claimants  were  paid  $16,445.07  and 
accepted  by  them  for  all  improvements  on  theu*  land.  On  Jxme  3, 
1919,  Senator  Walsh  of  Montana  introduced  Senate  bill  1329  provid- 
ing for  the  additional  payment  to  Messrs.  Cook  and  LaBreche  of 
$5,944.93  in  consideration  of  the  relin(]^uishment  by  tiiem  of  all  in- 
terest in  their  allotments  and  of  their  right  to  select  lieu  land  imder 
the  provisions  of  the  act  of  Jime  25, 1910.  Bill  referred  to  the  Com- 
mittee on  Indian  Affairs. 

ICONTANA,  FI«ATHEAI>  (INDIAN)  FEOJECT. 

No  litigation. 

ICONTANA,  FOBT  PEGK  (INDIAN)  PBOJSCT. 

No  litigation. 

HONTANA,*anNTLBY  FBOJBOT. 

No  litigation. 

ICONTANA,  IQIJI  BIVBB  PBOJECTT. 

No  litigation. 

MONTANA,  SUN  BIVBB  PBOJECT. 

United  States  v.  WHliam  B,  Orser. -^yii  to  collect  $1,190.80  un- 
paid water  charges,  was  filed  in  the  district  court.  United  States  dis- 
trict of  Montana,  on  August  15, 1916.  Judgment  was  not  entered  and 
an  amended  complaint  covering  delinquent  charges  to  date 
($1,641.02)  was  filed  in  June,  1918.  Defendants  filed  demurrer 
which  was  overruled  and  the  case  is  now  pending  on  motion  for  judg- 
ment on  the  pleadings. 

MONTANA-NOBTH  DAKOTA,  LOWEB  YELLOWSTONE  PBOJECT. 

WideVrFinley  Company  et  at,  v.  Umted  States, — Suit  filed  February 
9,  1912,  in  Court  of  damos  for  $226,852.02,  account  contract  Belle 
Fourche  project.  South  Dakota.  United  States  filed  counter  claim 
of  $86,000  on  accoimt  exceds  cost  to  the  United  States  over  contract 
price  on  lower  Yellowstone  oroject.    Case  still  pending. 

United  States  v.  Jolm  C,  Reed. — Suit  brought  in  United  States 
district  court  in  August,  1917,  for  the  recovery  of  $40  for  lease  of 
lands.  Claim  paid  and  defendant  billed  for  c6sts  amounting  to  $45. 
Defendant  has  requested  and  the  United  States  Attorney  recommends 
granting  of  exteiiion  of  time  until  November  1,  1919,  in  which  to 
make  payment  of  these  court  costs. 

*  Unit&i  States  v.  Ole  Olson. — Suit  brought  on  February  25,  1919, 
in  the  United  States  district  court  for  district  of  Montana,  to  recover 
$2,553.07  delinquent  water-right  charges.  Olson  thereafter  ac- 
cepted the  terms  of  water  rentfu  order  of  March  31,  1919,  and  made 
payment  of  costs  in  the  sum  of  $19.15,  whereupon  recommendation 
was  made  for  dismissal  of  the  suit. 
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*  United  States  v.  Josephine  Olson, — Suit  brought  on  February  25, 
1919,  in  the  United  Stat^  district  court  for  district  of  Montana,  to  re- 
cover $2,954.15  delinquent  water-right  charges.  Mrs.  Olson  there- 
after accepted  the  terms  of  water-rental  order  of  March  31,  1919,  and 
made  payment  of  costs  in  the  sum  of  $19.15,  whereupon  recommenda- 
tion was  made  for  dismissal  of  the  suit. 

NBBBASEA-WYOMING,  XOBTH  PLATTE  PBOJEOT. 

8.  R.  H.  Robinson  cfe  Son  Oontructing  Co.  v.  United  States^ — Suit 
\  filed  in  Court  of  Claims,  November  7,  1913,  for  $100,531.86,  covering 
excess  costs  and  penalties  on  forfeited  contract  completed  by  United 
States.  Decision  June  3,  1918,  awarded  judgment  against  United 
States  for  $21,275.6.7.  The  United  States  filea  a  motion  for  rehear- 
ing which  was  denied.  Money  for  payment  of  judgment  was  appro- 
priated by  act  of  Congress  of  November  4, 1918,  and  payment  made. 

Albert  J.  BothweU  and  BoihweU  Co.  v.  United  States. — ^retition  filed 
in  Court  of  Claims  June  9,  1915,  for  $125,000,  covering  damage  to  hay 
flooded,  loss  on  pure-bred  cattle  sold  as  beef  cattle  and  loss  of  pure- 
bred cattle  business,  account  Pathfinder  Reservoir  flooding  con- 
demned ranch.  Amended  petition  filed  Februarv  5,  1916;  amend- 
ment to  amended  petition  filed  May  26,  1916;  all  evidence  taken; 
briefs  submitted  but  decision  not  yet  rendered. 

United  States  v.  RamsTiom  Ditch  Co. — Suit  for  injunction  filed  in 
United  States  district  court,  August  21,  1917,  to  restrain  State  engi- 
neer and  Ramshom  Ditch  Co.  from  diveiting  approximately  40 
second-feet  of  recaptured  seepage  water.  The  court  held  on  Decem- 
ber 14,  1918,  that  defendant  was  not  entitled  to  appropriate  the 
seepage  water  escaping  from  the  (Jovernment  canal. 

NEVADA,  NEWLANDS  PROJECT. 

John  Horstman  Company  v.  United  States. — Suit  filed  in  Court  of 
Claims  for  $35,000  damages.  Petition  of  plaintiff  dismissed  April 
7,  1919.  . 

Natron  Soda  Company  v.  United  States. — Suit  filed  in  Court  of 
Claims  for  $170,000  damages.  Petition  of  plaintiff  dismissed  April 
7,  1919. 

State  of  California  v.  The  Truckee  River  Oeneral  Electric  Com'panVy 
A.  P.  DaviSf  et  aZ.— Suit  to  determine  ownership  of  State  in  lanas 
below  high-water  mark,  Lake  Tahoe,  and  for  removal  of  outlet  dam. 
Brought  m  State  court.  Placer  Coxmty,  Calif.,  and  removed  to  United 
States  district  court.  Suit  dismissed  January  20,  1919,  for  lack  of 
prosecution;  order  of  dismissal  qualified  by  statement  permitting 
reinstatement  on  proper  showing,  or  upon  stipulation.  July  1, 
1919,  attorney  general  for  the  State  of  California  filed  motion  for 
reinstatement.     Hearing  on  motion  pending. 

United  States  v.  Orr  Water  &  Ditch  C'o.— Suit  filed  March  3,  1913, 
in  the  United  States  district  court  for  the  adjudication  of  water  rights 
on  Truckee  River  and  tributaries.     Case  pending. 

The  Western  Company  v.  The  Truckee  River  Oeneral  Electric  Com- 

gmy  et  al. — Suit  brougnt  September  24,  1912,  in  the  United  States 
istrict  Court  to  enjoin  changing  level  of  Lake  Tahoe.    Case  pending 
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NBW  ICBZICO,  CABLSBAD  PBOJSOT. 

United  States  v.  A,,  T.  cfe  S.  F.  Ry,  Co. — ^In  United  States  District 
Court  for  New  Mexico.  Filed  September  11,  1916,  for  condemna- 
tion of  certain  rights.  Amount  involved  indeterminate.  Case  dis- 
missed December  17,  1918,  compromise  having  been  reached. 

United  States  v.  J.  J.  Alexander. — In  United  States  District  Court 
for  New  Mexico.  Condemnation  of  land.  Appeal  from  award  of 
commissioners  filed  Mav  7,  1917.  Case  settled,  except  in  matter  of 
nterest  as  noted  next  below,  by  payment  of  award  of  $4,979.90. 

United  States  v.  J,  J.  Alexander, — ^In  United  States  Circuit  Court 
of  Appeals.  Eighth  Circuit.  Appeal  July  19, 1918,  from  United  States 
District  Court  for  New  Mexico,  in  matter  of  interest  on  award  in 
case  next  above  noted;  amount  involved  indeterminate.  Case  con- 
tinued by  stipulation  to  await  action  by  United  States  Supreme 
Court  in  test  cases  involving  same  points. 

United  States  v.  Chas.  A.  Bigelow  et  al. — ^In  United  States  District 
Court  for  New  Mexico.  Filed  Janaury  15,  1915,  for  condemnation 
of  land  and  other  rights.  Amount  involved  estimated,  round  num- 
bers, at  $160,000.  Certain  features  of  case  settled  by  payment  under 
judgments  dated  January  30,  1918.  Other  features,  involving  ap- 
proximately $65,000,  argued  and  submitted  and  now  under  consid- 
eration by  district  court. 

United  States  v.  H.  A.  Bock, — ^In  United  States  District  Court  for 
New  Mexico.  Condemnation  of  land.  Appeal  from  award  of  com- 
missioners filed  May  7,  1917.  Case  setfled,  except  in  matter  of 
interest  as  noted  next  below,  by  payment  of  judgment  for  principal 
sum  of  $2,688.60. 

United  States  Y,  H,  A,  Bock, — In  United  States  Circuit  Court  of  Ap- 
peals, Eighth  Circuit.  Appeal  July  19,  1918,  from  United  States  dis- 
trict court  for  New  Mexico,  in  matter  of  interes't  on  award  in  case 
next  above  noted;  amount  involved  indeterminate.  Case  continued 
by  stipulation  to  await  action  by  United  States  Supreme  Court  in 
test  cases  involvingsame  points. 

United  States  y,K  C,  Cook  et  al, — ^In  United  States  District  Court 
for  New  Mexico.  Condemnation  of  land.  Appeal  from  award  of 
commissioners  filed  May  7,  1917.  Case  settled,  except  in  matter  of 
interest  as  next  below  noted,  by  payment  of  principal  sum  of  $3,243. 

United  States  v.  E.  C.  Cook  et  at — In  United  States  Circuit  Court 
of  Appeals,  Eighth  Circuit.  Appeal  July  19,  1918,  from  United  States 
District  Court  for  New  Mexico,  in  matter  of  interest  on  award  in 
case  next  above  noted;  amount  involved  indeterminate.  Case  con- 
tinued by  stipulation  to  await  action  by  United  States  Supreme 
Court  in  test  cases  involving  same  points. 

United  States  v.  John  Carothers  et  al, — In  United  States  District 
Court  for  New  Mexico.  Condemnation  of  land.  Appeal  from  award 
of  commissioners  filed  May  7,  1917.  Case  settled,  except  in  matter 
of  interest  as  next  below  noted,  by  payment  of  principal  sum  of 
$4,355.75. 

United  States  v.  John  Carothers  et  al. — ^In  United  States  Circuit 
Court  of  Appeals.  Eighth  Circuit.  Appeal  July  19,  1918,  from  United 
States  District  Cfourt  for  New  Mexico^  in  matter  of  interest  on  award 
in  case  next  above  noted;  amount  involved  indeterminate.    Case 
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continued  by  stipulation  to  await  action  by  United  States  Supreme 
Court  in  test  cases  involving  same  points. 

United  States  v.  Clara  r!.  Courtney. — ^In  United  States  District 
Court  for  New  Mexico.  Condemnation  of  land.  Appeal  from  award 
of  commissioners  filed  May  7,  1917.  Case  settled,  except  in  matter 
of  interest  as  next  below  noted,  by  payment  of  principal  sum  of 
$3,844.75. 

United  States  v.  Clara  E.  Courtney. — ^In  United  States  Circuit  Court 
of  Appeals,  Eighth  Circuit.  Appeal  July  19, 1918,  from  United  States 
District  Court  for  New  Mexico,  in  matter  of  interest  on  award  in 
case  next  above  noted ;  amount  involved  indeterminate.  Case  contin- 
ued by  stipulation  to  await  action  by  United  States  Supreme  Court 
in  test  cases  involving  same  points. 

United  States  v.  Frank  Edwards, — ^In  United  States  District  Court 
for  New  Mexico.  Condemnation  of  land.  Appeal  from  award  of 
commissioners  filed  May  7,  1917.  Case  settlea,  except  in  matter 
of  interest  on  award  as  next  below  noted,  by  payment  of  principal 
sum  of  $1,830.72. 

United  States  v.  Frank  Edwards. — ^In  United  States  circuit  court 
of  appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United  States 
district  court  for  New  Mexico.  In  matter  of  interest  on  award  in 
case  next  above  noted;  ajpaount  involved  indeterminate.  Case  con- 
tinued by  stipulation  to  await  action  by  United  States  Supreme 
Court  in  test  cases  involvinj^  same  points. 

United  States  v.  John  FmeU. — In  United  States  district  court  for 
New  Mexico.  Condemnation  of  land.  Appeal  from  award  of  com- 
missioners filed  May  7, 1917.  Case  settled,  except  in  matter  of  interest 
on  award  as  next  below  noted,  by  payment  of  principal  sum  of 
$440.50. 

United  States  v.  John  FideU. — In  United  States  circuit  court  of 
appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United  States 
district  court  for  New  Mexico,  in  matter  of  interest  on  award  in  case 
next  above  noted;  amount  involved  indeterminate.  Case  continued 
on  stipulation  to  await  action  by  United  States  Supreme  Court  in 
test  cases  involving  same  points. 

United  States  v.  Mary  FideU: — In  United  States  district  court  for 
New  Mexico.  Condemnation  of  land.  Appeal  from  award  of  com- 
missioners filed  May  7,  1917.  Case  settled,  except  in  matter  of 
interest  on  award  as  next  below  noted,  by  payment  of  principal  sum 
of  $1,833.50. 

United  States  v.  Mary  FideU. — ^In  United  States  circuit  court  of 
appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United  States 
district  court  for  New  Mexico,  iir  matter  of  interest  on  award  in  case 
next  above  noted ;  amount  involved  indeterminate.  Case  continued 
on  stipulation  to  await  action  of  United  States  Supreme  Court  in 
test  cases  involving  same  points. 

United  States  v.  E.  F.  HardwicJc. — In  United  States  district  court 
for  New  Mexico.    Condemnation  of  land.    Appeal  from  award  of 
commissioners  filed  May  7,  1917.    Case  settlea,  except  in  matter  of 
interest  on  award  as  next  below  noted,  by  payment  of  principal  sum, 
of  $3,809. 

United  States  v.  E.  F.  Hardwiclc. — In  United  States  circuit  court 
of  appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United  States 
district  court;  in  matt^  of  interest  on  award  in  case  next  above  noted; 
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amount  inyolved  indeterminate.  Case  continued  under^stipulation 
to  await  action  of  United  States  Supreme  Court  in  test  cases  involving 
same  points. 

United  States  Y.^Margie  L.  Highsmith, — ^In  United  States  district 
court  for  New  Mexico.  Condemnation  of  land.  Appeal  from  award 
of  commissioners  filed  May  7,  1917.  Case  settled,  except  in  matter 
of  interest  on  award  as  next  bdow  noted,  by  payment  of  principal 
sum  of  $16,375.84. 

United  States  v.  Maraie  L.  Highsmith. — ^In  United  States  Supreme 
Court.  Writ  of  error  rrom  Supreme  Court  to  United  States  circuit 
court  of  appeals,  eighth  circuit,  allowed  June  23,  1919,  to  review 
decision  of  latter  court  affirming  judgment  of  United  States  district 
court  for  New  Mexico,  allowing  interest  on  the  principal  sinn  awarded 
by  verdict  in  case  last  above  noted. 

United  States  v.  Mrs,  Marshall  K.  HoU. — In  United  States  district 
court  for  New  Mexico.  Condemnation  of  land.  Appeal  from  award 
of  commissioners  filed  May  7,  1917.  Case  settled,  except  in  matter 
of  interest  on  award  as  next  below  noted,  by  payment  of  principal 
sum  of  $277.80. 

United  States  v.  Mrs.  Marshall  K  HoU. — In  United  States  circuit 
coiurt  of  appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United 
States  district  court  for  New  Mexico,  in  matter  of  interest  on  award 
in  case  next  above  noted;  amount  involved  indeterminate.  Case 
continued  by  stipulation  to  await  action  of  United  States  Supreme 
Court  in  test  cases  involving  same  points. 

United  States  v.  A.  A.  Kaiser.— in  United  States  circuit  coiurt  of 
appeals,  eighth  circuit.  Appeal  July  19,  1918^  from  United  States 
district  court  for  New  Mexico,  in  matter  of  interest  on  awatd  in 
United  States  v.  Chas.  A.  Bigelow  et  al,  a  consolidated  condemnation 
suit,  of  which  this  case  is  an  outgrowth.  Amount  involved  indeter- 
minate. 

United  States  v.  Herbert  Litton. — ^In  United  States  district  court 
for  New  Mexico.  Condemnation  of  land.  Appeal  from  award  of 
commissioners  filed  May  7,  1917.  Case  settled,  except  in  matter 
of  interest  on  award  as  next  below  noted,  by  payment  of  principal 
STHU  of  $1,205. 

United  States  v.  Herbert  Litton. — ^In  United  States  circuit  court  of 
appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United  States 
district  court  for  New  Mexico,  in  matter  of  interest  on  award  in  case 
next  above  noted;  amount  involved  indeterminate.  Case  continued 
by  stipulation  to  await  action  of  United  States  Supreme  Court  in 
test  cases  involving  same  points. 

United  States  v.  Don  F.  Lyman. — ^In  United  States  district  court 
for  New  Mexico.  Condemnation  of  land.  Appeal  from  award  of 
commissioners  filed  May  7,  1917.  Case  settled,  except  in  matter  of 
interest  on  award  as  next  below  noted,  by  payment  oi  principal  sum 
of  $1,649.25. 

United  States  v.  Don  F.  Lyman. — ^In  United  States  circuit  court  of 
appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United  States 
district  court  for  New  Mexico,  in  matter  of  interest  on  award  in  case 
next  above  noted;  amount  involved  indeterminate.  Case  continued 
by  stipulation  to  await  action  of  United  States  Supreme  Court  in 
test  cases  involving  same  points. 
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United  SiaUs  v.  Amie  D.  McHenry. — ^In  United  States  district 
court  for  New  Mexico.  Condemnation  of  land.  Appeal  from  award 
of  commissioners  filed  May  7,  1917.  Case  settled,  except  in  matter 
of  interest  on  award  as  noted  in  case  next  below,  by  payment  of 
principal  sum  of  $8,153.25. 

United  States  v.  Amie  D.  McHenry. — In  United  States  circuit  court 
of  appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United  States 
district  court  for  New  Mexico,  in  matter  of  interest  on  award  in  case 
next  above  noted;  amount  involved  indeterminate.  Case  continued 
by  stipulation  to  await  action  of  United  States  Supreme  com-t  in  test 
cases  involving samepoints. 

United  States  v.  M.  C.  Maynard  et  al, — In  United  States  district 
coiu*t  for  New  Mexico.  Suit  for  injunction  against  unlawful  diver- 
sion of  water  to  detriment  of  project,  filed  July  16,  1917.  Temporary 
restraining  order  issued  and  ^it  dismissed  March  21,  1919,  its  pur- 
pose having  been  served. 

United  States  v.  R.  W.  Rankin. — In  United  States  district  court  for 
New  Mexico.  Condemnation  of  land.  Appeal  from  award  of  com- 
missioners filed  May  7,  1917.  Case  setued,  except  in  matter  of 
interest  on  award  as  next  below  noted,  by  payment  of  principal  sum 
of  $10,821.30. 

United  States  v.  R.  W.  Rankin. — ^In  United  States  circuit  court  of 
appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United  States 
district  court  for  New  Mexico,  in  matter  of  interest  on  award  in  case 
next  above  noted;  amount  involved  indeterminate.  Case  continued 
on  stipulation  to  await  action  of  United  States  Supreme  Court  in 
test  cases  involving  same  points. 

United  States  v.  /.  C.  Roberts. — In  United  States  district  court  for 
New  Mexico.  Condemnation  of  land.  Appeal  from  award  of  com- 
missioners filed  May  7,  1917.  Case  settled,  except  in  matter  of 
interest  on  award  as  noted  in  case  next  below,  by  payment  of  prin- 
cipal sum  of  $2,548. 

United  States  v.  /.  C.  Roberts. — ^In  United  States  circuit  court  of 
appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United  States 
district  court  for  New  Mexico,  in  matter  of  interest  on  award  in  case 
next  above  noted;  amount  involved  indeterminate.  Case  continued 
by  stipulation  to  await  action  of  United  States  Supreme  Court  in 
test  cases  involving  same  points. 

United  States  v.  W.  L.  Rogers  et  al. — In  United  States  district 
court  for  New  Mexico.  Condemnation  of  land.  Appeal  from  award 
of  commissioners  filed  May  7,  1917.  Case  settled,  except  in  matter 
of  interest  on  award  as  next  below  noted,  by  payment  of  principal 
sum  of  $76.65. 

United  States  v.  W.  L.  Rogers  et  al. — In  United  States  circuit  court 
of  appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United  States 
district  court  for  New  Mexico,  in  matter  of  interest  on  award  in  case 
next  above  noted;  amount  involved  indeterminate.  Case  continued 
by  stipulation  to  await  action  of  United  States  Supreme  Court  in 
test  cases  involving  same  points. 

United  States  v.  William  E.  Rogers  et  al. — In  United  States  Supreme 
Court.  Writ  of  error  from  Supreme  Court  to  United  States  circuit 
court  of  appeals,  eighth  circuit,  allowed  June  23,  1919,  to  review 
decision  of  latter  court  affirming  judgment  of  United  States  district 
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court  for  New  Mexico,  allowing  interest  on  principal  sum  awarded  by 
the  commissioners  in  United  States  v.  Chas.  E.  Bigelow  et  al,  a  con- 
solidated condemnation  suit,  of  which  this  case  is  an  outgrowth. 
Amount  involved  indeterminate. 

United  States  v.  John  W.  Sanner  et  al. — In  United  States  district 
court  for  New  Mexico.  Condemnation  of  land.  Appeal  from  award 
of  commissioners  filed  May  7, 1917.  Case  settled,  except  in  matter 
of  interest  on  award  as  noted  in  case  next  below,  by  payment  of 
principal  sum  of  S5,231.84. 

United  States  v.  John  W.  Sanner  et  al. — ^In  United  States  circuit 
court  of  appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United 
States  district  court  for  New  Mexico,  in  matter  of  interest  on  award 
in  case  next  above  noted;  amount  involved  indeterminate.  Case 
continued  by  stipulation  to  await  action  of  United  States  Supreme 
Court  in  test  cases  involving  same  points. 

United  States  v.  O.  Bert  Smith. — ^In  United  States  district  court 
for  New  Mexico.  Condemnation  of  land.  Appeal  from  award  of 
commissioners  filed  May  7,  1917.  Case  settlea,  except  in  matter  of 
interest  on  award  as  noted  in  case  next  below,  by  payment  of  princi- 
pal sum  of  $3, 1 14.57. 

United  States  v.  C.  Bert  Smith. — In  United  States  circuit  court 
court  of  appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United 
States  district  court  for  New  Mexico,  in  matter  of  interest  on  award 
in  case  next  above  noted;  amount  involved  indeterminate.  Case 
continued  on  stipulation  to  await  action  of  United  States  Supreme 
Court  in  test  cases  involving  same  points. 

United  States  v.  H.  K  SUadman. — In  United  States  district  court 
for  New  Mexico.  Condemnation  of  land.  Appeal  from  award  of 
commissioners  filed  May  7,  1917.  Case  settled,  except  in  matter  of 
interest  on  award  as  noted  in  case  next  below,  by  payment  of  princi- 
pal sum  of  $1,939.95. 

United  States  v.  H.  E,  Steadman. — ^In  United  States  circuit  court 
of  appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United  States 
district  court  for  New  Mexico,  in  matter  of  interest  on  award  in  case 
next  above  noted;  amount  involved  indeterminate.  Case  continued 
by  stipulation  to  await  action  by  United  States  Supreme  Court  in 
test  cases  involving  same  points. 

United  States  v.  E,  H.  Vance. — In  United  States  district  court  for 
New  Mexico.  Condemnation  of  land.  Appeal  from  award  of  com- 
missioners filed  May  7,  1917.  Case  settled,  except  in  matter  of 
interest  on  award  as  noted  in  case  next  below,  by  payment  of  princi- 
pal sum  of  $1,753.15. 

United  States  v.  E.  H.  Vance. — ^In  United  States  circuit  court  of 
appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United  States 
district  court  for  New  Mexico,  in  matter  of  interest  on  award  in  case 
next  above  noted;  amount  involved  indeterminate.  Case  continued 
by  stipulation  to  await  action  of  United  States  Supreme  Court  in 
test  cases  involving  same  points. 

United  States  v.  C.  E.  Vaughn. — ^In  United  States  district  court  for 
New  Mexico.  Condemnation  of  land.  Appeal  from  award  of  com- 
missioners filed  May  7,  1917.  Case  settled,  except  in  matter  of 
interest  on  award  as  noted  in  case  next  below,  by  payment  of  princi- 
pal sum  of  $1,752.30. 
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United  Stages  v.  C.  E.  Vaughn. — In  United  States  circuit  court  of 
appeals,  eighth  circuit.  Appeal  July  19,  1918,  from  United  States 
district  court  for  New  Mexico,  in  matter  of  interest  on  award  in  case 
next  above  noted;  amount  involved  indeterminate.  Case  continued 
by  stipulation  to  await  action  of  United  States  Supreme  Court  in 
test  cases  involving  same  points. 

NEW  MEXICO-TEXAS,  BIO  0EANBE  PBOJECT. 

El  Paso  VaUey  Water  Users'  Association  v.  W.  H.  Austin  et  al. — 
In  United  States  district  court,  western  district  of  Texas.  Suit  filed 
April  29,  1912,  for  adjudication  of  water  rights  of  Rio  Grande  in 
Texas.    Case  pending.     Amount  involved  indeterminate. 

MPaso  VaUey  Water  Users*  Association  v.  Mrs.  L.  L.  Bowen  et  ah — 
In  forty-first  district  coiirt  of  El  Paso  County,  Tex.  Suit  filed  Feb- 
ruary 4,  1918,  to  restrain  defendants  from  mterfering  with  United 
States  in  construction  of  drainage  ditch  over  defendant's  land  under 
right  of  way  granted  in  stock  sm^scription  contract  with  association. 
Temporary  injunction  granted  and  appeal  to  supreme  court  of 
Texas,  mentioned  in  Seventeenth  Annual  Report,  was  dismissed 
March  1,  1919,  on  ground  that  court  was  without  jurisdiction. 
Amount  involved  indeterminate. 

Oscar  0.  Snow  v.  Francisco  Ahalos  et  al. — In  district  court  for  third 
judicial  district  of  New  Mexico.  Suit  filed  October  24,  1912,  for 
adjudication  of  water  rights  of  Rio  Grande  in  Texas.  Amount  in-' 
volved  indeterminate.    Case  pending. 

Nellie  D.  Sperry  v.  Chamberino  Com/munHy  Ditch  Co.  et  al. — In  dis- 
trict coiu't,  third  judicial  district  of  New  Mexico.  Suit  filed  March 
31,  1916,  against  employees  of  the  Reclamation  Service  and  others 
seeking  injunction  against  operation  of  a  certain  flume  account  al- 
leged defective  construction,  and  asking  for  $5,000  damages.  In- 
junction denied,  but  case  pending  on  claun  for  damages. 

United  States  v.  A.jT.  d: S.  F.  Ry.  Co. — -In  United  States  District 
Coiu*t  for  New  Mexico.  Suit  filed  October  29,  1915,  for  condemna- 
tion of  land  and  other  property  required  for  right  of  way.  Amount 
involved  indeterminate.  Case  will  be  dismissed  under  compromise 
agreement. 

United  States  v.  Elmer  C.  Beezly.— In  United  States  District  Coiurt 
for  Western  District  of  Texas.  Suit  filed  October  13, 1917,  for  con- 
demnation of  land  required  as  right  of  way.  Amomit  involved  $60 
and  certain  legal  questions  not  monetary.  Compromise  agreement 
has  been  reached  and  case  will  be  dismissed  when  title  hasl)een  ap- 
proved and  payment  made. 

United  States  v.  W.  F.  Payne. — ^In  district  court  for  western  dis- 
trict of  Texas.  Suit  filed  October  13,  1917,  for  condemnation  of 
land  required  as  right  of  way.  Amount  involved  $326  and  certain 
questions  not  monetarj.  Compromise  agreeement  has  been  reached 
and  case  will  be  dismissed  when  title  has  been  approved  and  pay- 
ment made. 

El  Paso  VaUey  Water  Users'  Association  v.  H.  S.  Bozarth  et  al. — 
In  forty-first  district  court  of  EH  Paso  County,  Tex.  Suit  filed  Octo- 
ber 15,  1918,  to  restrain  defendants  from  interfering  with  United 
States  in  construction  of  canal  and  lateral  across  defendants'  land 
claimed  under  grant  of  right  of  way  contained  in  stock  subscription 
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contract  with  the  association.  Temporary  restraining  order  was  is- 
sued. Compromise  agreement  was  reached  on  basis  of  Grovem- 
ment's  original  offer  and  suit  will  be  dismissed  when  title  is  approved 
and  payment  made.    Amount  involved  S159.50. 

NOBTH  DAKOTA,  NOBTH  DAKOTA  PXTKPINa  PBOJECT. 

No  litigation. 

OBEGON,  X7MATILLA  PBOJECT. 

No  litigation. 

OBEOON-OAUFOBNIA,  KLAMATH  PBOJECT. 

Lost  River  adjudication, — ^In  the  circuit  court  of  the  State  of  Oregon 
for  Klamath  County.  Suit  to  determine  water  rights  on  Lost  River. 
Original  proceeding  before  State  water  board.  Final  decree.  United 
States  made  no  appearance  except  to  file  suggestion  in  the  original 
hearing  before  the  ooard. 

United  States  v.  J.  P.  Barter, — In  the  United  States  District  Court 
for  Northern  California.  Filed  March  15,  1918.  Ejectment  suit. 
Amount  involved  indeterminate.     Issues  made  up  and  case  is  pending. 

Oity  of  Klamath  Falls  v.  EJamath  Canal  Company j  KUmuiih  Water 
Users'  Association^  and  J.  B,  Bond, — In  the  circuit  court  of  the  State 
of  Oregon  for  Klamath  County.  Answer  on  behalf  of  J.  B.  Bond 
filed  by  United  States  district  attorney  and  district  coimsel  on 
August  19,  1918.  Suit  to  recover  possession  of  canal  right  of  way 
over  streete  of  the  city.     Case  on  calendar. 

SOUTH  DAKOTA,  BELLE  FOT7BGHE  PBOJECT. 

WideU'Firdey  Co,  et  al,  v.  United  States, — Suit  filed  in  Court  of 
Claims,  February  9,  1912,  for  $226,852.02,  covering  disputed  classi- 
fication material,  extra  work^  etc.  Briefs  were  submitted  during  the 
past  fiscal  year,  but  the  decision  has  not  yet  been  rendered. 

Samuel  H,  H,  Robinson  v.  United  Staies.—Smt  filed  in  Court  of 
Claims,  November,  1913,  for  $17,145.25,  damage  to  contractors' 
work  by  Grovemment  employees  opening  sluice  gates  during  floods 
extra  work,  etc.  The  case  was  argued  and  submitted  and  decision 
of  the  court  rendered  for  defendant  on  December  16,  1918,  with 
judgment  against  plaintiff  for  costs. 

UTAH,  STBAWBEBBY  VALLEY  PBOJECT. 

*  In  re  petition  of  Mapleton  Irriaation  District, — Proceedings  brought 
in  State  district  court  for  confirmation  proceeding  in  connecti  >n 
wilJi  organization  of  the  Mapleton  Irrigation  District  and  elect  on 
and  auuiorization  of  contract  between  said  district  and  the  United 
States.     Decree  granted. 

*  In  re  petition  of  SpringviUe  Irrigation  District, — Proceedings 
brought  in  State  district  court  for  confirmation  of  proceedings  m 
connection  with  organization  of  the  SpringviUe  Irrigation  District 
and  election  and  authorization  of  contract  between  said  district  and 
the  United  States.     Decree  granted. 
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*  7n  re  petition  of  United  States. — Proceedings  brought  in  State 
district  court  June,  1919,  for  extension  of  time  in  the  making  of  final 
proof  of  beneficial  use  under  application  No.  79  covering  the  appro- 
priation of  water  for  the  Strawberry  Valley  project.  On  June  28, 
1919,  decree  granted  extending  time  to  January  22,  1930. 

WASHINGTON,  OKANOGAN  PBOJECT. 

Town  of  OJcanojjan  v.  United  States  and  Calvin  Coasted.— ^uit 
brought  in  the  United  States  district  court  for  the  eastern  district  of 
Washington  for  injunction  restraining  the  defendants  from  cutting 
ofif  water  supply  from  Shull  Springs.  Suit  involves  the  interpretation 
of  a  water  contract  dated  Deceniber  3,  1909.     Case  pending. 

WASHINGTON,  YAKTMTA  PBOJECT. 

Theodore  WeisheraerY,  United  States. — Suit  filed  January  22,  1914, 
in  Court  of  Claims  for  $91,803.33.  Judgment  given  plaintiff  Decem- 
ber 2,  1918,  for  $71,999.46. 

United  States  v.  Aimee  Francis  Fear  and  Joseph  H.  Freuerhach. — 
Suit  brought  June  12,  1918,  in  the  United  States  district  court  to 
condemn  lands  for  right  of  wav  for  canal.     Case  pending. 

*  Joseph  F.  Walsh  v.  R.  K  tiffany,  et  al. — Suit  Drought  November 
19,  1918,  in  State  court  to  restram  defendants  from  canceling  contract 
dated  February  17,  1909,  for  the  removal  of  timber  bordering  oi: 
Lake  Clealum.     Case  pending. 

WYOMING,  JACKSON  LAKE  ENLARGEMENT. 

United  States  v.  B.  D.  Sheffield  et  cH.—On  June  20^  1914,  suit  was 
filed  in  the  Federal  court  for  the  district  of  Wyoming  to  condemn 
lands.  The  court  issued  an  order  giving  the  United  States  immediate 
possession.  A  special  act  of  Congress  passed  June  28,  1916  (39 
otat.,  1305J  provides  for  settlement  of  this  case  without  cost  to  the 
project  by  authorizing  the  conveyance  of  a  small  tract  of  adjacent 
public  land  to  the  defendant  in  lieu  of  the  private  land  used  for 
reservoir  purposes.  Deeds  conveying  the  private  land  to  the  United 
States  have  been  placed  in  escrow  but  the  completion  of  the  exchange 
has  been  delayed  on  account  of  certain  defects  in  title  which  are  in 
process  of  being  cleared  up. 

WYOMING,  SHOSHONE  PROJECT. 

United  States  Fidelity  cfe  Chmranty  Co.  v.  United  States. — Suit 
brought  in  1912  in  the  Court  of  Claims  for  the  recovery  of  $822,777.58. 
Judgment  in  order  to  pay  for  $322,164.67  entered  of  record  June 
10,  1918.  Provision  for  payment  of  judgment  made  in  Uie  ''first 
deficiency  appropriation  act,  1919,"  approved  November  4,  1918, 
and  payment  made  by  the  Auditor. 

*  Lincoln  Land  Company  et  al.  v.  Frank  E.  Weymouth  and  Oeo.  O. 
SaTiford  ( The  United  States). — Suit  brought  in  the  district  court  of  the 
United  States  for  the  district  of  Wyoming  July  2,  1918,  for  an  injunc- 
tion against  the  diversion  and  use  by  the  United  States  of  the  waters 
of  Bitter  Creek.  Answer  filed  by  the  United  States  praying  for  an 
injunction  against  interference  by  the  defendants  with  the  irrigation 
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or  drainage  works  of  the  United  States.  Hearing  at  Cheyenne,  Wyo., 
on  January  28  to  31,  1919.  The  matter  taken  under  advisement  by 
the  court.  PlaintiflF  and  defendants  filed  briefs.  Decision  not  yet 
rendered. 

*  United  States  v.  Arthur  W.  Ide,  Grant  Caldwell  and  H.  B,  Loomis, — 
Suit  brought  in  the  district  court  of  the  United  States  for  the  district 
of  Wyoming,  July  3, 1918,  for  an  injunction  against  interference  by  the 
defendants  with  the  operations  of  the  United  States  in  constructing 
irrigation  and  drainage  ditches  across  the  lands  of  the  defendants. 
Hearing  had  at  Cheyenne,  Wyo.,  January  28  to  31,  1919,  inclusive. 
The  matter  taken  under  advisement  by  the  court.  Plaintiff  and 
defendant  filed  briefs.     No  decision  yet  rendered. 

*  United  States  v.  R.  R.  WrigJvt. — ^Action  brought  in  the  Federal 
court  February  28,  1919,  charging  defendant  with  embezzlement  of 
funds  of  the  United  States  in  tiie  amount  of  $804.17  in  connection 
with  his  duties  as  special  fiscal  agent  on  the  Shoshone  project. 
Defendant  was  indicted  on  eight  counts  bv  the  grand  jury  on  May  14, 
1919;  trial  held  at  Cheyenne,  Wyo.,  May  28-29,  1919;  defendant 
found  guilty  on  five  counts  and  sentenced  to  pay  a  fine  of  $725.51 
and  to  imprisonment  in  the  penitentiary  at  Leavenworth,  Kans.,  for 
a  period  of  one  year  and  one  day. 


PTJBCHASES  OF  BIGHTS  AHD  PBOPEBTT. 

The  following  purchases  of  rights  and  property  were  made  during 
the  fiscal  year  ending  June  30,  1919: 

Purchases  of  rights  and  property. 

ABIZONA-CALIFORNIA,  YTJMA  PROJECT. 


Vendor. 

Description. 

Consldei^ 
ation. 

Date  of 
contract. 

Muheim.  Jos.  M 

Improvements  on j)art  of  NE.  ^  sec.  4,  T.  10  8., 

R.24W.,  Q.  ASTr.M. 
Improvements  on  part  of  farm  unit  D,  lot  7, 

sec.  16,  and  lot  8,  sec.  15,  T.  16  S.,  R.  23  E., 

S.B.M. 

1354.00 
125.90 

Dec.  16,1918 

Vomocfl.  Ladblav 

June    4,1918 

COLORADO,  GRAND  VALLEY  PROJECT. 


Skinner,  R.  M.,  and  May 
Skinner. 
Do 


0.27  acres  In  the  NW.  i  SE.  i  SW.  \  sec.  3,  T. 

11  8.,  R.  98  W.,  6th  P.M. 
0.40  acres  in  the  N W.  i  SE.  i  SW.  i  sec.  3,  T. 

11  S.,  R.  08  W.,  6th  P.  M. 


S415.00 
400.00 


Mar.    1,1919 
Da 


IDAHO,  BOISE  PROJECT. 


Allen,  C.  H.,  and  Charlott . . . 

Brush,  George  H 

Carlyle,  M.W 

Carlyle,  Wm.  H 

DUJey,  Edgar,  and  Anna  C . . 

Froman,  I.  S.,  and  S.  E 

Hanley,  Elisabeth,  and  L.  B. 


Right  of  way  in  sec.  21,  T.  6  N.,  R.  5  W.,  B.  M, 

containing  9.5  acres. 
Right  of  way  in  NE.  i  SE.  ^  sec.  20,  T.  6  N, 

R.  5  W.,  B.  M.,  containing  2.5  acres. 
Right  of  way  in  sees.  17  andl8,  T.  5  N.,  R.  5  W. 

B.  M..  containing  11.8  acres. 
Right  of  way  in  sees.  7  and  18,  T.  5  N.,  R.  5  W. 

B.  M.|  containing  12.60  acres. 
Right  of  way  in  sec.  21,  T.  5  N.,  R.  5  W.,  B.  M. 

containing  3.6  acres. 
Right  of  way  in  sec.  26,  T.  4  N.,  R.  8  W.,  B.  M. 

containing  2.13  acres. 
Right  of  way  in  NE.  i  NW.  i  sec.  36,  T.  4  N. 

R.  3  W.,  B.  M.,  containing  2.49  acres. 


IDAHO,  KINO  HILL  PROJECT. 


Galloway,  A.  F.,  and  Hattie 

L. 
Walker,  Geo.,  and  Louise  H.. 
Do 


Lot  7,  block  2,  King  Hill  townsite 

Lots  4  by  5,  block  18,  King  Hill  townsite 
Lot  9,  block  2,  King  HUl  townsite 


8100.00 

400.00 
85.00 


Mar.  12,1919 
Dec.    2,1918 


MONTANA,  MILK  RIVER  PROJECT. 


Robinson,  H.  G.,  and  wife. 


Tract  of  land  containing  353.42  acres:  SE.  | 
S  W. J  sec.  19;  that  portion  of  the  NW.  J  SW. } 
sec.  29  l3ring  north  of  waste-water  ditch  N  W.-l ; 
and  in  sec.  80,  W.  ^  NE.  V,  E.  i  NW.  i,  NE.  i 
SW.  \.  lots  2  and  3;  and  that  portion  of  the 
N.  1  SE.  ^  lying  north  of  waste-water  ditch 
NW.-l,  all  in  T.  32  N.,  R.  83  E.,  M.  P.  M. 


$10,602.60 


Feb.    8,1919 
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Purchases  of  righta  and  property — Contixiued. 

MONTANA,  SUN  RIVER  PROXECT. 


Vendor. 


State  of  Kantanat 

Catherine  H.  Beecher. 


Andy  O.  Kale. 


LovlnaEale 

Flowerree  Sheep  &  Horse  Co. 

Bargetta  Smith 


Henningsen  Land  Co 

Andrew  £.  Carper  and  Anna 
Carper. 

State  of  IContana 


Description. 


Easement  for  telephone  line 

Easement  for  telephone  line  from 

WUlow  Creek  to  North  Side 

Canal  line. 
Easement  securing  retention  of 

Gilman  Sun  River  D.  road  in 

present  economic  location. 

do 

Easement  for  operation  road  along 

Qreenflelds  Canal. 
Easement  for  operation  road  along 

Sun  River  slope  canal. 

....do 

Easement  securing  retention  of 

Gilman  Sun  River  D.  road  in 

its  present  economic  location. 
Right  of  way  across  State  land  i. . . 


Consid- 
eration. 


None. 
SI.  00 


1.00 


1.00 
1.00 

1.00 

1.00 
1.00 


Date  of  con- 
tract. 


Aug.    9,1017 
Apr.  25,1918 


Nov.  17,1918 


Nov.  18,1918 
Oct.  4,1918 

Oct.  17,1918 

Oct.   10,1918 
Jan.   20,1919 


Date 
approved. 


June  25,1918 
June  28,1918 

Mar.  11,1919 

Do. 
Mar.  20,1919 

Mar.  11,1919 

Mar.  20,1919 
Do. 


MONTANA-NORTH  DAKOTA,  LOWER  YELLOWSTONE  PROJECT. 


Vendor. 

• 

Description. 

Conslder- 
atlon. 

Date  of 
contract. 

45.6  acres  of  land  for  main  canal  right  of  way 
and  3.1  acres  of  land  for  lateral  right  of  way  in 
sees.  7  and  17,  T.  19  N.,  R.  58  £.,  M.  P.  M. 

8456.00 

Aug.  18,1918 

NEBRASKA-WYOMING,  NORTH  PLATTE  PROJECT. 


Vendor. 


Bowman,  Newton,  and 
Lenora  Bowman. 


Braziel,  Perry,  and  Ida 
M.  Biaziel. 


Do 


Delahoyde,  A.  E.,  and 
Mary  E.  Delahoyde. 


Delahoyde,   Mary   E., 
and  A.  E.  Delahoyde. 


Foster,  Charles  B.,  and 
Ennis  Foster. 


Do. 


Description. 


All  rights,  title,  and  interest  in 
the  Gilmore  ditch  appurte- 
nant to  the  N.  4  NE.  \  sec. 
27;  T.  23  N.,  R.  68  W.,  6th 
P.M. 

All  rixhts,  title,  and  interest  in 
the  Marsh  &  Braziel  ditch  ap- 
purtenant to  the  NW-i  sec.  3, 
T.  22  N.,  R.  58  W.,  6th  P.  M. 

All  rifhts,  title,  and  interest  in 
in  the  Marsh  &  Bra£iel  ditch 
appurtenant  to  the  SW.  i 
sec.  3  T.  22  N.,  R.  58  W.,  6th 
P.  M. 

All  riffhts,  Utle,  and  Interest  in 
the  Marsh  &  Brasiel  ditdi  ap- 

f»urtenant  to  E.,  i  NE.  i  sec. 
0,  T.  22  N..  R.  58  W.,  6th 
P.  M. 

All  rights,  title,  and  interest  in 
the  Marsh  &  Brasiel  dit<di  ap- 
purtenant to  W.  i  NE.  i  sec. 
10,  T.  22  N.,  R.  58  W.,  6th 
P.  M. 

All  riffhts,  title,  and  interest  in 
the  Marah  &  Brasiel  ditch  ap- 


SW.'i,'  and  nW.  \  &E.  \  sec! 
^  T.  22  N.,  R.  58  W.,  6th 

All  rights,  titlei,  and  interest  in 
the  Caldwell  ditch  appur- 
tenant to  the  E.  |NE.  sec.  8, 
W.i  NW.  i  8ec%  T.  22  N., 
R.  58  W.,  6lh  P.  M. 


Consideration. 


25  per  oent  of  construction 
charee  for  Fort  Laramie  unit 
for  the  area  in  said  tracts  irri- 
gable from  the  GUmore  ditch. 

66}.  per  oent  of  construction 
charge  for  Fort  Laramie  unit 
for  the  area  in  said  tract  irri- 
gable from  the  Marsh  &  Bra- 
ziel ditch. 

33|  per  oent  of  construction 
charge  for  Fort  Laramie  unit 
for  the  area  in  said  tract  irri- 
gable from  the  Marsh  &  Bra- 
siel ditch. 

....do 

....do 

....do 


50  per  oent  of  oonstruotian 
charge  for  Fort  Laramie  unit 
for  the  area  in  said  tracts  irri- 
gable from  the  Caldwell  dltoh. 


Date  of 
contract. 


Dec.  13,1918 


Dec.  11,1918 


Do. 


Feb.  8,1919 


Do. 


Deo.  11,1918 


Do. 


>  Application  made  Jane  17«  1919. 


494      EIGHTEENTH  ANNUAL  BEPORT  OF  RECLAMATION  SERVICE. 

Purchases  of  rights  and  property — Continued. 
NEBRASKA-WYOMINO,  NORTH  PLATTE  PROJECT-Ckmtinoed. 


Vendor. 


Oehrt,    William,    and 
Abbie  E.  Oehrt. 


Oehrt,  Jacob,  and  Kate 
Gebrt. 


Gilmore,  DoraB, 


Howard,  William  G., 
and  Caddie  Howard. 

Jackson,  Joel,  and  Rosa 
Jackson. 


Kellums,  John  H.,  and 
Mattie  E.  Kellums. 


Mihan,   Roee  J.,   and 
John  Mihan. 


Ostenber^  W.  H..  and 
MinnieE.  Ostenoerg. 


Description. 


Do. 


Remender,  Fred,  and 
Emily  J.  Remender. 


Do. 


Thornton.  Henry  If., 
and  Ahce  J.  Thorn- 
ton. 


White,  William,  and 
Alice  E.  White,  Fred 
L.  Bums.  Nan  R. 
Bums,  Charles  F. 
Lyman,  and  Hasel  £. 
Lyman  . 

Wilson,  Enoch  £.,  and 
Katie  E.  Wilson. 


All  riehts,  title,  and  interest  in 
the ICarsh  &  Brasiel  ditch  ap- 
purtenant to  the  W.  i  NE.  I 
sec.  3,  T.  22  N.,  R.  58  W.,  6th 
P.M. 

All  riehts,  title,  and  interest  in 
the  Marsh  &  Braziel  ditch  ap- 
purtenant to  the  W.  iSE.  1 
sec.  3,  T.  22  N.,  R.  58  W.,  6th 
P.M. 

All  rights,  title,  and  interest  in 
the  Gilmore  ditch  appur- 
tenant to  the  N.  k  NW.  i 
sec.  26,  and  part  of  tne  SE.  l 
8W.  i  sec.  2S,  T.  23  N.,  R.  58 
W.,  6th  P.  M. 

Improvements  on  29.6  acres  in 
N.  i  sec.  34,  T.  23  N.,  R.  62 
W.,  6th  P.  M. 

All  rights,  title,  and  interest  in 
the  Jackson  extension  of  the 
State  line  canal  appurtenant 
to  the  S  i  SE  4  sec.  22,  T.  23 
N.,  R.  58  W.,  6th  P.  M. 

All  riehts,  title,  and  interest  in 
the  Marsh  &  Brasiel  ditch  a 

Eurtenant  to  the  E.  i  E. 
W.  i  SE.  i,  SE.J  SW. 
sec.  2,  and  S.  I  N  W.  i  sec.    , 
T.  22  N.,  R.  58  W.,  6th  P.  M. 

All  rights,  title,  and  Interest  in 
the  Caldwell  ditch  appur- 
tenant to  the  S  W.i  sec.  35,  T. 
23  N.,  R.  58  W.,  6th  P.  M. 

All  rights,  title,  and  interest  in 
the  Carmen  ditch  appurte- 
nant to  NE.  i  NE.  i,  SE.  i 
NE.  J,  NE.  J  SE.  i,  SE.  } 
SE.  i  sec.  34,  T.  23  N.,  R.  60 
W.,  6th  P.  M.  and  NE.  J  NE. 
i  and  lot  1,  sec.  33,  T.  23  N., 
R.  58  W.,  6th  P.  M. 

All  rights,  title,  and  Interest  in 
the  Mutual  Irrirating  canal 
appurtenant  to  S.  ^  s.  i  sec. 
33,  and  SW.  i  SW.  i  sec.  34, 
T.  23  N.,  R.  60  W.,  6th  P.  M. 

All  rights,  title,  and  interest  in 
the  Mutual  irrigating  canal 
appurtenant  to  the  SE.  i 
SW.  i,  SW.  t  SE.  4,  sec.  34, 
T.  23  N.,  R.  60  W.,  6th  P.  M. 

All  rights,  title,  and  interest  In 
the  Mutual  irrieating  ctmal 
appurtenant  to  the  SR.  i  sec. 
27,  T.  23  N.,  R.  60  W.,  6th 
P.M. 

All  rights,  title,  and  interest  in 
the  Marsh  &  Brasiol  ditch  ap- 
purtenant to  the  W.  i  NE. 
[,  E  3  NW.  i  sec.  2,  T.  22  N., 
R.  58  W.  6th  P.  M. 

All  riffhts,  title,  and  interest  in 
the  Marsh  &  Braziel  ditch  ap- 
purtenant to  lots  1,  2,  and  3, 
and  SE.  i  NE.  ^  sec.  4,  T.  22 
N.,  R.  58  W.,  and  SE.  \  SE. 
i  sec.  33,  T.  23  N.,  R.  58  W., 
6th  P.  M. 

All  rights,  title,  and  interest  in 
the  Jackson  extension  of  the 
State  line  ditch  appurtenant 
to  the  SW.  i  SW.  i  sec.  23, 
T.  23  N..  R.  58  W.,  6th  P.  M. 


Consideration. 


66z  per  cent  of  construction 
charge  for  Fort  Laramie  unit 
for  the  area  in  said  tracts  irri- 
gable from  the  Marsh  &  Bra- 
xiel  ditch. 

331  per  cent  of  construction 
charge  for  Fort  Laramie  unit 
for  the  area  in  said  tracts  irri- 
gable from  the  Marsh  &  Bra- 
ziel ditch. 

25  per  cent  of  constmction 
charee  for  the  Fort  Laramie 
unit  Tor  the  area  in  said  tracts 
irrimble  from  the  Gilmore 
ditch. 


Sl,038. 


25  per  cent  of  constmction 
charge  for  the  Fort  Laramie 
unit  for  the  area  in  said  tracts 
irrigable  from  the  Jackson 
extension. 

33|  per  cent  of  constmction 
charge  for  the  Fort  Laramie 
unit  for  the  area  in  said  tracts 
irrigable  from  the  Marsh  & 
Braziel  ditch. 

» 

50  per  cent  of  constmction 
charge  for  Fort  Laramie  unit 
for  the  area  in  said  tract  irri- 
gable from  the  Caldwell  ditch. 

50  per  cent  of  constmction 
charee  for  Fort  Laramie  unit 
for  the  area  in  said  tract  irri- 
gable from  the  Carmen  ditch. 


25  per  cent  of  constmction 
charge  for  Fort  Laramie  unit 
for  the  area  in  said  tract  irri- 
gable from  the  Mutual  irriga- 
ting canal. 


.do. 


33)  per  cent  of  constmction 
charge  for  Fort  Laramie  unit 
for  the  area  in  said  tracts  irri- 
gable from  the  Marsh  &  Bra- 
ziel ditch. 

66)  per  cent  of  constmction 
charge  for  Fort  Laramie  unit 
for  the  area  in  said  tracts  irri- 
gable from  the  Marsh  &  Bra- 
ziel ditch. 


25  per  cent  of  constmction 
charge  for  Fort  Laramie  unit 
for  the  area  in  said  tracts  irri- 
gable from  the  Jackson  exten- 
sion of  the  State  line  ditch. 


Date  of 
contract. 


Mar.    5,1919 


Dec.  21,1918 


Dec.  13,1918 


Nov.  30,1918 
Jan.    14,1919 

Dec.   11,1918 


Do. 


Jan.     2,1919 


Do. 


Deo.  12,1918 


Do. 


Deo. 


19,1918 


Deo.     5,1918 


Dec.  11,1918 


PURCHASES  OF  BIGHTS  AND  PROPERTY. 


495 


PurchoHS  ofrighu  cmd  property — Gontinued. 

NEVADA,  NEWLAND8  PROJECT. 


Vendor. 

Description. 

Cansidez^ 
ation. 

Date  of 
contract. 

Davis,  Jas.  T.  et  al 

3.6  acres  for  lateral  right  of  way 

1310 
4,500 

1 

4,500 

Apr.  12,1919 
Dec.  13,1918 

Apr.  12,1919 

Feb.  20,1919 

Lambom,  J.  W.,  and  Martha 

J. 
Stevens,  Albert  N.,  and  Lila, 

Two  houses  and  lots  within  city  limits  of  Fallon, 

Nev, 
1.82  acres  for  lateral  risht  of  way 

and  Emery  Pope. 
Williams  Estate  Co 

4.5  acres  of  land  for  warehouse  and  corrals 

NEW  MEXICO,  CARLSBAD  PROJECT. 


Atchison,  Topeka  ii  Santa 
Fe  Ry.  Co. 
Do 


Ball,Wm.E 

Barnes,  Charles  P.,  and  La- 

Vina  J. 
Carter,  Rich  R.,  and  Edna. . . 
Fleming,  A.  G . ;  and  Marie  A ., 

and  Iiazel. 
Hepler,  Claude,  and  Dakota.. 
Pardue,  C.  P.,  and  Mattie 


Culvert,  concrete  pipe;  irrigation  crossing  and 
right  of  way. 

Damages  to  bridges  166-A  and  167-B,  Pecos 
division,  and  release  from  damages  and  dis- 
missal of  "U.  8.  V.  A.  T.  &  S.  F.  Ky.  Co.,  No. 
500.  Law, "  for  condemnation  for  ri^t  of  way, 
McMillan  Reservoir. 

Damages  to  crops  by  open  drain  ditch  D 

....do 


-do. 
.do. 

.do. 
.do. 


1673.07 
3,858.30 


120.50 
200.00 

122.20 
75.00 

50.00 
225.00 


June  11,1018 
May     8,1918 


May  15,1918 
Do. 

Do. 
Do. 

Do. 
Do. 


NEW  MEXICO-TEXAS,  RIO  GRANDE  PROJECT. 


Andreas  &  Krause 

Apodaca,  Concepcion,  et  ux.. . 

Apodaca,  Lorenzo,  Estate 
Martin  Freques,  adminis- 
trator. 

Apodaca,  Juan,  et  ux 


Apodaca,  Anaclete. 


Acosta,  Leopbldo. 


Akers,  J.  B.,  etux. 


Alderete,  F.  G. 


AUev,  Wm.  II.,  et  ux,  and 

John  S.  Alley,  et  ux. 
Andreas,  V.B 


Brazito  Power  &  Develop- 
ment Co. 
Bassett,C.N 


Sevan,  Stanley. . . 
Bonegas,  Dionicio. 
Brady,  J.  B 


Buckler,  Margaret. . . 
Burrus,  Louis,  et  ux. 
Candelaria,  Felipe. . . 


Csndalaria,  Santos. 


Donation  of  0.9  acre  in  8  W.  \  N  W.  \  sec.  33,  T.  32 

8.,  R.  7  E..  El  Paso  County.  Tex. 
Purchase  of  0.70  acre  in  W.  i  N  W.  J  sec.  25,  T.  31 

8.,  R.  6  E.,  El  Paso,  Tex. 
Purchase  of  1.12  acres  in  N.  W.  i  N.  W.  \  Sec.  20, 

andNE.^NE.Jsec.  19,T.32  8.,  R.  7  £.,  EI 

Paso  County,  Tex. 
Purchase  of  1.03  acres  in  N£.  \  8£.  \  sec.  7,  T.  32 

8.,  R.  7  E.,  El  Paso  County,  Tex. 
Pimshase  of  3.94  acres  in  8E.  \  SE.  Isec.  7  and 

SW.  i  SW.  J  sec.  8,  T.  32  8,,  R.  7  E.,  El  Paso 

County,  Tex. 
Purchase  of  1.33  acres  in  8.  J  NW.  J  and  SW.  i 

NE.i  sec.  6,  T.  32  8.,  R,  7  E.,  El  Paso  County, 

Tex. 
Purchase  of  3.55  acres  in  NW.  \  NW.  \  sec.  28, 

and  N.  \  N£.  \  sec.  29,  T.  32  8.  R.  7  £.,  £1 

Paso  County,  Tex. 
Donation  of  0.44  acre  in  W.  }  £.  i  sec.  11,  T.  32 

8.,  R.  6  E.,  El  Paso  County,  Tex. 
Donation  of  4.1  acres  in  £.  ^  SE.j  sec.  2,  T.  19  8., 

R.  4  W.,  Cona  Ana  County,  N.  Mex. 
Donation  of  7.3  acres  in  N.  4  NW.  i  sec.  11  and 

8.  i  8  W.  J  sec.  2,  and  E.  \  8E.  J  sec.  3,  T.  27  8., 

R.  3  E.,  N.  M.  P.  M.,E1  Paso  Countv.  Tex. 
Purchase  of  2  acres  in  Brazito  Grant,  Mesquite, 

Dona  Ana  County,  N.  Mex. 
Donation  of  2.95  acres  in  W.  i  £.  i  sec.  20,  T.  32 

8.,  R.  8  £.,  El  Paso  County,  Tex. 
Donation  of  1.80  acres  in  NE.  |  NE.  }  sec.  19,  T. 

32  8..  R.  7  £.,  El  Paso  County,  Tex. 
Donation  of  2.09  acres  in  E.  i  N  w.  i  sec.  3,  T.  23 

8.,  R.  1  £..  Dona  Ana  County.  N.  Mex. 
Purchase  of  improvements  on  2  tracts  of  land 

(land  donated  for  nominal  consideration)  2.35 

and  0.72  acres  in  sec.  31,  T.  31  8.,  R.  7  £.,  £1 

Paso  County,  Tex. 
Purchase  of  11.53  acres  in  N  W.  \  N£.  \  sec.  6,  T. 

32  S.,  R.  7  £.,  £1  Paso  County,  Tex. 
Purchase  of  3.57  acres  in  £.  i  and  NW.  \  N£.  \ 

sec.  6,  T.  32  8.,  R.  7  £.,  £1  Paso  County,  Tex. 
Purchase  of  improvements  (land  donated  for 

nominal  consideration)  on  5.73  acre  in  N£.  } 

8£.  \  sec.  36,  T.  31 8.  R.  6  £.,'£1  Paso  County, 

Tex. 
Donation  of  2.12  acres  in  N.  i  N  W.  \  sec.  19,  T. 

26  8..  R.  3  £.,  Dona  Ana  County,  N.  Max., 

n.m!p.m. 


1140.00 
85.00 

61.80 
250.00 

60.00 

236.00 

1.00 
1.00 
LOO 

185.00 


235.00 

863.00 

357.00 

43.80 

1.00 


Feb.  26,1919 
Apr.  7,1919 
Apr.  22,1919 

May  21,1919 

July     5,1918 

July  15,1918 

Sept.  17,1918 
Jan.  5, 1918 
June  14,1018 

Nov.  18,1918 
Mar.  12,1919 
Apr.  4,1919 
Apr.  26,1919 
Dec.  12,1918 

Dec.  10,1918 
Aug.  24,1918 
May  21,1918 

Nov.  26,1918 
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PtircAoaes  of  rights  and  property — Oontinued. 

NEW  MEXICO-TEXAS,  RIO  GRANDE  PROJECT— Continaed. 


Vendor. 


Candelarla,  F.  O 

Carrasco,  Macario 

Cbavmrria,  Eugenio,  et  uz. 

Cheeky  Mrs.  J.  8 

Clapp,IdAB 

Clifford,  James 

Cobas,  Refugio  A.  de 

Coffin,  CO 

Do 

Cooley,W 

Critohett,J.C 

Critohett,  J.  F.,  et  al 

Campbell,  P.  F.,  et  al 

Campbell,  P.  F.,  et  ux — 
Do 

Charles,  L.J 

Coffin,  CO 

Cordoro,  Joan 

Clapp,  Lafayette 

Davu,  Waters 

Dyer,  John  L 

Dyer,  John  L.,  et  al 

Davis,  Chas 

Dorbant,  Robert  L 


Dyer,  John  L 

Elliott,  L.F 

Eubank,  J.  W 

Do 

Fajardo,  Gerooimo,  et  uz 


Description. 


Donation  of  1.47  acres  in  NE.  }  sec.  11,  T.  32  8., 

R.  6  £.,  £1  Paso  County.  Tex. 
Donation  of  0.29  acre  in  NW.  \  N W.  \  sec.  28,  T. 

32  8.,  R.  7  E.,  El  Paso  County,  Tex. 
Purchase  cA  improvements  (land  donated  for 

nominal  consiaeration)  on  1.03  acres  in  NE.  \ 

8E.  }  sec.  9,  T.  19  8.,  R.  3  W.,  Dona  Ana 

County,  N.  Mex.,  N.  M.  P.  M. 
Purchase  of  5.12  acres  in  NE.  i  SW.  i  sec.  3,and 

SE.  \  NE.  \  sec.  3,  T.  33  8.,  R.  7  £.,  El  Paso 

County,  Tex. 
Donation  of  0.4  acre  in  8.  i  NW.  i  sec.  34,  T.  32 

8.,  R.  7  E.,  El  Paso  County,  Tex. 
Donation  of  1.39  acres  in  £. }  NE.  i  sec.  25,  T.  33 

8.,  R.  7  E..  El  Paso  County,  Tex. 
Donation  of  0.78  acre  in  8£ .  i  NE .  i  sec.  25,  T.  33 

8.,  R.  7  £..  El  Paso  County,  Tex. 
Donation  of  2.23  acres  tn  SW.  i  SW.  i  sec.  15,  T. 

32  8..  R.  7  £.,  El  Paso  County,  Tex. 
Donation  of  5.41  acres  in  NE.  }  sec.  14  and  8.  i 

sec.  11,  T.  33  8.,  R.  7  E.,  El  Paso  County,  Tex. 


Dooatlan  of  3  tracts  of  0.6,  4.2,  and  4.0  acres,  re> 

speotivcly,  in  E. }  sec.  34,  T.  32  8.,  R.  7  £.,  El 

Paso  County,  Tex. 
Purchase  of  2.0  acres  in  SE.  \  sec.  35,  T.  32  8.,  R. 

7  £.,  El  Paso  County,  Tex. 
Purchase  of  5.14  acres  in  SW.  i  SE . }.  8E. )  8W. } 

sec.  33,  T.  32  S.,  R.  7  £.,  El  Paso  County,  Tex. 
Donation  of  0.00016  aero  in  NE.  \  NE.iseo.  7,  T. 

19  8.,  R.  3  W.,  Dona  Ana  County,  N.  Mex. 
Donation  of  2.76  acres  in  NE.  }  sec.  7,  T.  19  S., 

R.  3  W.,  Dona  Ana  County.  N.  Mex. 
Purchase  of  improvomcnts  (land  donated  for 

nominal  consideration)  on  1.74  acres  in  NE.  } 

sec.  7,  T.  19  S.,  R.  3  W.,  Dona  Ana  County, 

N.  Mex. 
Purchase  of  improvements  (land  donated  for 

nominal  oon.<{iaeratian)  on  4.94  acres  in  SW.  } 

NW.  i  and  W.  iS  W.  J  sec.  30,  T.  17  S.,  R.  4  W., 

Sierra  County,  N.  Mex. 
Donation  of  Ois  acre  in  SW.  \  SW.  \  sec.  11,  T. 

33  8..  R.  7  £..  El  Paso  County,  Tex. 
Donation  of  2.99  acres  in  SE.  i  sec.  1,  T.  34  8.,  R. 

7  £.,  El  Paso  County,  Tex. 

O.  &,  M.  camp  site  purchase,  Hatch.  N.  Mex 

Purchase  of  1.34  acres  in  SE.  iscc.  10  and  SW.  \ 

sec.  11,  T.  33  8.,  R.  7  E^  El  Paso  County,  Tex. 
Donation  of  0.36  acre  in  £.  i  NE.  }  sec.  14,  T.  33 

8.,  R.  7  £.,  £1  Paso  County.  Tex. 
Donation  of  0.41  acre  in  SE.  \  sec.  15,  T.  33  S., 

R.  7  8.,  El  Paso  County.  Tex. 
Donation  of  1.51  acres  and  2.79  acres  in  SE.  }  sec. 

25,  T.  31  8..  R.  6  £.,  El  Paso  County,  Tex. 
Donation  of  6  tracts  of  land.  Dona  Ana  Coun^, 

N.  Mex.;  8.49  acres,  N.  ^  SE.  }  sec.  11,  T.  19  s., 

R.  3  W.;  2.26  acres.  SE.J  sec.  11,  NE.  \  sec.  14, 

NW.  \  sec.  13,  T.  19  %.,&.  3  W.;  2.14  acres,  E.  \ 

sec.  11,  T.  19  8.,  R.  3  W.;  6.65  acres,  SW.  \  sec. 

12,  T.  19  S.,  R.  3  W.;  5.35  acres.  NW.  \  NW.  J 

80C.  18,  T.  19  S.,  R.  2  W.;  0.24  acre,  NW.  \ 

NW.  i  sec.  18,  T.  19  S.,  R.  2  W. 
Donation  0.36  acre  in  E.J  NE.  i  sec.  14,  T. 

33  8.,  R.  7  £.,  El  Paso  County,  Tex. 
Purchase  of  improvements  (land  donated  for 

nominal  oonsiaeration)on  1.13  acres  in  SW.  \ 

sec.  10,  T.  19  8.,  R.  3  W.,  Dona  Ana  County, 

N.  Mex. 
Donatian  of  0.5  acre  in  W.  i  NE.  \  SE.  \  sec.  3, 

T.  33  8.,  R.  7  £.,  £1  Paso  County,  Tex. 
Donatian  of  \Xi  acres  in  SE.jSE.  j[sec.  23,  and 


SW.  i_8W.  1  seo.  23  and  NW.  \  JiTN.  i  sec.  25^ 
T.  81  8.,  R. «  £.,  El  Paso  County,  Tex. 
Parchase  of  improvements  (land  donated  for 
nominal  oonsloeratioo)  on  0.50  acre  in  NE.  \ 
SE.  i  sec.  9,  T.  19  8.,  R.  3  W.,  Dona  Ana 
County,  N.  Mex. 


Consider- 
ation. 


SI.  00 

1.00 

175.00 

212.00 

1.00 
1.00 
1.00 
1.00 
1.00 

1.00 

418.60 
205.60 


101.40 


404.83 


285.00 
87.10 

LOO 

1.00 


50.00 

LOO 
LOO 

3a  00 


Date  of 
contract. 


Aug.  19,1918 
June  3, 1918 
Oct.     5,1918 

June  26,1918 

Sept.  10, 1918 
Oct.  23,1918 
Oct.  22,1918 
May  31,1918 
Mar.  27,1918 

Mar.  29,1910 

July  15,1918 
Oct.  10,1918 
Oct.     4, 1918 

Do. 

Do. 

May  10,1919 


Mar. 

Mar. 

Feb. 
Aug. 

July 

July 

Dec. 

Nov. 


31,1919 

4, 1919 

14. 1919 
19,1918 

15,1918 

18,1918 

13,1918 

20,1918 


Feb.  13,1919 
Nov.  22,1918 

May  31«1918 
Sept.   9,1918 

Oct.     4,1918 


PURCHASES  OV  RIGHTS  A^T>  PROPEBIT. 
PwiJuua  ofrighu  and  proptrty — Continued. 

NEW  UEZICO-T2ZA8,  RIO  ORANDE  FROJBCT-Continacd. 


Flm  NsClooal  Bank  i 
Faso,  Tai. 

foU.L.A 

Ford.J.) 

Freudeotlul,  P.  E 

FlcrsB,  Cnaeacki,  at  el.. 

Fai,EiigsiM 

Fmquei,  Uarllii,  at  la. 
rraj,  FI(i»L 

Prist  RbiuA  Co 

Osal.I.O 

Oamlticliipl,  Jiuoa C. . . 

Oaicla,  O.N 

Oino,  Tomosa  O 

aoaCh,K.A 

Omeb,  F,  B 

Qiddlngs,  Edith 

aillotl*,J.A.,etui..,. 

GlrDn,  TamasaO 

Onuid  Vteff  Bealty  Co. 

Hardie,  Robert,  et  ui . . 

Hood,  Norwood 

Hall.Jaa.T 

Hood,  Norwood 

Hudspeth,  C.  B 

Hnltinaii,  a.  W 

HolEUlD,  Ouadalupe — 

Ho7,I.U.,etui 

Hughes,  Jolm  R 

Huflnmu,  0.  W 

JokolneD,  B.  F.,  et  oi. . 

Johmoa,  J.  W 

lurado,  Uiguel, etiu... 
JaremlUo,  FcnndscD,  el  i 

1SSS54— 19 32 


BE.tae(i.S,T.a2  3.,R. 

DrauUm  ot  D.ie  acre  In  BE. 


N.JN 

.  J  E.,  1 


S  E,,  El  Piuo  County, 

of  8J0  aoes  hi  W.  i  SW.  1 


I  I^iso  CountT, 
Iseo.lG,  T.31 

37,  T. 


..,  R.  7  E,,  El  Paso  County,  Tei. 
im  of  lii  seres  la  NW.i  aer.  17  and  0.71 
En  NW.  i  see.  17.  T.  M  S.,  R.  3  E.,  Dooa 


DoDSlloa  ol  0.U  acre  In  3W.  1  BW.  1  no.  M,  T. 
NE.18E.Ji»0,7,T.32 


S.,  R.  7  E.,  El  P 


Pmdiase  of  Improvements  (land  dtmatcd  lor 
nomhuU  consldentlon)  cm  1.47  acres  In  NE.  i 
■eo.  IT  and  3E.  I  sea.  h,  T.  27  B.,  R.  3  E.,  El 
Paso  County,  Tex. 

Janatkm  ot  sA  bom  In  S.  t  N  1  see.  JO,  T.  33 
a.,  R.  8  B.,  El  Paeo  Coon^,  Tei. 

'uraheae  o[  3.U  and  7 At  acres  In  sees.  31  and  ZV, 
T.  33  a.,  R.  B  B.,  El  Paso  Coun^,  Te*. 

Jonatioa  ol  IJT  aoes  hi  NW.l  SE.  i  P™  ' 
NE.  1  sec.  39,  T.  33  B.,  R.  7  E.,  E]  PasoCi 


PasoCouuty, 

.  lindSW.  1 
1  Paso  Coont}-, 

,T.33 

23,  T. 


Purohaae  ot  3.M  acres  In  N.  i  BW.  1 
NW.  Jsec.33,  T.3I  B.,  B.TE..  El  P 

Puretaaseo[2.MacrMhiE.  iSB.  Isi 

B.,  R.  7  E.,  E]  Peso  County,  Tex. 
Donation  ol  1.12  acres  hi  N  V,  J  SE. 

31  B.,  R.  e  E.,  El  Paso  County,  Tt.. 
Dooatiini  oIO.US  acre  hi  NW.  1  sec.  S,  T.  33  S., 

R.  7  E.,  El  Paso  County,  Tex. 
Dooattai  of  1.13  acres  hi  SW.  J  SW.  i  sec.  30, 

T.  33  S.,  R.  7  E.,  El  Paso  County,  Tei. 
Purchase  ol  ImproTementa  (land  donated  lor 

Dfonfaial  conBlderatlon}  on  0.71  acre  hi  BE.  ) 

NW.lsec.2S,T.3ia,,R,aE.,  ElPasoCounty, 

DcoBUrai  ot  0.*3  acre  to  NW.  J  BW. J  sec  34, 
T.  31  8.,  R.  7  E.,  El  Paso  County,  Tm. 

Dmatlon  ot  3.B7  acres  hi  BW.  )  NW.  t  sec.  5 
and  SE.  1  NE.  1  sec.  a,  T.  32  B.,  R.  7  E.,  El 

Purchase  of  2  tracts  ol  1.34  and  1.77  scibs,  r»- 

spectlTely,  hi  N.  1  SE.  t  and  E.  }  sec,  W,  T. 

si  S.,  R.  7  E.,  El  Paso  County,  Tei. 
Purchase  of  2ij  acres  in  SW,  i  NE.  i  sec.  29, 

T.  32  8..  R,  7  E,,  E]  Paso,  County,  Tol. 
Doaathm  ol  4.M  acres  hi  SVt.  1  NE.  1  and  NE.  1 

NW.Jsec.  IS,andSE.  iSW.  Jsec.lO,  T.17a,, 

H.  3  E.,  El  Paso  County,  Tai. 
Dmallmi  ol  O.B  acr«  hi  N.  }  NE.J  sec.  39,  T.  31 

"    "    "  "^  El  Paso  Cmlnty,^T«- 
5,'T.i2S., 


DmattonofV. 
R.  2  W.,  Dc 

DonatloD  OX 
S.,  R.  7  E_ 

Danatlm  0,4^1 
8.,  R.  7  E., 

Purohaae  olO.i 
R.  1  E.,  Do 


:.  30,  T.  33 

I,  T.  1ft  B., 
.  30,  T.  31 
0.  7,  T.  31 


PurehflH  ot 
33  S.,  R.  7  r..,  p.!  -ruBo  lou.^*j,  ^^-. 
urchaso  ol  Improvements  (land  donated  lor 
nominal  eooslderatlan)  on  3.01  acns  In  W.  ) 
SB.  1  sec.  10,  T.  19  S.,  R.  3  W.,  Dona  Ana 


i*"!-31. 

31  8.,  B.  7  E.,  El  Paso  County,  Tei. 

1. ( ,  T.  . — .  In  gE.  J  SW.  fsec.  18,  T. 


Aug.   £,ms 

July  3I,I91B 


e  11,1918 
May  30,1919 
Feb.  19,1919 


.  Apr.  1,1919 
July  17,1918 
June  14,1918 
June    4,1918 


Oct.   11,1918 
Dec.  19,1918 


.   Dec.    9,1918 


Apr,  14,1919 
Apr.  11,1919 
.  15,1919 


498      EIGHTEBNTH  ANNUAL  REPORT  OF  REOLAMATIOK  SERYICB. 


Pturduuei  of  rights  and  property — Oontiiiued. 

NEW  MEXICO-TEXAS,  RIO  GRANDE  PROJECT-ConttniMd. 


Vendor. 


D«Mriptloii. 


Cknmtder-      Date  of 
atloD.        oomtract. 


JaramOlo,  Lorenso,  et  ox . 


Jaramillo,  Ferfecto. 
Jonea,  Walter  H... 


KiddfjQhnW 

Eerbey,lC.  M 

ErakaueTi  Mrs.  Ada. 

Lawrence,  E.M.,  Jr.. 


Do 

Leavell,  C.  H. 


Ltioe,H.  A 

Lange,  Edw.,  et  ux. 


Lanier,  J.  S. 


Do. 


Lochauaen,  £.  0.,et  ux. 


Loomis,  Cfaas.  R. 
Do 


Do 

Losano,  Jose. 


Mclntyre,  E.  E.,  et  ux. 

ICartin,  Isabelle 

Martinez,  Andreas 

Metcali,  DeF.,  et  ux. . . 

Moon,  Wm 

Do 

Morgan,  Robert 

Mullen,  J.  F 


Mundy,  J.  J.. 
Madrid,  M.  Y. 


Martinez,  Pedro,  et  ux.. 


Merten,  Oeo.  H. 


Purchase  of  1.39  acres  in  SE.  |  SE.  i  sec.  10  and 

8W.  i  SW.  i  sec.  11,  T.  19  8.,  R.  3  W.,  Dona 

Ana  County.  N.  Mex. 
Purchase  of  3.19  acres  in  SE|  BE|8ec.  10,  T.19  S., 

R.  3  W.,  Dona  Ana  County,  N.  Mex. 
DonaUon  of  9.1  acres  in  NE.  |  NW.  i  and  N.  ^ 

NE.  I  sec.  12j  T.  19  S.,  R.  4  W.,  Dona  Ana 

County,  N.  Mex. 
Donation  of  1.1  acres  in  8.  }  sec.  19,  T.  82  8., 

R.  7  E.,  El  Paso  County.  Tex. 
Donation  of  1.38  acres  in  N  W. }  sec.  24,  T.  28  8., 

R  3  E.,  El  Paso  County,  Tex. 
Donation  of  2.35  acres  in  8E.  i  NE.  i  sec.  19, 

and  8W.  J  NW.  *  sec.  20,  T.  33  8.,  R.  8  E., 

El  Paso  County,  Tex. 
Donation  of  2.22  acres  in  SE.J  8E.  i_sec.  1, 

NE.  i  NE.  i  sec.  12,  T.  34  8.,  R.  7  E.,E1  Paso 

County,  Tex. 
Donation  1.43  acres  in  N. )  N.  ^sec.  7, 8W. )  SE. } 

sec.  6,  T.  34  8.,  R.  8  E.,  El  Paso  County,  Tex. 
Purchase  of  3.17  acres  tn  NE.  i  NW.  i  sec.  29, 

8E.  i  8W.  i  sec.  20,  T.  32  8.,  R.  7  E.,  El  Paso 

County,  Tex. 
Donation  of  1.93  acres  in  W.  }  NW.  \  sec.  25, 

T.  31  8.,  R.  6  E.,  El  Paso  County,  Tex. 
Purchase  of  improvements  on  3.46  acres  In  N  W.  ^ 

sec.  19,  T.  26  8.,  R.  3  E.,  Dona  Ana  County, 

N.  Mex. 
Purchase  of  21.45  acres  in  8E.  I  SE.  \  sec.  10, 

and  E.  I  E.  }  sec.  15  and  E.  }  NE.  |  sec.  22, 

T.  33  8.,  R.  7  E.,  El  Paso  County,  Tex. 
Purchase  of  5.19  acres  in  SE.  {  SW.  \  sec.  16, 

and  SW.  i  SW.  isec.  14  and  NW.  |  sec.  23, 

T.  33  S.,  R.  7  E.,  El  Paso  County.  Tex. 
Donation  of  6.15  acres  tn  N.J  SW.  |  and  SW.  \ 

NW.  \  sec.  5,  T.  32  8.,  R.  7  E.,  El  Paso  County, 

Tex 
Donation  of  6.26  acres  in  NW.  |  SE.  J  and  8.  | 

NE.  i  and  NE.  i  NE.  isec.  22,  T.  27  8.,  R.  3  E., 

El  Paso  County,  Tex. 
Donation  of  2.25  acres  in  NE.  \  NE.  }  sec.  34 

and  SW.  \  SW.  £sec.  27,  T.  27  8.,  R.  3  E., 

El  Paso  County,  Tex. 
Donation  of  2.28  acres  in  W.  ^  SW.  \  sec.  30, 

T.  33  8.,  R.  8  E.,  El  Paso  County,  Tex. 
Purchase  of  improvements  (land  donated  for 

nominal  consiaeration)on  0.94  acre  in  SW.  \ 

sec.  31,  T.  31  8.,  R.  7  E.,  and  NW.  i  sec.  6, 

T.  32  8.,  R.  7  E.,  El  Paso  County,  Tex. 
Donation  of  7.1  acres  in  N.  i  SW.  {  and  NW.  \ 

sec.  2,  T.  28  S..  R.  3  E.,  El  Paso  County,  Tex. 
Purchase  of  4.32  acres  in  SW.  \  sec.  2,  T.  28  8., 

R.  3  E.,  El  Paso  County.  Tex. 
Purchase  of  0.295  acre  in  mE.  i  NW.  \  sec.  6, 

T.  33  8.,  R.  7  E.,  El  Paso  County,  Tex. 
Donation  of  0.588  acre  in  SE.  J  N£.  \  sec.  7, 

T.  32  8.,  R.  7  E.,  El  Paso  County,  Tex. 
Purchase  of  1.85  acres  in  E. }  NE.  isec.  7.  T.  32  8., 

T.  32  8.,  R.  7  E.,  El  Paso  County.  Tex. 
Donation  of  0.35  acre  in  N  W.  }  sec.  19,  T.  32  8., 

R.  7  E.,  El  Paso  County.  Tex. 
Donation  of  0.65  acre  in  sW.  \  NE.  J  sec.  11, 

T.  32  8.,  R.  6  E.,  El  Paso  County,  Tex. 
Donation  of  4.9  acres  in  SE.  {  sec.  3,  T.  33  8., 

R.7E.,andSE.iNE.isec.3,T.33S.,R.7E., 

EI  Paso  County,  Tex. 
Donation  of  8.18  acres  in  N^  N  W.  \  sec.  2,  T.  28 

8.,  R.  3  Ey  and  W.  i  SW.  \  sec.  35  ,T.  27  8., 

R.  3  E.,  El  Paso  County,  Tex. 
Purchase  of  improvements  (land  donated  for 

nominal  oonsiaeration)  on  1.37  acres  in  E.  j 

NE.  i  sec.  32,  T.  32  8.,  R.  7  E .,  El  Paso  County, 

Tex. 
Purchase  of  improvements  (land  donated  for 

nominal  oonsiaeration)  on  2.61  acres  in  N.  | 

sec.  8,  T.  19  8.,  R.  3  W.,  Dona  Ana  County, 

N.  Mex. 
Donation  of  0.06  acre  in  NW.  \  SE.  1  sec.  9,  T.  19 

8.,  R.  3  W.,  Dona  Ana  County,  N.  Mex. 


$83.40 

192.00 
1.00 

1.00 


237.75 


250.50 
1,000.70 

259.50 

1.00 

LOO 

LOO 

LOO 
56.40 

LOO 

108.00 

32.72 

LOO 

128.00 

LOO 

LOO 

LOO 

LOO 

900.00 

276.00 


Apr.  26,1918 

Do. 
Feb.  27,1918 

Apr.  29,1918 
M^.  28,1918 
Mar.  23,1919 

Mar.  12,1910 

•     Do. 
Feb.    5,1910 

Dec.  9,1018 
Jan.  12,1910 

Aug.    3, 1918 

Oct.   10,1918 

Sept.   5,1918 

Aug.  22,1918 

July  24,1918 

Oct.  22,1918 
May  21,1918 

May  3,1918 
Aug.  19,1918 
July  17,1918 
June  24,1018 
Aug.    1,1018 

Do. 
Aug.  26,1018 
July    2,1018 

May  18,1918 

Dec.  19,1918 

Nov.  22,1918 

Oct.     ,  19418 


PUBOHASES  OF  BIGHTS  AND  FB0FEBT7. 
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Purt^aus  of  rights  and  property — Gontintied. 

NEW  MEXICO-TEXAS,  BIO  GRANDE  PROJECT-Contiiined. 


Vendor. 


Mitobell,  Annie  B.,  et  al. 


Moon,  Wm 

Morelock  &  Qoentlier. 


Mundy,  J.  J.,  and  Clara  Fink, 


Mclntooh,  E.  D.,  et  ux. 


Newman,  C.  M.,  et  al. . . 
Nesbitt,  W.  H.,  et  ux... 

Newman,  C.  M 

Newman,  Tom  B.,  et  al. 
Norman,  S.  J.,  et  ux 


Otero,  L.J. 


O'Dell,  Mrs.  HolUe  B.,  et  vir. 

PadlUa,  Abel  V 

Pra(l,  Joe,  et  ux 

Provendo,  Pascual 

Padilla,  Juan 

Roblnaon,  Hallie  B 


Ruiz,  Erminio 

Rodriguez,  Yldifonso. 

Salddo,  Blaaa,  et  vir.. 


Sairels,  Z.  W. 
Sohairer,  J.  J. 


Sobriner,  Emily,  et  vir. 

Smith,  J.  J 

Do 


Do 

Stahmann,  W.  J. 


Sdiildknecht  A  Daugherty . . 
Do 


Schutz,  H.  H. 


Security  Mortgage  &  Cattle 
Loan  Co. 


Dflforiptloo. 


Purehaae  of  imnroyements  (land  donated  for 

nominal  oonataeration)  on  6.23  acres  in  SE.  \ 

SE.  i  and  8. 1 NE.  \  sec.  3,  T.  27  S.,  R.  3  E., 

El  Paso  Comity,  Tex. 
Purchase  of  0.61  acre  in  8W.  \  sec.  19,  T.  83  S., 

R.  7  E.,  El  Paso  County,  Tex. 
Donation  of  3.39  acres  in  SW.  |  sec.  7  and  0.46 

acre  in  SW.  \  SW.  *  sec.  7,  T.  19  S.,  R.  2  W., 

Dona  Ana  County.  N.  Mex. 
Donation  of  16.89  acres  in  E.  }  sec.  23,  NE.  i 

NW.J  sec.  23,  and  SE.  i  SW.  {sec.  15,  T.  25  S., 

R.  3  E.,  Dona  Ana  County.  N.  Mex. 
Donation  of  5.72  acres  in  SE.  i  NW.  i  and  NW.  \ 

NE.  \  sec.  3.  T.  23  S.,  R.  1  E.,  Dona  Ana 

County,  N.  liex. 
Donation  of  0.90  acre  in  SE.  i  SW.  j-  sec.  31, 

T.  33  S.,  R.  8  E.,  El  Paso  County,  Tex. 
Purchase  of  1.97  acres  in  SE.  i  NE.  i  sec.  28, 

T.  26  S.,  R.  3  E.,  Dona  Ana  County,  N.  Mex. 
Donation  of  1.63  acres  in  NE.  \  sec.  13,  T.  32  S., 

R.  6  E.,  El  Paso  County,  Tex. 
Donation  of  2.43  acres  in  SW.  \  SE.  \  sec.  22, 

T.  32  S.,  R.  7  E.,  El  Paso  County.  Tex. 
Purchase  of  1.15  acres  in  SW.  i  NW.  i  and  N. } 

SW.  J  sec.  9,  T.  19  S.,  R.  3  W.,  Dona  Ana 

County,  N.  Mex. 
Purchase   of  improvements  on  2.2  acres  in 

SE.  i  NW.  i,  SW.  i  NE.  J,  N W.  i  SE.  i  and 

NE.)  SW.  i  sec.  8,  T.  18  S.^.  4  W.,  Dona  Ana 

County,  N.  Mex. 
Donations  of  2.61  acres  in  SW.  i  NW.  |  sec.  37  and 

SE.  I  sec.  28,  T.  32  S.,  R.  7  E.,  El  Paso  County, 

Tex 
Purchase  of  1.13  acres  in  W.  i  SW.  |  sec.  19, 

T.  32  S.,  R.  7  E.,  El  Paso  County,  Tex. 
Purchase  of  1.04  acres  in  SW.  \  NW.  i  sec.  5, 

T.  32,  S.,  R.  7  R.,  El  Paso  County,  Tex. 
Purchase  of  0.89  acre  in  SW.  \  SW.  \  sec.  18, 

T.  32  S.,  R.  7  E.,  El  Paso  County,  Tex. 
Donation  of  2.69  acres  in  E.  i  sec.  I3,  T.  32  S., 

R.  6  E.,  El  Paso  County,  Tex. 
Purchase  of  1.42  acre  lnl4E.  i^NW.  \  NW.  i 

NE.  i  sec.  16,  T.  33  S.,  R.  7  E.,  £l  Paso  County, 

Tex 
Donation  of  1.55  acres  in  E.  |  E. }  sec.  25,  T.  33  S., 

R.  7  E.,  El  Paso  County,  Tex. 
Purchase  of  improvements  (land  donated  for 

nominal  oonsiaeration)  on  1.33  acres  in  NE.  i 

SE.  *9ec.  9  and  NW.  J  SW.  i  sec.  10,  T.  19  S., 

R.  3  w..  Dona  Ana  County,  N.  Mex. 
Purchase  of  improvements  on  0.25  acre  in  SE.  } 

SE.  }  sec.   1.  T.  10  S.,  R.  4  W.,  Dona  Ana 

County,  N.  Mex. 
Purchase  of  0.91  acre  in  NW.  i  NE.  i  sec.  38, 

T.  32  S.,  R.  7  E.,  El  Paso  County,  Tex. 
Purchase  of  4.62  acres  in  SE.  I  NW.  i,  NE.  \ 

SW.  J,  and  NW.  i  SE.  i  sec.  17,  T.  32  S., 

R.  7  £.,  El  Paso  County,  Tex. 
Purchase  of  imnrovements  on  5.01  acres  in  SW.  I 

seo.  30,  T.  17  b.,  R.  4^  W. ,  Siena  County,  N.  Mex. 
Donation  of  0.19  acre  in  NE.  i  NE.  i  sec.  27, 

T.  31  S.,  R.  6  E.,  El  Paso  County.  Tex. 
Donation  of  5.05  acres  in  NE.  i  NW.  i  and  E.  | 

sec.  23.  and  NE.  {  NE.  i  sec.  27,  T.  31  S.,  R. 

6  £.,  El  Paso  County.  Tex. 
Donation  of  0.29  acre  in  NE.  i  NE.  i  sec.  27, 

T.  31  S.,  R.  6  E.,  El  Paso  County,  Tex. 
Purchase  of  improvements  (land  donated  for 

nominal  oonsiaeration)  on  1.04  acres  in  SW.  i 

NW.  i  sec.  34,  T.  32  S.,  R.  7  E.,  El  Paso 

County,  Tex. 
Purchase  of  3.05  acres  in  W.  }  NE.  \  sec.  16, 

T.  32  S.,  R.  7  E.,  £1  Paso  County,  Tex. 
Purchase  of  2.58  acres  in  NW.  i  NW.  \  sec.  19, 

and  SW.  i  SW.  i  sec.  18,  T.  82  S.,  R.  7  E.,  El 

Paso  Count V  Tex 
Donation  of  0.19  acre  in  N.  i  NW.  \  sec.  28, 

T.  32  S.,  R.  7  E.,  £1  Paso  County.  Tex. 
Donation  of  1.71  acres  in  W.  i  he.  \  sec.  23, 

T.  37  S.,  R.  3  E.,E1  Paso  County,  Tex. 


CoDsidei^ 
ation. 


S400.00 


76.00 


344.75 
LOO 
LOO 

316.00 

75.45 


135.00 

114.00 

125.00 

LOO 

75.00 

LOO 
100.00 

35.00 

47.60 
560.00 

75.00 


83.20 

152.50 
60.50 

LOO 
LOO 


Date  of 
contract. 


Nov.  30,1918 


May  1 
Feb.    1 

Dec.  30j 

Apr.  22; 

Oct.  12 
May  21 
Apr.  29, 
June  15j 
Aug.  10, 

Oct.  38 

Jan.    14 

Feb.  26; 
Jan.  17 
Mar.  15 
June  3, 
July  30; 

Oct.  33 
Oct.    3 

May  31 

Apr.  30 
Apr.    7 

Feb.  11 
Dec.  81 
Feb.    1 

Dec.  31 
Dec.  13 

Sept.  38 
Sept.  31 

Sept.  35, 
Oct.  35 


1919 
1019 

1918 

1919 

1918 
1919 
1918 
1918 
1918 

1918 

1919 

1919 
1919 
1919 
1918 
1918 

1918 
1918 

1919 

1919 
1919 

1919 
1918 
1919 

1918 
1918 

1918 
1918 

1918 
1918 
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Purchases  of  rights  and  property — Continued. 

NEW  MEXICO-TEXAS,  RIO  GRANDE  PROJECT-Continned. 


Vendor. 


Description. 


Sherwood,  H.  J.,  et  nz 

Socorro  Farms  Co 

StaUings,  L.  L.,  et  ux. 
Stevens,  Chas.  B 

Telles,  JuanM , 

Thompson,  L.  R , 

Urtiaga,  Jose& 

Vlnyard,  Anna 


Wadllngton,  J.  Y.,  et  ux., 
and  J.  G.  Oden. 


White,  Z.  T.,  and  Ramirex, 
Loren20. 


Womack,  J.  Y 

Wright,  M.O 

Webb,  M.  H 

Wilmarth,J.C 

Winder,  CD 

Womack,  J.  Y 

Borrego,  EUJio,  et  ux 

Frovencio,  Adelaide 

Provendo,  E.,  estate 

Daugherty  community  ditch. 
Oarfleld  commimity  ditch . . . 
Tornado  community  ditch . . . 


Donation  of  1.66  acres  In  W.  }  sec.  31,  T.  33  S., 

R.  8  £.,  £1  Paso  County,  Tex. 
Donation  of  1.40  acres  in  NE.  i  NE.  i  sec.  8, 

T.  32  8.,  R.  7  E.,  El  Paso  County,  Tex. 
Purchase  of  3.45  acres  In  8W.  i  BjB.  i  sec.  5, 

T.  32  S.,  R.  7  E.,  El  Paso  County,  Tex. 
Donation  of  7.83  acres  in  NW.  i  sec.  34  and  8.  ^ 

SW.  i  sec.  27,  T.  32  B.,  R.  7  E.,  £1  Paso 

County,  Tex. 
Donation  of  0.178  acre  in  NE.  \  NW.  i  sec.  5, 

T.  83  8.,  R.  7  £.,  El  Paso  County,  Tex. 


Purchase  of  5.50  acres  in  W.J  8W.  i  sec.  34,  and 

E.4SE.isec.33andS.i8£.iseo.  33,  T.  328., 

R.  7  E.,  El  Paso  County,  Tex. 
Purchase  of  0.75  acre  in  8.  i  SW.  J  sec.  18, 

T.  32  8.,  R.  7  £.,  El  Paso  County.  Tex. 
Purchase  of  2.14  acres  In  SW.  i  NW.  i  and  N.  ( 

8W.  i  sec.  8,  T.  32  S.,  R.  7  £.,  £1  Paso  County, 

Tex. 
Purchase  of  improvements  (land  donated  for 

nominal  consideration)  on  2.79  acres  in  W.  i 

SW.isec.  15, and  £.  i  SE.  i  sec.  16,  T.  32  8., 

R.  7  fi.,  El  Paso  County,  Tex. 
Purchase  of  improvements  (land  donated  for 

nominal  consideration)  on  9.31  acres  in  £.  i 

sec.  25.  T.  28  8.,  R.  3  £.,  and  NW.  i  sec.  31, 

T.  28  8.,  R.  4  B.,  £1  Paso  County,  Tex. 
Donation  of  5.96  acres  in  W.  ^  NW.  i  sec.  3, 

T.  33  8.,  R.  7  £.,  El  Paso  County,  Tex. 
Donation  of  1.75  acres  in  NW.|  sec.  13,  T.  32  8., 

R.  6  £.,  El  Paso  County,  Tex. 
Purchase  of  0.83  acre  in  KW.  i  NW.  i  sec.  30, 

T  33  8.,  R.  8  E.,  El  Paso  County,  Tex. 
Donation  of  1.28  acres  in  SW.  i  S£.  i  sec.  6, 

T.  34  8.,  R.  8  £.,  £1  Paso  County,  Tex. 
Donation  of  1.20  acres  in  N.)  sec.  1,  T.  34  8.,  R. 

7  E.,  El  Paso  County,  Tex. 
Donation  of  5.96  acres  in  W.  i  N  W.  i  sec.  3,  T .  33 

8.,  R.  7  E.,  El  Paso  County,  Tex. 
Pm-chase  of  1.79  acres  in  SW.  i  NW.  i  sec.  33, 

and  SE.  j>  sec.  32,  T.  32  S.,  R.  7  £.,  £1  Paso 

County,  Tex. 
Purchase  of  4.01  acres  in  E.  }  sec.  11,  T.  24  8., 

R.  1  £.,  Dona  Ana  County,  N.  Hex. 
Purchase  of  6.37  acres  in  N.  4  and  NW.  i  SE.  i 

sec.  11,  T.  24  8.,  R.  1  £.,  Dona  Ana  County, 

N.  Mex. 

coMMuinrr  nrrcHEfl. 

£1  Paso  County,  Tex.  (donation  deed  in  con- 
nection with  petition  for  operation  by  Reclar 
maUon  Service). 

Dona  Ana  and  Siena  Counties,  N.  Mex.  (dona- 
tion deed  in  connection  with  petition  for 
operation  by  Reclamation  Service). 

El  Paso  County,  Tex.  (donation  deed  in  con- 
nection with  petition  for  operation  by  Recla- 
mation Service). 


Consider- 
ation. 


$1.00 
1.00 

431.45 
1.00 

1.00 
580.60 

75.00 
160.50 


Date  of 
contract. 


Oct.  24,1918 
Oct.  13,1018 
Aug.  14,1918 
Sept.  28,1918 

July  34,1918 
Oct.     8,1918 

Mar.  15,1919 
July  24,1918 


111.00    Hay  37,1918 


60.00 

1.00 

1.00 

110.00 


143.30 

120.30 
191.10 


Oct.   21,1918 

Sept.  25,  ins 
Apr.  30,1918 
Feb.  28,1919 
Mar.  10,1919 
Mar.  24;  1919 
Sept.  25,1918 
Nov.    5,1918 

Nov.    7,1918 
Do. 

Nov.  11,1918 
Mar.  15,1919 
Dec.  19,1918 


OREGON-CALIFORNIA,   KLAMATH  PROJECT. 


Baffby,  Christina,  et  vir 

Haioasek,  Frank  J.,  et  ux 

Kiliaix  Mother  Mary,  trustee . 
Klamath  Lake  Lend  &  Live- 
stock Co. 

Lang.  Ernest  0.,etux 

Maddox,  J.  A.,etal 

Mason,  Grace,  et  vir 

Melhase,  Henrietta  F.  (widow) 

Miller,  Sarah  (widow) 

Moe,  H.  N.,etal 


Part  NE.  i  SW.  \  sec.  16,  T.  39  8.,  R.  9  £..  W.  M. 
Part  SW.  i  NE.  i  sec.  23  and  NW.  i  NW.  i 

sec.  24,  T.  41  8.,  R.  12  £.,  W.  M. 

Part  N.  isec.  16,  T.  39  8.,  R.  9  E.,  W.  M 

Part  SW.  i  NE.  i  sec.  23  and  N W.  i  NW.  i  sec. 

24,  T.  41  8„  R.  12  £.,  W.  M. 
Part  SW.  i  NE.  i  sec.  22,  T.  39  8.,  R.  9  £.,  W.  M. 

Partlotesec.  27,T.40S.,R.  lOE.jW.  M 

Part  NW.  i  NE.  i  and  NE.  i  NW.  i  sec.  27, 

T.39  8.,R.9E.,W.  M. 
Part  SW.  i  SE.  isec.  29,  T.  398.,  R.  9E.,  W.  M.. 
Part  NE.  i  SE.  l  sec.  16,  T.  39  8.,  R.  9  £.,  W.  M, 
Part  NE.  i  NW.  i  and  NW.  i  NE.  i  sec.  27, 

T.  39S.,R.9E.,  W.  M. 


ILOO 
LOO 

LOO 
LOO 

LOO 
LOO 
LOO 

70.00 
LOO 
LOO 


June  16,1919 
May    4,1918 

May  3,1919 
Aug.    1,1918 

Aug.  28,1918 
June  5, 1919 
July  31,1918 

Oct.  28,1918 
Apr.  23,1919 
May  13,1919 
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Purchates  of  rights  and  property — Oontmued. 

OREGON-CALIFORNIA,  KALICATH  PROJECT-CoBtlnQed. 


Vendor. 

Desciption. 

Consider- 
ation. 

Date  of 
oontract. 

lioore,  R.  8..etal 

Part  NE.  1 NE. }  sec.  27,  T. 39 S.,  R.  0 E.,  W.  M. 
Part  NW. i  BE. *  sec.  15, T. 41 8., R.  12 E.,  W.  M. 
Part  NE^  N£. )  and  lot  7  sec.  12,  T.  41  S.,  R. 

10  E.,  W.  M. 
PBrtE.iNE.i8ec.8,T.40S.,R.0£.,W.M... 

$1.00 
1.00 
1.00 

1.00 

Inn  A  30.1918 

Petraaek.  Fred,  et  al 

Sept.    4,1018 
June    0, 1919 

Pope,  Dora  0.,et  vlr 

Tbompaon,  J.  A.,etiix 

July  13,1918 

UTAH,  STRAWBERRY  VALLEY  PROJECT. 


Martin,  George  H. 


Snow,  Edwin  M. 


StarT,Goart]andA. 


Rlghtof  way  forlateralSOacrofls  wesihalf  of  NE. 
i  of  seo.  23,  T.  9  S.,  R.  1  E.,  S.  L.  B.  A  M.,  6.68 
acres 

RlEht  of  way  across  NE.  ^of  NE.  isec.  27.  T.8  S., 
R.  8  E.,  S.  L.  B.  &  M.,  Mapleton  lateral, 
area  4.85  acres;  improvements  only. 

Ri^t  of  way  across  west  half  of  S  w .  i  of  NE.i 
oisec  11,  T.  8  S.,  R.  3  E.,  S.  L.  B.  &  M.,  Maple- 
ton  lateral,  area  0.72  acres;  fee  title. 


1182.00 


180.00 


72.00 


Jan.   14,1919 


June  17,1919 


June  21,1919 


WASHINGTON,  OKANOGAN  PROJECT. 


McDaniel,  Wm.  M 

OsoyoosCo 

Putnam,  Frank,  et  ux. 
SegIe,MaryE 


Lot  8,  sec.  6,  lots  3,  4,  5,  6,  7,  8,  sec  5,  T.  35  N., 

R.  26  £^  W.  M. 
Lots  27, 28,  block  T,  of  ConconuUy  Mining  Co.'s 

addiuon  to  town  of  Conoonully.  Wash. 
Lots  1  and  2,  block  T,  of  Conoonimy  Mining  Co.'s 

addition  to  town  of  Conoonully,  Wash. 
Lots  25, 26, 27, 28,  block  U,  of  Conoonully  Mining 

Co.'s  addition  to  town  of  ConconuUy,  Wash. 


88,000.00 
75.00 

2oaoo 

125.00 


Pending. 
Do. 
Do. 
Do. 


MONTANA,  PORT  PECK  (INDLA.N)  PROJECT. 


Sear,  Francis. 


An  easement  over  a  portion  of  the  SW.  {  of 
NW.  i  of  sec.  33,  T.  &  N.,  R.  51  E. 


8125.00 


July  22,1918 


WYOMING,  RIVERTON  (INDIAN)  PROJECT. 


Connaghan,  Catharine . 
Oregg,JeanS 


Hoopengamer,    Roes,    and 
Betty. 


Lots  1, 2,  and  3,  block  5,  R.  J.  Burch's  first  addi- 
tion to  Riverton. 

SW.  i  of  SW.  i  of  sec.  13,  lot  1.  sec.  28,  and  N.i 
of  NW.  i  of  sec.  24,  T.  3  N.,  R.  2  W.,  w! 
R.  M. 

33.79  acres  in  lot  7  and  21.73  acres  in  NW.  \  of 
SE.  i  of  sec.  23,  T.  3  N.,  R.  2  W.,  W.  R.  M. 


11,175.00 

i,5oaoo 

4,164.00 


Apr.  23,1919 
Do. 

Mar.  22.1919 


PBIVCIPAL  CmEbBEVT  COVTBACTS. 


In  the  following  tables  are  shown,  by  projects,  data  relative  to  the 
principal  contracts  in  operation  or  completed  during  the  fiscal  year 
ending  June  30,  1919: 

Principal  eurrerU  oontraeU, 

ABIZONA-CALIFORNIA,  YTJMA  PROJECT. 


No. 

Date. 

Contractor. 

• 

Description. 

Estimated 
value. 

Estimated 

earnings 

June  30. 

1919. 

Comple 
tiondae. 

420 

1915. 
July  21 

1910. 
Dec.  23 

1918. 
Feb.  16 

July    1 

Oct.    1 

Oct.  23 

1919. 
May    6 

Yuma  Mesa  Irriga- 
tion Co. 

Continental  Secoil- 
tiesCo. 

Imperial  Irrigation 
DlSrict. 

Laura  A.  Elder 

North  Gila  Irriga- 
tion District. 

Imperial  Irrigation 
IHstrict. 

Yoma  Mesa  Irrig»> 
tionCo. 

Supplying  water  for  irrigation 
purposes. 

do 

(>) 

445 

(») 

511 

Prsliminary  sanrey  for  AU- 
American  Canal  into  Im- 
perial Valley. 

Rock  from  quarry  for  levee 
revetment. 

Transfer  of  operation  of  irri- 
gation system  from  Qov- 
emment  to  district. 

Construction  of  All- American 
Canal  into  Imperial  Valley 
from  Laguna  Dam. 

687 
532 

145,000.00 
5,000.00 

$45,000.00 
5,000.00 

1919. 
June  30 

193S. 
Sept.  ai 

658 

(*) 

•  551 

CO 

\  / 

COLORADO,  GRAND  VALLEY  PROJECT. 


803 
806 


1918. 
Sept.  10 

Oct.  15 


S.  Morgan  Smith  Co. 

Monig^ian  w^y^h^Tift 
•Co. 


Direct  pumping  unit,  Price- 
Stub  plant,  and  spare  parts. 
Drag-line  excavator 


115,685.00 
24,300.00 


815,685.00 
24,300.00 


IDAHO,  BOISE  PROJECT. 


1919. 
Feb.    5 

Jan.  23 


Idaho  Construotion 

Co. 
8.  C.  Comoford 


Earthwork,  Kotus  Canal. 
do 


819,426.00 
40,000.00 


817,345.76 
41,761.86 


1919. 
Aug.  20 

Do. 


IDAHO,  KING  HILL  PROJECT. 


1918. 
Sept.  10 

Dec.  12 

July  26 

Oct.  17 
Sept.  16 


Revnolds-Elv  Con- 

structlon  Co. 
The    Vulcan    Iron 

Works  Co. 
King  HiU  Irrigation 

D&trict. 

Western    Pipe    A 

Steel  Co. 
Continental   Pipe 

Manufacturing  Co. 


Excavation,  main  canal,  sta- 
tion 93  to  station  106-^51. 
Gates,  guides,  and  stands 

Repairs,  Deer  Gulch  flume. . . 

Steel  elbows  and  thimbles, 

Big  Pilgrim  siphon. 
Wood  staves  for  Big  Pilgrim 

siphon. 


825,940.00 
1,094.00 
5,000.00 

2,985.00 
11,272.22 


827,20L08 
1,094.00 
6,097.69 

2,985.00 
11,372.28 


1919. 
Ftob.  25 

Mar.    1 


1918. 
Nov.  15 

Nov.  10 


i  Upon  completion  of  United  States  plant  to  irrigate  same  area. 

>  Eitectlve  when  ratified  by  a  vote  of  the  people  of  Imperial  Irrigation  District. 

•  Sapplementinff  No.  420. 

4  upon  oompletifln  of  Oovanmient  plant. 
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Principal  current  contracU — Continued. 

MONTANA,  MILE  BIVER  PBOJECT. 


No. 

Date. 

Contractor. 

Description. 

Estimated 
value. 

Estimated 

eaminm 

June  30, 

1919. 

Comple- 
tion due. 

6 

7 
8 
9 

2374 

1018. 
June  26 

July  16 

Sept.  24 

Nov.    6 

June  20 

1910. 
Jan.    14 

Feb.    2 

Andrew  Jobnson 

Booth  di  Knipe 

Jas.  O'Connor  and 
Samuel  O'Connor. 
Jas.  O'Connor 

Weston  &  Facy 

H.  C.  Huber 

B.M.  Williams 

Backfill  of  Cow  Creek  waste- 
way. 

Excavation  lateral   NS-116 
extension. 

Repairs  to  upper   Peoples 
Creek  dike. 

Milk  Blver  cut-off,  Point  of 
Bocks. 

33  miles  telephone  line,  Nel- 
son Beservoirto  Beavertouy 
and    Paisley    to    Willow. 
Creek. 

Test  borings  for  Chain  Lakes 

Dams. 
do 

$425.00 
700.00 

1,060.00 
300.00 

2,753.60 

1291.00 

943.00 

479.28 

354.00 

2,782.49 

1,270.00 
1,433.60 

1918. 
Aug.  96 

Aug.    5 

Dec.    8 

Dec.    6 

Oct.  15 

1919. 
May    9 

May  17 

2383 

"■"^#    •• 

MONTANA,  SUN  BIVBB  PBOJECT. 


1913. 
Feb.  19 
Sept.  15 


1916. 
Oct.   16 

1917. 
Sept.  29 


1919. 
Mar.  29 


Great  FaltePowerCo. 

West  Coast  Con- 
stroction  Co.  and 
Hans  Pederson. 

Erfckson  A  Fransen. 


Completion  by 
United  States  of 
above. 

Chapman  A  WDkin- 
son. 


Electrical  energy 

Structures,  Greenflelds,  first 
unit. 


Completion  of  above . 


.do. 


Erection  of  buildings  at  Fair- 
field. 


860,000.00 
68,500.00 


2,000.69 


821,410.70 
17,714.65 


10,382.46 
40,797.89 

1,396.09 


1919. 
Sept.  29 


1918. 
Dec. 


1919. 
July    2 


NBBBASKA-WYOMING,  NOBTH  PLATTE  PBOJECT. 


735 

1916. 
Oct.   19 

758 

1917. 
Apr.  18 

753 

Apr.  19 

778 

July  17 

842-F 

Sept  27 

787 

Dec.    4 

790 

1918. 
Jan.  24 

789 

Jan.   29 

791 

Feb.    2 

Winston  Bros.  Co. 


MacArthur  Bros.  Co. 


Winston  Bros.  Co. . 


J.  E.  Hilton. 


J.  L.  Hamp. 


Monlghan   Machin- 
ery Co. 

Wm.  L.  Connelly.. 


Trump  Minufwtur- 
ingCo. 

AlUiC-halmflnOa.. 


Buspanded  Sept  18, 1916. 


Earthwork  and  structures,  |8270,061.00 
schedules  1  to  7,  spedflca- 
tion348. 

Earthwork,  division  &  Fort  213,967.25 
Laramie  Canal,  schedule  5, 
spedflcation  357,  and  struc- 
tures divisions  1  to  4.  Fort 
Laramie  Canal,  schedule  7, 
specification  357. 

Earthwork  and  structures,    217,845.00 
division  5,  Fort  I.«ramie 
Canal,  schedules  1, 2, 3, 4, 0, 
and  7,  specification  357. 

Earthwork,  division  6.  Fort      53,410.00 
Laramie  CanaL  schedule  1, 
specification  3w. 

Earthwork,  lateral  division  1,       3, 362. 50 
Fort  Laramie  Unit,  sched- 
ules 12  and  13. 

2  r  T  gasoline  walking  drag      21,140.00 
lines,  specification  lU-D. 

Earthwork,  Cherry  Creek  lat-      45, 135. 00 

eral,  Fort  Laramie  unit, 

specification  373. 
Turbines  for  Lingle  power       9,780.00 

plant,  spedflcation  121-D. 

Geoflfatots  tor  Lingle  plant,       7,700.00 
ipaolflcation  121-D. 

•  Bospoided  Bept  29, 1917. 


11289,460.06 
•244,761.58 


s 244, 277. 16 

s  50,061.26 

•3,440.70 

•22,363.82 

•  47,190.80 

•9,730.00 

•7,780.00 
Complatod. 


1018. 
Nov.  28 


Deo.  80 


1919. 
Feb.  28 


1918. 
Nov.  SO 


Nov.  28 


1919. 
Apr.  15 


1918. 
July    8 
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Principal  current  contracU — Continued. 

NEBRABKA-WYOMINO,  NORTH  PLATTE  PROJECT— Continoed. 


No. 

Bate. 

797 

1918. 
Feb.  12 

793 

Feb.  26 

794 

.  ..do 

50O-F 

Mar.  12 

Mar.  20 

501-F 

Apr.    6 

505-F 

May    6 

799 

May  14 

801 

June  10 

5(»-F 

June  20 

...do....: 

June  2r 

June  25 

June  28 

507-P 

July  10 

508-F 

Aug.    1 

...do 

50fr-F 

Aug.    3 

...do 

Aug.  14 

S12-F 

Sept.   9 

•  •  •Qv«  •  •  •  * 

Sept.  20 

Sept.  18 

513-F 

Sept.  20 

Contractor. 


Westinghouse  Eleo* 
trie  A  Manufiao- 
turingCo. 

BucyrusCo 

Oeneral  Electric  Co. 

J.C.Hinds 

TheR.  Hardesty.... 

Mfg.  Co. 
J.C.Hinds , 

Price  Bros...! 

J.E.Hilton 

Pacific  Tank  &  Pipe 
Co. 

Price  Bros 

TolGrlffy 

Western  Timber  & 

Pole  Co. 
Standard  Unde^ 

Vulcan  Iron  Works. 

Wilson  d^  Knight.. 

Chas.  Wilson 

E.E.Wilson 

R.  R.  Knight 

Chas.  Wilson 

Macomber  &  Whyte 
Co. 

R.R.  Knight 

Chas.WIlsoD 

R.  Hardesty  Manu- 

fiocturing  Co. 
Steams  Rogers  Co.. 

S.  L.  Smith. 


Description. 


Switchboard  equipment,  Lin- 
gle  power  pumt,  specifica- 
tion 121-D. 

3  electric  drag-line  excavators, 
specification  375. 

Transformers.  Lingle  power 
plant,  specification  122-D. 

Earthwork,  lateral  division  2, 
Fort  Laramie  unit,  sched- 
ules 2  and  3. 

Gates,  schedule  1,  specifica- 
tion 141-D. 

Earthwork,  lateral  division  2, 
Fort  Lazamie  unit,  sched- 
ules 4  and  5. 

Earthwork,  lateral  division  1, 
Fort  Laramie  unit,  specifi- 
cation 505-F. 

Earthwork,  core  banks  and 
overhaul,  division  7,  Fort 
T/aramie  Canal,  specifica- 
tion 377. 

Wooden  stave  penstock  for 
Lingle  power  plant,  speci- 
fication 152-D. 

Earthwork,  lateral  division  2, 
Fort  Laramie  unit,  sched- 
ules 1  and  7. 

Earthwork,  lateral  division  2, 
Fort  Laramie  unit,  sched- 
ule 6. 

Poles 


No.  6  B.  S.  gauge  cable 

Gates,  items  1  and  2,  schedule 
1,  specification  155-D. 

Earthwork,  lateral  division  2, 
Fort  Laramie  unit,  sched- 
ules 8, 9.  and  10. 

Earthwork,  lateral  division  2, 
Fort  Laiamie  unit,  sched- 
ule U. 

Earthwork,  lateral  division  2, 
Fort  Laramie  unit,  sched- 
ules 12, 13. 

Earthwork,  lateral  division  2, 
Fort  Laramie  unit,  sched- 
ules 14, 15. 

Earthwork,  lateral  division  2, 
Fort  Laramie  unit,  sched- 
ule 15. 

1|  hoisting  rope 


Earthwork,  lateral  division  2, 
Fort  Laramie  unit,  sched- 
ule 17. 

Earthwork,  lateral  divlslan  2, 
Fort  Laramie  unit,  sched- 
ule 18. 

Gates,  schedule  1,  8peclflca> 

tion  104-D. 
Gates,  schedules  2  and  8,  speo- 

ificaUon  164-D. 

Earthwork,  lateral  divisioa  2, 
Fort  Laramie  unit,  sched- 
iileil9,aO,2L 

1  Oonpiiisd* 


Estimated 
value. 


13,415.00 

78,075.00 
10,650.00 

4,100.00 

769.09 
3,90L50 

2,000.00 

79,440.00 

5,577.00 
3,065.00 
1,844.00 

2,396.50 
907.50 
310.00 

8,912.80 

1,863.50 

2,247.60 

3,012.00 
1,412.00 
2,611.00 
1,606.00 
1,481.87 

935.46 
655.00 

4,018.75 


Estimated 

earnings 

JuneW, 

1919. 


163,415.00 

181,918.92 
U2,900.00 

M,  120. 40 

1769.09 
13,505.82 

12,243.78 

79,132.83 

15,577.00 
13,084.20 
11,431.74 

18,626.86 
1907.50 
1310.00 

13,927.84 

11,306.56 

12,078.30 

12,863.87 
11,610.40 
12,888.01 
11,740.34 
1 1,617.25 

1085.46 
1665.00 

14,187.46 


Comple- 
tion one. 


1919. 
July  13 


1919. 
Jan.    31 


Jan.    31 


1918. 
Sept.    1 

1919. 
July     1 


Maj  10 


Apr.  90 


1918. 
Sept.  20 
2 
Dec.  31 


Do. 


1919. 
May  17 


1018. 
Dec.  31 


Do. 


1019. 
June    1 


Da 


1918. 
Nov.    S 

Dee.    5 

1919. 
June    1 


PRnroiFAij  ctrBBBirc  coTsmsAara. 
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Principal  current  contraeta — Continued. 

NEBRASKA-WYOMING,  NORTH  PLATTE  PROJECT-Contiiraed. 


No. 

Date. 

Contractor. 

Desoriptlon. 

Estimated 
value. 

Estimated 

eaminffl 

June  30, 

1919. 

Comple- 
tion one. 

511-F 
514-F 

1918. 
Sept.  28 

...do 

Oct.     2 

Oct.   17 
Nov.  15 
Dec.  12 
Dec.  28 
1919. 

Lin0e  CoDstractlon 
Co. 

.Rov  Price 

Constructing   2   permanent 
cottages  at  Lingle  power 
plant. 

Earthwork,  lateral  division  1, 
laterals  4.7  and  5.7. 

Earthwork,   Spottedtafl  di- 
vision channel,  interstate 
unit. 

Woodfin  fnTTPS 

$4,437.00 

1,688.40 
336.00 

1,600.00 
224.00 
796.00 
212.10 

114,437.00 

11,849.68 
1300.48 

11,600.00 
1  219.62 
1796.00 
1212.10 

1919. 
Feb.  12 

Apr.  30 

J.  W.  Talmage 

R.  Hardesty  Manu- 

Sactorixig  Co. 
R.  A.  Biasel 

Earthwork,  lateral  1  exten- 
sion, Interstate  unit. 

Gates,  schedule  2,  specifica- 
tion 171-D. 

Gates,  schedule  4,  specifica- 
tion 174-D. 

Vulcan  Iron  Works.. 

R.  Hardesty  Manti- 
fiicturing  Co. 

Mar.    1 
Feb.  22 

Feb.  14 
Mar.  19 

Apr.  28 

Apr.  17 
Apr.  18 

May    8 
May  10 

LeeE.  Garton 

Metal    Weldins    & 
Supply  Co. 

Chas.WUson 

J.  C.  WndSr.T, 

Earthwork,  lateral  ia-4E  In- 
terstate unit. 

Welding  sheet  steel  plates  in 
steeMmed  outlet  conduit, 
Pathfinder  Dam,  specifica- 
tion 188-D. 

Earthwork,  schedule  1,  spec- 
ification 600-F,  Northport 
unit. 
do 

82.60 
832.00 

663.38 

655.75 
888.00 

1,860.60 

235.80 

>• 

184.90 

Apr.  15 

June    1 
Do. 

eoo-F 

1458.27 

1589.10 
1888.00 

11,792.24 
1317.34 

517-F 

Tbe    Vulcan    Iron 

Works  Co. 
H.  E.  Knowlton 

J.  R.  Palmer 

Gates,   schedules  1  and  2, 

specification  187-D. 
Earthwork,  schedules  3  and 

4,      specification      600-F, 

Northport  unit. 
Earthwork,  lateral  division  1. 

Fort  Laramie  unit,  lateral 

17.8  and  20.1. 

July    4 
June    1 

June  10 

•NEVADA,  NEWLANDS  PROJECT. 


805 


1918. 
Jan.   25 
Oct.    16 


Nov.  19 
Apr.  25 

1918. 
Feb.  26 


Mar.  15 

.  ..do....  • 
.  ..do 

Apr.  16 
June  30 

June  20 


The  Parsons  Co 

Monighan  Machine 
Co. 


MindenlnnCo 

Southern  Pacific  Co. 


Placer  County  Ab- 
stract &  Title  Co. 

James  A.  Wood 


Parsons  excavator 

2  model  1-T  walking  drag- 
line excavotors. 

Lease  of  storerooms,  Minden. 
Liquidation  of  damages 


Furnishing  abstracts  of  title., 


Earthwork,   schedule   4KX 
lateral. 

Earthwork,  Heritage  lateral. . 

Earthwork,  schedule  3-K9X 
lateral. 

Earthwork,  BX  lateral 

J.  C.  Shepard Earthwork,  Bell  and  Q  lat- 
erals. 


Thos.  V.  Conner. 
S.  M.  Fulkerson. 


James  A.  Wood. 


James  A.  Wood. 


Earthwork,   schedule   1,    Q 
laterals. 


18,200.00 
26,900.00 


345.00 
1,149.00 

500.00 

267.00 

262.00 
182.00 

366.00 
2,114.00 

523.00 


None. 
26,900.00 

345.00 
1,149.00 

None. 

267.00 

262.00 
182.00 

366.00 
None. 

None. 


(«) 

1919. 
Apr.  15 


{*) 

1919. 
Mar.  30 

Apr.    7 
Mar.  30 

June  10 
Aug.    0 

July  27 


NEW  MEXICO,  CARLSBAD  PROJECT. 


488 


502 


1918. 
Aug.    3 

1919. 
Jan.     1 


Atchison,  ToT)eka  & 
Santa  Fe  Ry.  Co. 

aty  of  Carlsbad,  N. 
Mex. 

t  Completed. 
'  UndetenoiiML 


Lease  of  warehouse  site. 


Rental  of  irrigation  water 


1180.00 


200.00 


190.00 
60.00 


*  At  end  of  any  calendar  month. 
«Notproiided. 


1920. 
Aug.    8 

1919. 
Dec.  31 
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Principal  current  eonfincfi^-Oontinued. 

NEW  HBXICO,  CARLSBAD  FROJECT-~Cootinoed. 


No. 

Date. 

Contractor. 

DeBcrlptian. 

Estimated 
vahie. 

Estimated 

eamlnRS 

June  30, 

1019. 

Comple- 
tion doe. 

470 
471 
474 
476 

487 
473 

1918. 
May  28 

May    4 

May  18 
May  20 

Aug.    1 
May  16 

Nathan  V.Cook.... 
John H.  Fanning... 

Bob  Ouahwa 

A.  A.  Kaiser 

Wm.  T.  Reed 

O.  H.  Sellmeyer 

Rental  of  551.32  acres  grazing 

lands,  McMillan  Reservoir. 
Rental  of  028.47  acres  gracing 

lands,  McMUlan  Reservoir. 
Rental  of  418.01  acres  gradng 

lands,  McMillan  Reservoir. 
Rental  of  136.03  acres  gradng 

lands,  McMillan  Reservoir. 

Lease  of  room  for  printing 
office. 

Rental  of  219.01  acres  grazing 
lands,  McMillan  Reservoir. 

886.75 

1,121.26 

241.40 

88.78 

240.00 

606.15 

354.70 

464.23 

01.06 

34.01 

220.00 

230.01 

1920. 
Dec.  31 

Do. 

Do. 

Do. 

1919. 
July  31 

1920. 
Dec.  31 

NEW  MEXICO-TEXAS,  RIO  GRANDE  PROJECT. 


748 
762 


1762 
1743 


798 
800 


1916. 
Dec.  20 

1017. 
Apr.  17 

1018. 
Feb.    7 
Feb.  17 


Apr.  13 
May  24 


Bn<7ra8  Co. 
.....do 


.do. 
.do. 


June  20 

Aug.  13 

802 

Sept.  3 

804 

Sept.  18 
Sept.  20 

805 

806 

Oct.     1 

Oct.     7 

Oct.     8 

•  •  aQv  •  • •  • 

...do. ... 

Oct.  16 

Oct.  28 

•  • .QO  •  • .  . 

Nov.  29 

Nov.  18 

Dec.  10 

Dec.  11 

Dmg-line  excavators 


.do. 


.do. 
.do. 


Lee  Moor  Contract- 
ing Co. 

Jenniags  Construc- 
tion &  Engineering 
Co. 

Lee  Moor  Contract- 
ing Co. 
Mrs.  J.N.  Bradt.... 

Lee  Moor  Contract- 
ing Co. 

do 

Steams  Roger  Man- 
ufacturing Co. 

fMonighan  Machined 

Harlan  &  Wright.. 

Barney  R.  Russel 
andJ.R.McCutch- 
eon. 

Ramon  JaramUlo . 

Monloo  Jimlnez... 

J.J.TrujiUo 

B.  B.  Romig 

G.J.  Romig 

S.C.Garcia 

B.B.  Romig 

J.  H.  Jones 


Earthwork,   Garfield  Canal 
schedules  1-8. 

Earthwork,  Leasburg  drain  . 


Earthwork,  Salatral  Canal. . . 

Earthwork,  South  Side  lat- 
eral. 

Earthwork,  San  Eltzario 
feeder  canal. 

Earthwork,  Ysla  lateral 

Radial  gates  and  hoists 


F.  H.  Harris  and 

J.  C.  Rous.  Jr. 
R.S.  Roberts 


Drag-line  excavators 

Earthwork,    Hatch    Canal, 

schedules  12. 13. 
Earthwork,  Kinoon   Canal, 

schedule  3. 

Earthwork,   Rbicon   Canal, 

schedule  1. 
Earthwork,   Rinoon   Canal, 

schedule  2. 
Earthwork,   Rinoon   Canal, 

8chedtJe4. 
Earthwork,    Hatch    Canal, 

road. 
Earthwork,    Hatch    Canal, 

schedule  10. 
Earthwork,    Hatch    Canal, 

schedule  11. 
Earthwork,    Hatch    Canal, 

schedule  9. 
Earthwork,   Rincon  Canal, 

schedule  5. 
Earthwork,  lateral  I.  F.  67.. 

Earthwork,   MesUla   Canal, 
schedule  2. 


162,046.00 
77,615.00 


27,472.00 
20,760.00 


32,171.28 
52,500.00 

4,203.00 

4,142.88 

8,514.00 

7, 570. 83 
3,000.00 

40,001.00 
10,038.50 

4,676.00 

3,124.04 
3,126.12 
4,258.00 
700.20 
3,2il.0O 
3,200.00 
1,088.00 
4,512.30 
3,806.30 
3,242.00 


862,046.00 


77,615.00 


27,472.00 
20,700.00 


32,171.28 
17,426.51 

4,203.00 

4,142.88 

8, 514. 00 

7,570.83 
3,000.00 

40,001.00 
6,477.79 

4,120.07 

3,465.00 
3,380.05 
3,375.00 
600.86 
4,  4o4. 4o 
3,460.14 
2,128.00 
4,088.86 
4,43L28 
2,608.65 


1018. 
July  81 

1020. 
Apr.    8 

lOlg. 
Sept.  28 

Nov.  10 

Sept.  19 

Nov.    1 
Dec.  20 

1919. 
/Mar.  25 
\Feb.  10 
Jan.   16 

Nov.    4 

Feb.  7 
Feb.  25 
Feb.  18 
Feb.  25 
Feb.  5 
Feb.  6 
Feb.  5 
Mar.  20 
Feb.  28 
Mar.  10 


PBIKOIPAIi  CtXJBSXXTE  OOlTTBikOTS. 
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Principal  current  contracU — Continued. 
NEW  MEXICO-TEXAS,  RIO  QBANDE  PBOJECT-Contliiiied. 


No. 


808 


800 


Date. 


1918. 
Dec.  11 

...do.... 

...do — . 

. .  .do.  — 

...do.  — 

...do. .. . 

Dec.  12 
...do...  ■ 
...do... . 
...do... . 
...do.. . . 
...do... . 

...do 

...do..... 

...do 

...do..... 

Dec.  13 

•  •  •  U  V*  •  ■  •  ■ 

Dec.  16 

Dec.  17 

Dec.  36 

1010 
Jan.     4 

Jan.     6 

...do 

June  13 

Jan.   29 

...do 

Jan.  30 

Feb.    4 

...do..... 

Feb.    6 

Feb.  16 

Feb.  17 

Feb.  19 

Mar.    1 

Mar.  10 

Mar.  14 


Cootractor. 


A.  H.  Loomlfl 

Francisco  T.  Lopex . . 

Victor  T.  Lopex 

Florencio  Lopee 

Wm.  H.  Mondy 

Nicholas  A.  Oehl... 

FettxCarrlllo 

Dan  W.Williams.. 
P.  V.  Barncastle... 

J.  M.  Bamcastle 

H.  Wertbeim 

O.  A.  Schafer 

J.  F.  Lewis. 

A.  W.  Crowder 

do 

F.  E.  Monagfaan 

F.G.Belk 

H.  Aubert 


R.  Hardesty  Manu- 

fuming 
A.Baca., 


tvM 

;Co. 


Julio  Jabala. 


Lee  Moor  Contract- 
ing Co. 
Hanis&Roas 


do. 

Gatarino  Morales. . . 

V.Oarda 

J.  C.Robbins 

D.  W.  WiUiams 

LnisAlvares 

Nicholas  A.  Qehl... 
R.  L.  Faulkner 


Lee  Moor  Contract- 
ing Co. 
P.  B.  Bamcastle... 

Harlan  A  Wright.. 

do 


Rosedale   Foundry 

A  Machine  Co. 
F.  E.Monoghan.... 


Descriptioa. 


Earthwork,   Meailla   Canal, 

schedule  3. 
Earthwork,   Mesilla   Canal, 

schedule  4. 
Earthwork,   Mesilla   Canal, 

schedule  5. 
Earthwork,   MesUla   Canal, 

schedule  6. 
Earthwork,   Mesilla   Canal, 

'  schedule  1. 
Earthwork,  Las  Graces  Canal, 

schedule  2. 
Esrthwork,  Las  Graces  Canal, 
'schedule  1. 
Earthwork,  Las  Graces  Canal, 

schedules. 
Earthwork,  Dona  Ana  Canal, 

schedule  1. 
Earthwork,  Dona  Ana  Canal, 

schedule  2. 
Earthwork,  Dona  Ana  Canal, 

schedule  3. 
Earthwork,  La  Mesa  Canal, 

schedule  1. 
Earthwork,  Chamberino 

Canal,  Schedule  1. 
Earthwork.  Chamberino 

Canal,  Schedule  2. 
Earthwork,  Chamberino 

Canal,  Schedule  3. 
Earthwork,  Las  Qmoes 

Canal,  Schedule  6. 
Earthwork,  La  Mesa  Canal, 

Schedule  2. 
Earthwork,  La  Mesa  Canal, 

Schedules. 
Flume  material 


Earthwork,  Las  Oruoes 

Canal,  schedule  4. 
Earthwork,     Mesilla    Dam 

dike. 

Earthwork,  Island  main  lat- 
eral, and  I-^  lateral. 

Earthwork,  Cuadrilla  lateral, 
schAdulo  1 

Earthwork,  Coadiilla  lateral, 
schedules. 

Earthwork.  Three  Saints 
Canal,  schedule  4. 

Earthwork,  Mesilla  lateral, 
schedule « 

Earthwork  *  Mesilla  lateral, 
schedule  9. 

Earthwork,  Las  Graces 
Canal,  schedule  11. 

Earthwork,  Las  C^uoes  lat- 
eral, schedule  7. 

Earthwork,  Las  Graces  lat- 
eral, schedules  9  and  10. 

Earthwork,  Dtma  Ana  lat- 
eral, schedule  4. 

Island  feeder  canal 


Earthwork,   Las  Graces 

Canal,  schedule  12. 
Earthwork,   Rincon  lateral 

system,  schedules  3  and  4 
Earthwork,   RJnoon  lateral 

arstems,  schedules  1  and  2. 
anced  val^e  parts.  Ele- 
phant Butte  Dam. 
Earthwork,  Las  Oruoes  lat- 
eral, sebedole  8. 


Estimated 
value. 

Estimated 

eanrino 

June  30, 

1919. 

Comple. 
tiandue 

3,002.00 

2,148.00 

1919. 
Mar.  13 

3,002.00 

1,828.75 

Do. 

3,242.00 

2,086.80 

Do. 

3,522.00 

1,066.40 

Mar.  10 

3,252.00 

2,808.75 

Do. 

3,152.00 

3,337.26 

Jan.     3 

3,502.00 

3,451.00 

Mar.  29 

3,202.00 

2,553.60 

Mar.  17 

2,402.00 

885.00 

Mar.  8 

2,402.00 

2,311.00 

Mar.  13 

2,402.00 

1,881.00 

Mar.    9 

1,058.00 

1,426.96 

Mar.  13 

4,502.00 

3,463.80 

Mar.  22 

4,502.00 

3,606.30 

Feb.    8 

4,502.00 

5,138.10 

Mar.  22 

3,202.00 

2,009.00 

Mar.  17 

872.00 

2,372.73 

Mar.  11 

872.00 

2,303.76 

Do. 

2,284.80 

2,284.80 

Feb.    2 

2,522.00 

1,488.20 

Mar.  16 

2,962.00 

3,312.05 

Mar.  16 

9,406.50 

13,346.50 

Msr.  31 

1,282.00 

1,212.91 

Feb.    6 

3,424.68 

Feb.  26 

3,902.00 

4,013.70 

Feb.  19 

1,227.00 

2,101.76 

Feb.  12 

437.00 

1,989.40 

Mar.    6 

242.00 

1,200.00 

Mar.    6 

902.00 

3,363.50 

Mar.  30 

2,078.80 

1,689.60 

Do. 

877.00 

3,638.00 

Apr.    3 

6,128.40 

5,464.50 

Mar.  28 

1,682.00 

1,904.19 

Apr.    2 

3,556.75 

3,330.09 

May  24 

3,724.00 

2,940.37 

Apr.    8 

10,850.00 

June  26 

268.00 

2,188.80 

Apr.  24 
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Prineipdl  current  contracU — Continued. 
NEW  MEXICO-TEXAS,  RIO  GRANDE  PROJECT-^Cantisned. 


No. 

Date. 

Contnotor. 

DeserlptloDf 

Estimated 
value. 

Estimated 

eamlna 

June  30, 

1919. 

Comple- 
tionane. 

812 

1919 
Mar.  21 

Mar.  25 

Apr.  28 

Steams  Roger  Man- 
ufacturing Co. 

Lee  Moor  Contract- 
ingCo. 

R.  Hardesty  Manu- 
facturing Co. 

Balanced  valve  parts,  Ele- 
phant Butte  Dam. 

Earthwork,  north  side  lateral 
schedule  1. 

MfttlLl  fliimn -  .r-. 

16,250.00 
3,787.00 
3,367.69 

1019 
June    1 

3,867.09 

Apr.  14 

OREGON,  UMATILLA  PROJECT. 


1919 
Mar.  10 


Boynton   &  Long- 
horn. 


Construction  gatetender's 
quartersat  Three  Mile  VaUa 
dam. 


12,200.00 


12,200.00 


1919 
June    7 


SOUTH  DAKOTA,  BELLE  FOURCHE  PROJECT. 


1918 
Oct.  30 

1919 
Mar.  29 


Wilson  &  McEveny. 


Charles,  W. 


Construction  of  two  cottages 
at  Newell,  S.  Dak. 

Construction  of  Deer  Creek 
drain. 


84,225.00 


2,000.00 


1919 
May  31 

Dee.   12 


WASHINGTON,  OKANOGAN  PROJECT. 


1919 
July  28 


A.  H.  Cox  &  Co. 

(Inc.). 


Purchase  150  H.P.  Weber  In- 
ternal combustion  engine. 


84,500.00 


84,500.00 


1910 
Aug.  80 


WASHINGTON,  YAKIMA  PROJECT,  STORAGE  UNIT. 


1918 
Mar.    7 


National   Tftnk   & 
Pipe  Co. 


Wood-stave  pipe. 


82,620.00 


82,309.06 


1918 
May  28 


WASHINGTON,  YAKIMA  PROJECT,  8UNNYSIDE  UNIT. 


1915 

625 

Mar.  25 

1916 

Sup- 

Feb. 29 

ple- 

ment 

to  5011 

1918 

796 

Mar.  16 

795 

Mar.  11 

Apr.  80 

Chas.  C.  Moore. 


Pelton  Water  Wheel 
Co. 


Pacific  Coast  Pipe 

Co. 
Fairbanks,     Morse 

Co. 
PaoiflcTank&Pipe 

Co. 


Hydraulic  machinery . 
do 


Wood-stave  pipe 

Hydraulic  machinery. 
Wood-stave  pipe 


810,011.00 
7,063.30 

29,925.54 

16,200.00 

4,655.00 


810,611.00 
7,063.30 

29,925.54 

16,200.00 

4,655.00 


1917 
Jan.    16 

1919 
May    1 


1918 
May  23 

Sept.  30 

June  11 


WASHINGTON,  YAKIMA  PROJECT,  TIETON  UNIT. 


1918 
Nov.  22 


F.  C.  Howard. 


Patrol  house. 


83,426.99 


82,426.99 


1919 
Jan.      6 
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Principal  current  oontraeU — Continued. 

WYOMINa,  SHOSHONE  PROJECT. 


No. 


737 

736 

758 

755 
754 
778 


Date. 


1916 
Sept.  11 


Oct.   18 

1917 
Apr.  26 

Apr.  16 
Apr.  16 

JiUT  ao 

1918 
Dec.  26 
Nov.  80 

1917 
Nov.  26 

1919 
May  17 


Contraotor. 


Hoyt  Hayden. 


Peter  Shirts  I. 
H.  S.  JoUey.. 


N.  O.  Mortenson. 
Tebbs  &  Taggart. 
David  Lewis 


H.  Downer.... 
Wm.  Peterson. 


Lynn  Bros... 
G.  B.  Wilson. 


Description. 


Frannie  Canal  extension  and 
lateral. 


-do. 

.do. 

-do. 
.do. 
.do. 


Earthwork. 
do 


Backfilling. 
Earthwork.. 


Estimated 
valoe. 


$131,484.63 

12,865.81 

4,418.31 

9,440.00 
19,700.00 
10,610.00 

3,100.00 
860.00 

3,  dv4. 84 

1,684.00 


Estimated 

earnings 

June  30, 

1919. 


$121,484.63 

5,023.86 

4,418.31 

4,863.60 

18,220.45 

9,307.81 

1,507.43 
688.56 

8,504.34 

744.00 


Comple- 
tionaue. 


1918 
Nov.    4 

1917 
May  31 

1918 
Dec.    6 

1919 
June  15 
June  20 
July    7 

June  21 
June  30 

1918 
Oct.     8 

1919 
July  11 


WYOMINO,  RIVERTON  (INDIAN)  PROJECT. 


1919 
May  16 


Newton  Ferguson. . . 


CoDstructlQn  of  two  5-room 
cottages. 


$2,571.00 


1919 
Sept.   1 


1  Suspended. 
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EVOINEEBIVO  DATA  FOB  PBOTBOTS  OV  OOMPLBTIOH. 


I  The  UAlowing  tables  of  data  for  projects  on  oompletion,  covering  reservotn.  storage  dams,  diversion  dams, 
canals,  tunnels,  and  Irrigable  araa,  are  neoesnrily  subject  to  some  revision  as  the  pro^jeets  develop  and 
more  detailed  plans  are  prepared.  In  so  Car  as  they  refer  to  works  yet  to  be  built  or  areas  not  yet  covered 
by  oanal,  they  are  not  to  be  taken  as  guaranteeing  that  such  work  will  ever  be  dona.  All  future  work 
depends  on  appropriations  therefor  by  Congress.] 

Engineering  data  for  projects  when  completed. 

RESERVOIRS. 


Projocts. 


Arizona:  Salt  River 

California:  Orland 

Colorado:    Uncompahgre 

Valley. 
Idaho: 

Boise 

Do 

Minidoka 

Do 

Montana: 

Milk  River 

Do 

Do 

Do 

Do 

Do 

Sun  River 

Do 

Do 

Do 

Do 

Nebraska  -Wyoming: 
North  Platto. 

Do 

Do 

Do 

Nevada:  Newland.s 

Do 

Do 

New  Mexico:  Carislxtd. . . 

Do 

Now  Mexico- Tp!xa.'<:  Rio 
Grande. 

Oregon:  Umatilla 

Oregon  -  California:  Kla- 
math. 

Do 

South  Dakota:  Belle 
Fourche. 

Do 

Utah:  Strawberry  Valley . 
Washington: 

Okanogan 

Do 

Vnkima 

Do 

Do 

Do 


Do 

Do 

Wyoming:  Shoshone. 

Do 

Do 


INDIAN  PROJECTS. 

Montana: 

Rlackfeet 

Do 

Do 

Do 


Name 


Roosevelt . . . 
Bast  Park... 
Taylor  Park. 


Deer  Flat 

Arrowrock 

Lake  Walcott. 
Jackson  Lake . 


St.  Mary  Lakes — 
Sherburne  Lakes. . . 
Nelson  Reservoir. . . 

Point  of  Rocks 

Beaver  Creek 

Chain  Lakes 

Willow  Creek 

Sun  River  Storage. 
Pishkim  Reservoir 

Muddv  Creek 

Benton  Lake 

Pathfinder 


I-.ake  Alice 

Lake  Minatare 

Winters  Crock  Lake. 

LakeTahoe 

Horseshoe  Bend 

Lahontan 

Avalon 

McMiUan 

Elephant  Butte 


Cold  Springs 

UpperXlamath  Lake 


Clear  Lake  — 
Belle  Fourche. 


NineBfile 

Strawberry  Valley . . . 

Salmon  Lake 

Conoonully 

Bumping  Lake 

Lake  Clmlum 

LakeKachess 

Tieton     (McAllister 
Meadows). 

Lake  Keechelu.s 

Clear  Creek 

Shoshone 

Ralston 

Deaver 


Two  Medicine  Lake. 

Spring  Lake 

Fgur  Horns 

Ouardipee 


Acres. 

10,832 
1,860 
2,280 


9,835 

2,860 

11,350 

25,530 

6,910 
2,000 
6,020 
180 
5,800 
5,855 
2,696 
3,540 
1,542 
1,828 
9,300 
22,700 

900 

2,  '240 

360 

120,000 

760 

12,000 

970 

7,880 

40,080 

1,500 
60,000 

25,000 
8,010 

150 
8,370 

200 
460 
1,350 
4,680 
4,800 
1,800 

2,550 
126 

6,600 

200 

80 


864 
1,400 
1,867 
1,110 


Acre-feet, 

1,36^000 

51,000 

106,000 


177,000 

280,000 

« 160,000 

846,000 

124,000 
78,000 

132,000 

830 

60,000 

90,000 

88,000 

269,000 
45,700 
33.000 

144,000 
1,070,000 

11,400 

67,000 

3,000 

120,000 

60,500 

290,000 

7,000 

45,000 

2,638,000 

50,000 
284,000 

462,000 
203,000 

2,500 
250,000 

3,200 

13,000 

34,000 

501,000 

210,000 

185,000 

152,000 
1,700 

458,600 

2,100 

680 


Spillways. 


I.ongtli. 


Feet. 
420 
415 
0) 


None. 
402 
2,385 
160 

500 
200 

740 

0) 

Notde 
200 
580 

Under 


Under 

ma 

100 
100 
None. 
85 

(') 

500 
1,026 
1,750 

275 

330 
None. 

357 
314 

20 
58 

None. 
180 
235 
420 
250 
350 

300 
210 
300 


Eleva- 
tion 
above 
stream 
bed. 


Feet. 
225 

88 

(») 


247 
42 
41 

20 

70 

«35 

8 

39 

signed. 

100 

321 

control. 

80 

control. 

184 

18 
55 


6 

(0 
112 
21 

26.1-24.9 
193 

90 


24 
100 

20 
61 


None. 


55 
36 

112 
53 

183 

60 

35 

233 


16,000 

66 

29,000 

50 

60,640 

50 

22,000 

170 

25i 
45 
67 
»40 


Capacity. 


Nor- 
mal. 


8ec.-fi. 


8,000 
0) 


16,000 

40,000 

7,600 

■500 
«200 


•0 
•100 


726 
14,000 


284 


40,000 

2,500 
2,000 


Maxi- 
mum. 


Sec,'H. 


88,000 

17,000 

8,000 

6,000 


10,000 
2,000 

0) 
500 


4,500 


11,000 


«360 
0 
0 
0 


^  Undetermined. 

*  53,500  aore  feet  only  available;  above  fixed  orest  of  spUlwav. 

>  Averaffe  flow  of  stream  on  which  reservoir  is  located. 

«  Nospillwavs;  drainage  limited;  elevation  is  that  of  water  surface. 

'  Elevation  above  outlet. 


12,000 

(») 


40,000 
80,000 
13,000 

20,000 
8,000 


700 
5,00b 


0) 
46,0011 


0) 


30,00(1 


34,500 
16,000 

6,001) 


30,000 
2,000 

2,000 


16,00U 
6,000 

18,000 
7,200 

19,000 

10,000 

*36,'666 


0,000 
900 

1,000 
840 
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Engineering  data  for  projects  when  amtpUted'-Contmaed. 

RESERVOIRS— ContiDned. 


ProjecstB. 


Name. 


Area. 


INDIAN  PBOISCTS  -COIltd. 

Montaiia— Contliiuecl . 

Flathead Big  1  )ra w 

Do Dog  Lake 

Do Dry  Fork 

Flathead <  Flathead  Lake 

Do Horte 

Do 1  Hubbart 

Do •■  Kincklnghorse 

Do I  Little    Bitter    Root 

Lake. 


Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 


Do... 
Fort  Peck. 
Do... 
Do... 
Do... 
Do... 


Lower  Crow  Creek . . 

Mc^'onnell 

McDonald  Lake 

Mission 

Ninepipe 

Pablo 

Poison 

Tabor     (St.     Mary 
Lake). 

Twin 

Little  Porcupine  — 

Big  Porcapine 

Poplar  River 

Wolf  Creek 

Smoke  Creek 


Aeret. 


901 
160 
350 

107,000 

73 

400 

675 

I    3,000 

300 

100 

220 

300 

1,630 

2,100 

70 

300 

70 
390 
750 
3,700 
350 
300 


Capacity. 


Spillways. 


Length. 


Total 


578,204 


Aert'fett. 


9,330 

3,200 

2,000 

1,800,000 

260 

15,000 

6,800 

9,000 

9,485 

2,000 
10,600 

8,300 
15,100 
20,000 

1,700 
25,000 

937 
3,900 
0,400 
50,000 
4,550 
5,300 


13,279,912 


Fret. 


100 


250 

1,000 

40 

50 


100 


200 
100 


50 


Eleva- 
tion 
above 
stream 
bed. 


Feet. 


25 
«30 

25 
180 

17 

120 
123 

13 

82 
140 

51 

74 
130 
136 
180 

53 

125 


Capacity. 


Nor- 
mal. 


8ee.-fi. 


200 


500 

100,000 

140 

400 


600 


3,000 
1,200 


400 


Maxi- 
mum. 


See.'ft. 


500 


1,500 

150,000 

300 

1,200 


1,500 


6,000 
3,000 


1,200 


STORAGE  DAMS. 


Projects. 


Arizona:  SaltRiver. 

California:  Orland . . . 
Colorado:  Uncom- 

pahgre  Valley-. 
Idaho: 

Boise 

Do 

Do 

Do 


Name. 


Minidoka. 
Do... 


Montana: 

Milk  River. 

Do 

Do 

Do 

Do.... 
Do 

Stm  River. 
Do. . . . 

Do 

Do 

Do 


Roosevelt*. 


East  Park*. 
Tavlor  Park. 


Upper  Deer  Flat.. 
Lower  Deer  Flat  *. 
Deer  Flat  Forest.. 
Arrowrock  » 


Minidoka* 

Jackson  Lake  >. 


St.  Marys  Lake. .. 
Sherburne  Lakes ». 
Nelson  Reservoir  < . 
Point  of  Rocks*... 

Beaver  Creek 

ConnoUy 

WUlowtteek'.... 


Sun  River  Storage. 

Pishkitn 

Muddy  Creek 

Benton  Lake 


Type. 


Rubble  masonry  arch,  grav- 
ity. 

Concrete  arch,  gravity 

Undetermined 


Maxi- 
mum 
'  height. 


Earth  fill 

do 

do 

Rubble  concrete  arch,  grav- 
ity. 

Rock  fill,  concrete  core 

Massive  concrete  gate  sec- 
tion and  earth  fill. 


Earth  embankment . 
do 


Feet. 
280 

139 


70 

40 

16 

349 


Crest 
length. 


Feet. 
1,125 

250 


4,000 

7,200 

050 

1,100 


Volume. 


do.... 

do.... 

do.... 

do.... 

Earth  fill. 
Masonry. 
Earth  ml. 

do.... 

do.... 


86 

937 

67 

4,450 

30 

2,000 

78 

2,000 

39 

20,730 

12.6 

2,680 

49 

8,000 

50 

2,800 

110 

1,045 

320 

089 

48 

8,600 

90 

800 

40 

340 

342,325 
12,200 


1,190,275 

1,207,606 

22,500 

586, 130 

242,500 
345,400 


135,000 

215,000 

1,016,000 

31,000 

500,000 

500,000 

453,000 

296,060 

444,000 

440,000 

12,000 


1  No  spillways;  drainage  limited;  elevation  is  that  of  water  sartaoe. 

*  Undetermmed. 

*  Completed. 

<  Not  designed. 

» Under  construction. 

*  Complet«d  to  height  of  11  feet,  with  storags  of  25,000  acra-ltot. 
'  Completed  to  height  of  70  feet. 
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STORAOE  I>AH8--C<mtinu6d. 


Prqfeots. 


!<febra8lcft- Wyoming: 
North  Platte. 

Do 

Do 

Do 

Do 

Nevada:  Newlands . . 

Do 

Do 

Nevr  Mexioo:     . 
Garbbad 

Do 

New  Mexioo-Texas: 
Rio  Grande. 

Do 

Oregon:  Umatilla 

OresoD  -  California: 

luamath. 
South  Dakota:  Belle 
Foorche. 

Do 

Utah:     Strawberry 
VaUey. 
Do 

Washington: 

Okanogan 

Do 

Yakima 

Do 

Do 

Do 

Do 

Do 

Wyoming:  Shoshone. 

Do!!!!!!!!!! 

INTOAN  PROJErT**. 


BContana: 
Blaokfeet. 

Do... 

Do... 

Do.... 
Flathead. 

Do... 

Do... 

Do... 

Do... 

Do... 

Do... 

Do... 

Do... 

Do... 

Do... 

Do... 

Do... 

Do... 

Do... 

Do... 

Do... 
Fort  Peck. 

Do... 

Do... 

Do.... 

Do..., 


Name. 


Total. 


Pathfinder!. 


Pathfinder  Dike  1 

Dam  No.  n 

Dam  No.  1^1 

Biinatare^ 

LakeTahoe^ 

Horseshoe  Bend.. 
Lahantan* 


Avalon  ^ . 


MoMillani 

Elephant  Butte  i. 


Elephant  Butte  Dike  i 

Cola  Springs' 

Clear  Lakei 


Belle  Fourcfae  >. 


Nine  Mile 

Indian  Creek  Dike  K.. 


Strawberry  Dam 


Type. 


Maxi- 

mum 

height. 


Broken  range  masonry  arch 

Earth  fill 

do 

do 

do 

Concrete  sluiceway  regulator ,' 

Not  designed 

Earth  and  gravel  fill  with  ! 
concrete  spillways. 

Earth  and  rock  fill,  concrete 

core» 

Earth  and  rook  fill 

Rubble  concrete*  gravity,  ' 

straight  structure. 

Earthflll 

do 

Rock  fill 


Feet. 

218 

41) 
30 
23 
65 
14 


Earthflll. 


.do. 


Earth  fill,  rdnloroed  concrete 

Earth  fill,  reinforced  con- 
crete core  wall. 


Salmon  Lake  > . . . 

Conoonully  1 

Bumping  Lake  ^ . 

LakeClealum 

LakeKachess>... 

Tieton< 

Lake  KeecheUis  > 

Clear  Creek  ^ 

Shoshone  > 

Ralston* 

Deaver 


Concrete  headworks. . 
H3rdniullc  earth  fill . . 

Earth  fill 

Earth  and  gravel  fill . 

do 

Earth  and  rock  fUl . . . 
Earth  and  gravel  fill . 
Single  concrete  arch . . 
Rubble  concrete  arch 

Earthflll 

do 


Two  Medicine ' . . . 

SprinELake 

Four  JFIoms^ 

Guardipee 

Big  Draw 

Dog  Lake 

Dry  Fork 

Newell 

Horte» 

Hubbart..: 

Eickinghorse 

Little  Bitter  Root. 
Lower  Crow  Creek , 

McConnell 

McDonald  Lake... 

Mission 

Ninepipe* 

Pablo* 

Poison 

Tabor 

Twin , 

Little  Porcupine  ^, 

Big  Porcupine 

Poplar  River 

wSf  Creek 

Smoke  Creek 


Earth  embankment . . 

do 

do 

do 

Earth 

Looae  rock  and  earth. 

Earth 

Concrete 

Earthflll 

Loose  rock  and  earth. 

Earth 

do 

do 

do 

Loose  rock  and  earth. 

do 

Earth V 

.....do 

do 

Loose  rock  and  earth. 

Earth 

Earthflll 

....do 

do 

....do 

....do 


124 


50 

65 
306 

42 
98 
33 

115 

28 
37 

72 


Feet, 
432 

1,650 
3,100 
2,550 
3,700 
109 


54 
45 

125 
4» 

220 
70 
84 

328 
50 
14 


36 
50 
62 
50 
35 
35 
33 

170 
16 

118 
31 
10 
92 
45 
67 
80 
38 
46 
85 
68 
30 
17 
30 
61 
36 
48 


1,000 

3,425 
700 

1,400 
900 

6,500 
404 
200 
150 

1.300 


900 

1,500 

2,226 

613 

3,600 

2,260 

1,860 

850 

930 

460 

3,700 

300 

860 

1,130 

1,600 

2,600 

2,180 

14,000 

1,100 

2,300 

1,600 

4,300 

1,600 

5,900 


OMefit. 
60,210 

152,000 
240,000 
119,000 
570,000 
435 


770,000 


108,771 

160,744 
*  605,  300 

104,650 

780,500 

66,600 

1,600,000 

60,800 
101,107 

108,415 


886,000 

347,700 

463,000 

193,300 

1,786,000 

639,000 

4,100 

78,576 

34,740 

30,300 


28,600 

76»000 

149,000 

45,000 

1^000 

67,000 

130,000 

100,000 

8,800 

302,000 

181,000 

4,000 

330,000 

71,000 

214,000 

846,000 

163,000 

1,028,000 

170,000 

140,000 

46,000 

48,400 

118,000 

960,000 

85,800 

76,000 


23,500,336 


I  Completed. 

<  Including  spillway. 

*  Indnding  splUway,  611,000  cubic  yards 

« Under  ooostniotioo. 


*  In  process  of  being  raised  21  feet. 

•  Completed,  except  automatic  crest. 
'  First  development, 


16,000;  completed  for  4,000  acre-feet. 


*  Flnt  dsvelopmaiit,  04,191;  oompleted  for  S/XX)  aoreleet. 
•  First  devfllopiiMnt,  158,750;  wnpletert  lor  5^000  acre  iset  wlien  paved;  now  paved  for  OjOOO  acre-feet. 
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Ehigineering  data  for  projects  when  comptetecf— Continued. 

DIVERSION  DAMS. 


Fn^ects. 


Ariflona:  Salt  River . . 

Do 

Do 

Arizona  -  CaUfomia: 

Ytmia. 
CaJlfomJazOrland... 


Do. 
Do. 


Colorado: 

Grand  Valley 

Unoompahgre 
Valley. 

Do 

Do 

Do 

Do 


Do... 

Do... 
Idaho: 

Boise 

Minidoka 


Montana: 

Milk  River 

Do 

Do 

Do 

Do 

Sun  River 

Do 

MontanikNorth  Da- 
kota: Lower  Yel- 
lowstone. 
Xebrask»-Wyomlng : 

North  Platte. 
Nevada:  Newlands.. 

Do 

New  Mexico:  Carls- 
bad. 
New  Mexico-Texas: 
Rio  Grande. 

Do...: 

Do 

Do 

Do 

<)regon:  UmatiUa 

l)oV/..y.'.'.'.'.V.'.'. 
Oregon  -  California: 

£lamath. 
South  Dakota:  Belle 

Foorche. 
(Ttah:      Strawberry 
VaUey. 

Do: 

Do 

Do 


Do. 


Washington: 

Okanogan 

Yakima 

Do 

Wyoming:  Shoshone. 


Name. 


Granite  Reef  K 
Power  Canal  ^. 
Joint  Head!.. 
Lagunai 


South  Canal  > 
North  Side  1. 


East  Park  Feed 
Canal.i 

Grand  River  Diver- 

slon.i 
Gunnison  1 


Montrose  and  Delta  ^ , 

Loutsenhiser  1 , 

Sellgi 

Ironstone » 


East  Canal  K 
Garnet  > 


Boise  River  >. 
Minidoka  I... 


Swift  Current  > 

St.Maryi 

Chinook 

Dodson^ 

Vandalia » 

SunRlver^ 

Deep  Creek 

Lower  Yellowstone  », 


Whalen>. 


Type. 


Rubble  concrete  weir 

do 

Concrete  weir 

Indian  weir,  concrete  and 
rockflU.* 

Concrete  on  piling,  with  rook 
fill. 

Concrete  weir,  with  remov- 
able timber  crest. 

Concrete  ardi 


Masonry  ogee  weir  with  roll- 
er crest  10  to  15  feet  high. 
Crib  on  rock  fill  and  movar 

ble  flashboards. 
Movable  flashboard  weir — 

Pile  and  timber  weir 

Movable  flashboard  weir — 
Pile  foundation  with  deck 

and  needle  fluhboards. 
Movable  flashboard  weir — 
Rock  basket  and  brush  dam . 


Rubble  concrete  weir 

Combined    diversion    and 
storage  dam.  (See  Storage.) 

Earth  and  timber  crib 

Concrete 

Reinforced  concrete 

Timber  crib,  rock  filled 

Reinforced  concrete 

Concrete  masonry 

Reinforced  concrete 

Rock-fUIed,  timber  weir 


Truckee  River  i . 
Carson  River  t . . 
Avalon^ 


Leasburg  i . 


MesiUai 

Mexican* 

Palomas 

Percha^ 

Feed  Canal  (Echo)i... 

Maxwell  Canal  ^ 

Three-Mile  Falls >.... 
Lost  River  1 


Diversion  ^. 


Spanish  Fork  1. 


Indian  Creek  Crossing  i 
Horse  Creek  Crossing  * . 
Diverting     dam     at 

Strawberry  Dam.i 
Diverting     dam     at 

rating  nume.i 


Salmon  Creek  1 

Sunnyslde  > 

Tieton  Diversion  i. 
Corbett» 


Concrete  weir . 


Maxi- 
mum 
height. 


Feet. 
38 

12* 

10 

40 

ao 

8 
44 

24 

15) 
6.8 


6 
H 

(») 
45 


13 

6.5 

ao 

36 
34 
132 
12 
12 


29 


16  concrete  sluiceways 

23  concrete  sluiceways 

Combined  storsge and  diver- 
sion.   (See  Storage.) 
Rubble  concrete  weir 


22 
21 


do.» 

Rubble  masonry 

Not  designed 

Rubble  concrete 

Concrete  weir  on  timber  crib . 

do 

Concrete  multiple  arch 

Hollow  reinforced  concrete. . 


Concrete  weir . 
do 


10.8 

16.7 
4.7 


Earth. 
....do. 
....do. 


.do. 


Concrete  weir 

Concrete  ogee  weir 

Concrete  and  rook-fiUed  crib . 
Reinf orced-concrete  weir 


17 

2.3 
24 
40 

23 

16 

17 
6 
6 

12 


II 

3 

18 


Crest 
length. 


Feet. 

1,000 
400 
600 

4,780 

900 
360 
154 

546 

237 

68i 
100 

144 


Volume. 


Oubkffds. 

40,000 

4,800 

1,740 

441,732 

2,886 

270 

1,777 

25,682 
3,200 


<246 


2,800 
198 
250 
310 

1,600 
212 
100 
700 


300 

171 
240 


600 

308 
320 


350 
400 
175 
800 
290 

400 

70 

1,300 
600 
100 

150 


50 
500 
110 
400 


I  Completed. 

>  Area  farmed  by  Laguna  diversian  dam,  6,400  acres. 

3  Two  weirs,  one  6  feet  by  72  feet,  the  other  6  feet  10  inches  by  72  feet. 

*  Length,  including  logwav. 

^  With  6  foot  3  inch  and  4  foot  6  mch  tainter  gate  mo?able  crest. 

*  Constructed  by  Mexican  authontles  and  used  jointly. 


21,750 


86,700 

480 

3,400 

12,000 

11,000 

6,200 

600 

14,600 


80,740 

3,322 
2,707 


2,413 
2,876 


4,346 

206 

43 

4,160 

5,550 

12,149 

1,262 

15,183 
7,376 
1,146 

4,103 


182 
2,291 

334 
4,951 
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BIVERBION  DAMS— Continued. 


Projects. 


Montana: 
BlaoMeet. 
Do... 
Do... 


Flathead. 
Do... 
Do... 
Do... 
Do... 
Do... 


Do. 


Do.... 
Do.... 
Do.... 
Do.... 
Do.... 
Do.... 
Do..., 
Fort  Peck. 
Do.... 
Do 


Total. 


Name. 


Type. 


Brash  and  rock.. 

Concrete 

Not  yet  designed. 


Two  Medicine 

Blacktain 

Badger  Blroh  and  Cut 
Bank. 

Jocko  Elver. j  Log  crib,  rock  filled*. 

Little  Bitter  Root do 

CamasAi i  Arched  masonry 

Mud  Creek  1 Concrete 


Crow  Creek  1 

Post  Creek— Eicking- 

horse.! 
Post  Creek— Pablo 

Feeder 

Mission  Creek  1 

Dry  Creek 

Flnley  Creek 

Agency  Creek 


•do. 
Log  crib,  rock  filled . 


.do.«. 


Log  apron 

Log  crib,  rock  filled  *. 

do 

do 


gei 

Bfc  Kiiire  Creek  1 i  Concrete 

Valley  Creek ;  Log  crib,  rock  filled  *. 

Other  small  creeks do. 

Little  Porcupine  K. 

Poplar  River  1 

Big  Porcupine  1..., 


Concrete  weir  on  timber  crib . 

do 

do 


Maxi- 
mum 
height. 


Feet. 


4 

14 


25 
12 
13 

7 


8 


4 

4 

6 


Crest 
length. 


Feet, 

165 
54 


126 
18 
82 

110 


80 


6 


150 
800 
150 


Voliune. 


CulMeyda. 
175 

aoo 


600 

116 

330 

1,600 


25 


250 
180 
185 


887,548 


CANALS. 


Projects, 


Arlsona:  Salt  River. . . 

Do 

Do 

Do 

Arixon»Cal.;  Yuma... 

Do 

Do 

California:  Orland 

Do 

Do 

Colorado: 

Grand  Valley 

Uncompahgre. .... 

Do 

Do 

Do 

Do 

Do 

Do 

Do 

Idaho: 

Boise. 

Do 

Do 

iOngmil 

Minrdoka. 

Do 

Montana: 

Huntley 

Do:. 

Milk  River. 

Do 

Do 

iComideted. 


• 

Principal  canals. 

Mileage,  with  capacity  in  second-feet. 

Name. 

Maxi- 
mum 

1 
1 

Length. 

Ames. 

19 

22 
2 
7* 

12 

23 

24i 
7 

4.5 
9.1 

62 
12 
22 
32 
15 
20 
18 
11 
10 

34 
56 
37 
51.4 
8 
13 

32 
12 
29 
44 
29 

Over 
800. 

300-800. 

50-300. 

Less 

than 

50. 

Total. 

Power  1 

See.^t. 

225 

2,000 

1,200 

1,000 

1,700 

520 

880 

250 

80 

225 

■ 

1,425 
1,300 
120 
450 
125 
300 
350 
325 
50 

2,500 

915 

780 

315 

1,500 

1,000 

500 
100 
860 
900 
200 

32 
17 

71 
12 

78 

100 

7 

8 

23 

21 

• 
666 

430 

*"32**' 
75 

282 
41.2 
34.3 
47.6 

8.4 
54.7 
63.8 
89.8 

4.3 

788 

9.9 
488 

200 

Arizona  * 

747 

South » 

C^nsoUdatedi 

Mft|nl.,„.    

WffTtMain 

560 

East  Main 

East  Park  Feed  1.... 

North  Main » 

South  Main  1 

Main> 

1 

40 

0^ 

5 
11.5 

39 

207 

South  ^. 

68.7 

West* 

12.4 
37.1 
12.8 
2a2 
22.5 
14.9 
7.3 

165 

36 
95 

28 

86.7 

MontroseandDeltai 

Loutsenhlzer  i 

Seligi 

14.9 

99.6 
3a7 

V.  .. .. 

3.5 

6 

3.4 

78.4 

Ironstone  *.......... 

82.8 

East» 

58.1 

Garnet  > 

11.5 

Main  South  1. 

Moral 

Deer  Flat,  Low  Line  1 
Main.....  

40 
44 

57 

6.5 
80 

10 

1,060 
61.4 

North  Side  1 

South  Side* 

638 

Maln^ 

Pumping  HiJ^  Line  1 

282 

29 

Dodson  South' ^.'ii!! 
Dodson  North* 

66 
23 

180 

87 

240 
60 

s  Not  yet  derigned. 


1  Under  eoostmotlon. 


BVOINBBRING   DATA   FOR  PltOJEOTB  ON   COMFLETION. 
SnginMrirtg  data  for  projtcU  irhtn  mmpUud — Cnntinuwl. 

CANAL8-Contlnu6d. 


K  ah  r  k  9 1  •- Wfomliic: 
Nonb  PlUt«. 


"SS^. 


:«mrl[eilO(K 


Twu,  Rio  Orande. . 


°^! 


roQ^  Umatilla... 


UneoD-Calirornta;  Kla- 


Ptliielpalowtkls. 
Uutl- 


ChiDooliNorUi... 
Chinook  Soatli... 
rortSbswi 


Sod  RIvgrSlop**... 


O^rticld'C'. 


Pkadio  Bnuicii  '*. 


WMtSMaEilcoiloB 


Montoya' 

Juan  d'Hefrara  ■. 

IsJmd  Feeder  I.. 
TomUlo 


UnlRiveg-biver^ic 

Cbmnel. 
East  Braocb  ■. . . . 
South  Branch  '■- 

arifflthL«Urti'i'. 


1  Completed. 
1  UaiD  canals  ooly. 
^  CompCeted  to  drit  6 
<  Completed  to  flnlf 

•  Estimated. 

•  Main  and  southera  canals,  31  mU«. 

'  Old  cfljial  purchased  by  U.  ti 


Iflleaca,  wltb  capacity  Id  saaiind-f» 


-^^  |30(M00.    W-300.     than    {  ToUI. 


S  67 

ea         90 
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EngtMering  data  for  projeeU  when  eompieied    Contimied. 

CANALS-ContiniMd. 


Mileage,  with  capacity  fn  seoond-feet. 

Projects. 

T 

Naaie. 

Kazi- 

cana^ 

Length. 

Over 
800. 

300-800L 

50-300. 

Leas 

than 

50. 

Total. 

Utah: 

Strawberry  Valley.. 

Power  * 

aec.-ft, 

600 

125 

750 

300 

100 

SO 

55 

66 

10 

50 

150 

55 

12 

110 

1,200 

160 

100 

110 

80 

30O 

1,000 

630 
500 
45 
2S0 
300 
275 
300 
300 
400 
2S0 
400 
150 
250 
100 
100 
100 
625 

2,400 

MUet. 

3.3 

S.3 

• 

3.3 

Do 

Trail  Hollow> 

Indian  Creak> 

Rfph  T4m  >    

4 
2 



4 

4 

Do 

2 

3 

Do 

17.5     

"*i7.5 
6.75 

"i'2 
5 
5 

17.5 

Do 

Mapletcn 

6.75 
2.2 

6.7 

Do 

'  Lateral3> 

2.25 

Do 

Lateral  20> 

6.1 
8.5 

LI 
3.5 

6.1 

Do 

Lateral  301 

.•••.. 

8.5 

Do....: 

Lateral  31  > 

Do 

Lateral  331 

2.9 

2.2 

11.1 

3L4 

0.8 
2.2 
1.3 

2.1 

'"9*8' 
3L4 

60 
3tt 

42 

39 

44 

13 
391 
306.8 

600 

800 

13 
23 
48 
25 
00 

(«) 

2.9 

Do 

Lateral  33 

2.2 

Do 

Lateral  341 

Miaoallaneoas  latei^ 
als  and  sablaterab. 

Maini 

StinnysidelCaini.... 
Snipes  Mountain  >. . 

RorkyFordi 

Mantoni 

Benton  Extension  1. 
Tietoni 

ILl 

Do 

31.4 

Washington: 

Okuiofan 

t 
2 

10 
15 
10 

1 

8 

9 
32 
71.1 

144 

82 

1 

11 
18 

7 
30 

(«) 

79 

YaMma. 

Do 

60 
13 
13 
14 
16 
12 
18 

25 

30 

6 

30 

20 

12 

11 

44 

4 

2 

17 

10 

31 

19 

407 
62 

Do 

30 

Do 

53 

Do 

22 

Do 

*i6.'6* 

12 
28.8 

55 
14 

336 

WyombiK:  Shoshone 

Garland> 

413.8 

INDIAN  PROJECTS. 

Montana: 

Blackfeet 

TwoMedidne 

Fiffhfr       

Do 

Do 

Do 

Birch 

Cntbank  North 

CatbankSoath 

Foot  Horns  Supply . 

Tabor  Feeder 

Pablo  Feeder 

Kickhu^tose  Feeder  1 
Nineplm  Feeder.-. . . 
Pablo  Lateral  A  >... 

f'»flHll!     A  .    ,             r    .    r   .    .    ,    ,    , 

790 

Do 

Do.. 

Flathead 

Do 

Do 

Do 

806 

Do 

Do 

Fort  Peck 

Little  Porcapine  >. . . 
Poplar  River  Bi.... 

Poplar  River  Ci 

BIgPoccapfaM> 

Missouri  Gravity.... 

"Wvooilmr ....... 

100      ■ 

14 

Do 

t 

33 

Do 

\ . 

66 

Do 

I"  • •  • * 

32 

Do 

10 

100 

Wyoming: 

niverton 

10    ;  (») 

(«) 

1 

Total 

1 

503.4 

814.7 

2,00&45 

"'"•1 

12;306u76 

1              1 

1 

TUNNELS, 


Projects. 


Arixona:  Salt  River. 


Name. 

Length. 

Capacity. 

Power  Canal:  ■ 
Intake 

Feci, 
1,695 
122 

428 
129 
271 
151 
999 
1,027 
152 
761 
214 
872 
206 
342 
553 
320 

Second-feet, 

Lee 

Wehri  cot  off- 
No.  1 

N0.2 

Na3 

Wehri 

Pinto 

Chilton 

Robinson . , 

Gray 

»«■«*••«••«•»••■«••••■«• 

Moffet 

Grapevine. 

No.  6 

No.  7 

No.  8 

No.  9 

•  ■• 

Completed. 


*  Not  designed. 
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Bn^neervng  data  for  projects  when  campUted — Continued. 

TUNNELS--CoQtmuMl. 


Projects. 


ArisoDa:  Salt  Ri\'«r. 


ArlKaifr<?ftIifoniJa:  Yuma. 
Colorado: 

Grand  Valley 


Uncompabgrt 


Idalie: 

Btas 
HoDtley. 


8110  River. 


Nebnwka-Wyoming:  North  Platte. 


Nevada:  Newlands. 


New  Mexico:  Carlsbad , 


Oregon:  UmatiUa 

Orecon-Califomia:  KJamath.. 
Soath  Dakota:  Belle  Fourche. 
Utab:  Strawberry  Valley 


Power  Canal: 

No.  10 

No.  11 

No.  12 

Nal3 

Roosevelt:  1 

Sluidng 

Outlet 

Penstock 

Colorado  River  siphon  1. 

ICaln  Canal: 

Nal» 

No.3» 

Na3» 

Ounnlson  ^ 

South  Canal:! 

N0.I 

No.  2 

N0.3 

No.  4 

No.  5 

WestCanaP 

West  Canal  Extension  ^ 
Lower  Seilg  Extension: 

Nal 

No.  2 

N0.3 

No.  4 

Penitentiarv 

Arrowrock  Logway  • 


Length. 


W'ashington: 

Okahogan 

Yakima.  Tlet on. 


Main  Canal: 

No.l» 

N0.21 

No.3» 

Willow  Creek  1 

Son  River  Storage 

Plshkun  Canal: 

No.l» 

No.2» 

No.3» 

Sun  River  Diversion  Tunnel  1. 

Muddy  Creek  Reservoir 

Pathfinder:  1 

Northi 

South* 

Drainage  1 

Auxiliary » 

Crosscut! 

Fort  Laramie  Canal: 

N0.I 

N0.2 

Na3 

Truckee  Canal: 

No.  I» '.... 

No.2» 

No.3» 

Gilpin  Spillway ' 

Spillway: 

No.I» 

No.2» 

Spillway  from  Feed  Canal  1 

MainCanaM 

South  Canal 

Strawberry* 

Strawberry  Dam  Sluicing 

Power  Canal: 

No.l» 

N0.2* 

HighllneNo.  I* 


Conconully  outlet  >. 
Steeple.  No.  1  > 


489 

626 

70 

no 

480 
167 
620 
930 


3^723 

1,665 

7,202 

30,646 

482 
386 

1,000 
400 
390 

1,760 
800 

160 
360 
100 
310 
322 
169 


724 

1,645 

385 

639 

200 

605 
1,022 
2,277 

87 
700 

480 
360 
156 
209 
55 

2,700 
2,150 
3,  TOO 

901 

309 

1,515 

115 

97 

103 

34 

3,300 

1,306 

19,887 

532 

WO 
705 
227 

385 

56 


Capacity. 


l,40(t 


1,425 

1.426 

670 

1,000 

1.300 
1,300 
1,300 
1,300 
1,300 
100 
30 

140 
140 
100 

too 

10 


500 
500 
500 
726 
3.600 

2,800 

3,600 

2,600 

40t 

284 


6,000 
6,400 


1,430 

1,430 

360 

1,200 
1,200 
1,200 
1,200 

8.000 
SOOO 
460 
1,200 
360 
600 
600 

500 
iOO 
300 

900 
3W 


I  Completed. 

s  Not  intended  to  carry  water,  but  for  the  purpose  of  rumilng  logs  whkh.  are  carried  over  the  dam  and 
brought  down  through  a«cableway  chute  which  ends  in  this  timnel. 

*  Completed  to  first  development  capacity  of  l,fl00  second-feet. 

*  Not  desijmed  for  discharge. 
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Bmffhisering  data  for  projects  fi^mi  eompltted—CoiktiBn^. 

TUNXE  LS-^OmttiUMd. 


ITQI6CU. 


T^ffigth. 


CmpadtT. 


nanAx  pkoibctb. 
UtmtBnm:  FlBtfa«Ad 


Fort  Peck. 
Total.... 


StMpk,  No.  3  K 
Trail  Creek*... 

Tletoni 

North  Fork t... 


Lower  outlet .. . 

SM^ny 

Upper  outlet. . . 

Oorbetti 

RsbtOD  Reeerroir  1, 

Fnimlei 

SiKHlioiie  Road:  i 

No.  1 


No.  3 

No.S 

No.  4 

No.  5 

No.  6 

Hli^iUneOuttl: 

No.l 

No.  2 

No,  8 

No.4 

No.6....... 

No.  6 

No.7 

No.8 

No.9 

No.  10 

WUlwood: 

No.l 

No.  2 


Newell* 

Tabor  Reservoir  Oatlet. 

I  Pabk>31A> 

OunasA 

Miawmi 


48 
3,120 
1,200 
2,720 
3,811 

498 
405 
316 
17,355 
345 
1, 


45 

14 

28 

186 

166 


r 


1,800 
1,020 
441 
1,100 
4,800 


102,567 


6,000 
80,000 


1,000 
"'317 


4,497 

600 

247 

600 

2,100 

600 

835 

600 

266 

600 

2,025 

000 

290 

600 

283 

500 

130 

380 

185 

385 

560 

300 

365 

800 

2.500 
400 
200 
150 


IRRIQABLE  AREA. 


State,  prolaot,  and  unit. 


Arisona:  Salt  River 

QraTitv  syitem 

PnmpuiK  lyBtem 

Arifona-OaliTomia:  Yuma. 
Oaliiomia:  Orlaiid 

North  side 

Soothslde 

Veited  water  rights... 
Colorado: 

Grand  Valley 

Oravity  system... 
Pmnpuig  system. . 


i^noompahjcre ........... 

South  Canal  system . 


West  Canal  system 
Montrose  and  Delta  Ca- 
nal system 

Lontzenhlier  Canal  sys- 
tem  


Public  land. 


En- 


Aeres. 
16,170 


7,500 


13,991 

11,461 

2,530 

20,080 

2,560 

2,.'i06 

5,b86 

231 


Open. 


Acres. 


With- 
drawn. 


Acret. 


State 
land.« 


Acres. 


37,500  ,      1,800 


1,015 
1,015 


'2,TO6'! 

480  ! 
29  < 

««nrt 

22  i 


14,064 

10,034 

4,090 

1.445 

13 

14 


Priyateland. 


Indian 
land. 


Acres. 


Rail- 
road. 


Acres. 


8,500 


Oth< 


Acres, 
175,907 


54,700 

20,633 

6,809 

13.401 

320 

20,990 

17,490 

3,440 

76,770 

6,323 

4,025 

23,213 

0,451 


'  Completed.  • 

'  Ralston  Reservoir  tunnel  is  a  sluicing  tunnel  for  the  settling  basin  of  Corbett  Tunnel. 

*  1,708  feet  driven.    Completed  lor  first  development  (unlined). 

*  Not  all  of  this  land  remains  nasoid;  a  portion  has  passed  Into  private  ownenhip. 


Total. 


Acres. 

192,  on 

l83,Qf77 

9,000 

110,000 

20,533 

6,809 

13,404 

330 

50,000 

40,00n 

10,000 

100,000 

9,37(. 

rt.574 

29,304 
6,704 
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SHffintvinff  data  for  fni§eO  uAm  aomptitiJ    OontiiHwl. 

IRSIQABLK  A 


""Wa^ST;. 

Ana. 

i;g 

9e,i8« 
erai 

TOO 

MS 

-•,»■ 

^CT«. 

Aan. 

Aera. 

i 

SSSSiKS^: 

uo 

""jra" 

377 
833 

3,1(0 

!;SS 

U 

M 

4S7 

-.IS 

■i 

3,118 

39;8a8 

«6 

12,  no 

t.6u 

839 
l,MO 

,1 

1,100 

a,  on 

l;S 

3,110 
1,«1 
ll.tOft 

28.000 

"iS 

j;iw 

sS 

vi.m 

10,811 

11 

17,817 
*,1W 

11,747 

7.m 
K,goo 

ChlncBk  sonth  ™nii! 

■m;o6d-|:::::::: 



IBD 

114,033 
82,432 

*' 

i,ng 
3B,oia 

V 

Nm^fhttoCBma 

»,M1 

la 

itIieo 

1       B7 

2,128 

i,«a 

3,1« 

!:i 

1,«0 

SMDDd  liMnI  db- 

TWrt  tottral  dls- 

"iTO" 

SBvM»;Newiiiiv;.:::::::;: 

20  SOD 

Upper  C«onV;. 

4 

Is 

KIOI 
*5 

1,13D 

Mew  Hexbn-Temi:  Bio  OnDde 

g 

::SS 

i^ 

180 

MO 

S7t 
MO 

»,no 

1.&' 

270 
W 

U«dU>  VeJkr,   Um- 

l» 

U^'^^j'.'Kte' 

MO 

M,OM 
18, too 


»,811 
40,820 


n,70o 

N,E2» 
2Sl,7lS 


3S,S9B 

18,718 
107,000 
Sl,BiO 
BB,UD 

IB.OOO 

»i,aoo 

IBl.OOO 
B,000 


18,800 

It,  MO 

47,H0 
4S,H0 

r,m 


a  hH  puMd  IntoprtnM  owufdiip. 
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data  for  projteU  when  otrnipIefetf—Gontiiiued. 
IRRIQABLB  AREA— Continiied. 


PabUdand. 


State,  pn^teH ,  and  unit. 


tared. 


North  Dakota:  North  Dakota     Acre*, 

pmnpinc 3S0 

Bafora-Tranton 3S0 

First  divlston. 2SQ 

Extdiskins 

Upper  bottom  division. 

Lower  bottom  diviskm. 

Trenton  flat 

WlUiston 

First  diviskm 

West  bottom  diviston. . 

East  bottom  diviston. . . 

Oreopn:  UmatUla 5,078 

nrst 386 

Second I        4» 

Third i      l,24» 


Oi 


Fourth. 

Fifth 

Sixth 

First,  W.K.., 
Second,  W.  E. 
Third,  W.E., 
Future 


Klamath. 


B.. 


Units— 

First 

Second 

Third 

MaiKbialkndsCTule). 

SandHoliow 

Honefly. 


2S8 

180 
73 

806 
1,279 

310 

47 

2,001 

2.280 

411 

85 


Open. 


With- 
drawn. 


SUte   jlndian 
land.i      land. 


Aere9.  I  Acres.  ;  Aeret. 

532   1,073 

212   1  1,006 

212 01 

14 

501 


.t 


330 
330 


400 

67 
67 


Acre*. 


304      2,386 


44 


2,606 


PineOrove 

Additional  units 

Sooth  Dakota:  Belle  Fourche . 

Utah:  Strawberry  valley , 

Washington:  Okanogan. 

First 

Second 

Third 

Okl  water  righto 

Town  of  Okanogan , 

Washington:  Yakima 

Smmyaide  unit 

Tietononit 

Wyoming:  Shoshone 

First  unit 

Second  unit 

Third  unit 

Fourth  unit 

Fifth  unit 

aiacthunit , 

Subsequent  unite 


36,083 
1,854 


4,670 

2,687 

2,052 

50,104 


111 
18 
67 


I 


54 


50| 
12  I 

47, 


2,306 
27,300 

4,300 
23,000 


50 


27,300 


882 
46 


2,000 


15,300 


71,600 


815 


3,174 
1,158 
2,016 
5,770 


Private  land. 


Rail- 
rood. 


Aeret. 


Other. 


3,342 
330 

78 
010 

00 


23 
300 
265 

02 
1,156 


Acrea, 

34,287 

13,480 

3,430 

1,361 

2,000 

4,000 

2,600 

10,807 

7,707 

1,000 

1,300 

35,188 

6,303 

3,677 

1,780 

1,537 


330 
TOO 


066 
1,003 
1,4(H 
1,153 
7,318 
111,304 
103,108 
0,106 

20,106 

7,450 

3,368 

341 

13,500 

33,000 

3,730 

33,000 

U,400 

58,100 

10,000 

3,018 

6,085 

464 

1,381 

151 

134,745 

107,043 

27,703 

6,365 


1  Not  aU  of  this  land  remains  unsold;  a  portion  haiB  pasasd  into  private  ownenh^. 


Totat 


Acret. 

36,151 

14,0S7 
3,082 
1,375 
3,600 
4»1IOO 
3,800 

U,104 
8,001 
1,000 
1,300 

36,300 
6,068 
4,3W 
3,067 
1,076 


1,110 

2,300 

3,048 

1,600 

10,010 

141,444 

108,  Tn 

33,664 

20,381 

7,450 

5,088 

27,541 

13,900 

23,000 

3,730 

32,000 

07,880 

60,000 

10,000 

2,018 

6,085 

464 

1,381 

151 

142,838 

110,838 

S8,00D 

136,618 

15,147 

14,808 

3,301 

6,301 

3,567 

U,Q15 

80,^0 
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Engineering  data  for  projects  token  completed — (Continued, 
IRRIGABLE  AREA><:oiitinaed. 


Steto,  project,  and  unit. 


Indian  Pboiscts. 

Montana:  Bkckfeet 

CatlNmk  North 

Catbank  South 

TwoMedidne 

Badgcr-Flaher 

Bh3i 

Montana:  Flathead 

JookD 

Mission 

Post 

Crow. 

Pablo 

Poison 

Big  Ann 

Camas ^. 

Montana:  Fort  Peck 

Little  Porcupine 

Poplar  River 

Big  Porcupine 

BlgMuddT 

MuBourl  lUYer 

Oatoln  Bottom  pumping. 

Wyoming:  Rlverton. ........ 


Total,  all  projects. 
Percent 


Public  land. 


En- 
tered. 


Open. 


Aere». 
11,000 
11,000 


Aeret. 


41,125 

680 

1,500 

11,300 

700 

16,635 

aoo 

500 
9,610 
9,713 


9,713 


660,983 
a).6 


107 


107 


10,400 
0.4 


With- 
drawn. 


Aera. 

50,030 

4,330 

13,180 

19,120 

18,000 

400 

5,330 

230 

390 

1,700 

50 

2,560 

230 

390 

40 


69,000 


494,327 
15.4 


State 
land.i 


Acret. 


t9,635 

700 

1,600 

2,900 

100 

3,600 

85 

630 

20 

80 


80 


Indian 


land. 


Acret, 
57,480 

4,660 

4,820 
34,880 
20,000 

8,100 
•  77,430 
13,900 
16,660 
13,100 
13,150 
13,215 

5,495 

1,580 

330 

141,360 

2,530 
28,210 

3,020 
18,930 
77,770 


10,000 
1,000 


58,850 
L7 


317,716 
10.1 


Private  land. 


Rail- 
road. 


Acres. 


32,348 
1.0 


Other. 


Acres. 


990 
'990 


740 
80 

480 
80 


100 
'36,066' 


1,631,876 
5a8 


Total. 


Aeret. 
118,500 
20,000 
18,000 
44,000 
33,000 

3,500 
134,500 
15,500 
21,000 
29,000 
14,000 
30,000 

6,000 

3,000 

10,000 

152,000 

2,610 
28,690 

4,000 
18,930 
77,770 
10,000 
10,000 
100,000 


3,212,008 
100.0 


1  Not  all  of  this  land  remains  unsold;  a  portion  has  passed  Into  private  ownership. 

t  Unsold,  5,810  acres;  privately  owned,  ZJS2S  acres. 

*  AUotments  of  deceased  and  incompetent  Indians  are  sold  at  semiannual  sales. 
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ADMIHISTSATIVB  OSOAHIZATIOS. 

DBPABTKBNT  OF  TBB  INTBSIO&. 

Hon.  Franklin  Knight  Lane,  Secretary  of  the  Interior. 
Alexander  T.  Vogebang,  FiiBt  Assistant  Secretary.  ^ 

Selden  G.  Hopldns,  Assistant  Secretary. 
Charles  D.  Msmaffie,  Solictor  for  the  Interior  Department. 
'John  W.  Hallowell,  Assistant  to  the  Secretary. 
Herbert  Kaufman,  Special  Assistant  to  the  Secretary. 

E.  J.  Ayers,  chief  clerk. 

Brig.  Gen.  William- L.  Marshall,  United  States  Army,  retired,  consulting  engineer 
to  the  Secretary. 

Arthur  Powell  Davis,  Director  and  Chief  Engineer  of  the  Reclamation  Service. 

Will  R.  Kin^,  Chief  Counsel  of  the  Reclamation  Service. 

H.  T.  Cory,  in  charge  of  drainage  and  cut-over  land  investigation,  Southern  States, 
for  the  Reclamation  Service. 

F.  W.  Hanna,  in  chaige  of  drainage  and  cut-over  land  investigation,  Northern 
States,  for  the  Reclamation  Service. 

Elwood  Mead,  in  chaige  of  settlement  problems,  Reclamation  Service, 

Clay  Tallman,  Commissioner  of  the  General  I^md  Office. 

Oato  Sells,  Conmussioner  of  Indian  Aifairs. 

Gaylord  M.  Saltzgaber,  Conmiissioner  of  PensionB. 

James  T.  Newton,  Commissioner  of  Patents. 

Philander  P.  Claxton,  Commissioner  of  Education. 

George  Otis  Smith,  Director  of  the  Geological  Survey. 

Van.  H.  Manning,  Director  of  the  Bureau  of  Mines. 

Stephen  T.  Mather^  Director  of  the  National  Park  Service. 

Col.  F.  Mean,  Chairman  Alaskan  Engineering  Commission. 

TJ.  8.  BBCLAHATION  SBBVICB. 

WASHINGTON  OFFICE. 

Office  of  the  director  and  chief  en^eer:  Morris  Bien,  assistant  to  the  director;  J.  B. 
Beadle,  secretary  to  the  director;  C.  J.  Blanchard,  statistician:  Hufili  A.  Brown,  editor 
Reclamation  Record;  E.  C.  Bebb  and C.  A.  Bissell,  engineers;  J.  H.  Pellen,  chief  draits* 
man;  F.  L.  Cavis,  chief  accountant;  A.  H.  GulUckson,  western  district,  YaJdina^aaih., 
C.  E.  Piatt,  southern  district,  Denver,  Colo.,  F.  G.  Hough,  northern  district,  Helena, 
Mont.,  examiners  of  accounts;  C.  A.  Lyman,  chief  of  repayment  accounts  section; 
C.  E.  Harris,  auditor  of  transportation  accounts;  Mrs.  J.  T.  Davis,  diief  of  auditing 
section;  C.  H.  Fitch,  chief  clerk;  C.  N.  McCulloch,  chief  of  mails  and  files  section; 
Emmet  Carr,  purchasing  agent;  Harry  Caden  and  Miss  H.  A.  Fellows,  fiscal  agents; 
T.  E.  Brown,  cnief  of  -stenographic  section;  G.  W.  Numbers,  appointment  clerk. 

Office  of  the  assistant  to  the  director:  D.  H.  Sibbett,  counsel;  J.  E.  Golladay,  Mrs. 
G.  B.  Mathiot  and  Alfred  Dresser,  assistant  counsel;  Mrs.  E.  W.  Ballard,  clerk. 

Office  of  the  chief  counsel:  Ottamar  Hamele,  assistant  to  the  chief  counsel,  Geo.  A . 
Ward,  and  E.  W.  R.  Ewing,  counsel. 

DENVER  OFFICE. 

F.  E.  Weymouth,  chief  of  construction,  Tramway  Building,  Denver,  Colo.;  R.  F. 
Walter  and  C.  P.  Williams,  assistant  chiefs  of  construction;  J.  M.  Gaylord,  electrical 
engiiieer;  J.  L.  Savage,  designing  engineer;  James  Munn,  consulting  engineer:  E.  A. 
Moritz,  office  engineer;  J.  L.  Burkholder,  drainage  ei^g:ineer;  J.  M.  Luney,  diiet  clerk; 
A.  McD.  Brooks,  purchasing  agent;  S.  E.  Hedden,  disbursing  officer. 
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FIELD  OFFICES  OF  CHIEF  COUNSEL. 

Denver,  Colo. — Law  section  office  of  chief  of  constructioD :  E.  E.  Roddis  and  Armand 
Offutt;  district  counsel;  J.  J.  Buck,  assistant  district  counsel.  Office  of  irrigation  dis- 
trict organization:  E.  W.  Burr,  district  counsel;  also  in  charge  North  Platte  and  Belle 
Fourche  project.    Office  of  land  titles:  E.  H.  Peery,  district  counsel. 

El  Paso,  Tex. — ^P.  W.  Dent,  district  counsel;  T.  F.  Fly,  assistant  district  counsel. 
Projects:  Rio  Grande,  Carlsbad,  and  Hondo. 

Los  Angeles,  Calif. — O.  P.  Morton,  district  counsel;  R.  M.  Patrick,  assistant  district 
counsel,  located  at  Fallon,  Nev.  Projects:  Salt  River,  Yuma,  Orland,  and  Truckee- 
Oarson. 

Portland,  Oreg. — ^H.  L.  Hokate,  district  counsel;  R.  J.  Coffey,  assistant  district 
counsel.    Projects:  Yakima,  OKanogan,  Umatilla,  and  Klamath. 

Boise,  Idaho. — B.  E.  Stoutemyer,  district  counsel.  Projects:  Boise,  Minidoka, 
King  Hill,  and  Jackson  Lake  Enlargement. 

Helena,  Mont. — W.  J.  E^leston,  district  counsel,  Helena,  Mont.:  H.  D.  Padgett, 
assistant  district  counsel,  Billings,  Mont.  Projects:  Biackfeet,  Flathead,  Fort  Peck, 
Huntley,  Milk  River,  St.  Mary  Storage,  Sim  Kiver,  North  Dakota  Pumping,  Lower 
Yellowstone,  and  Shoshone. 

Mitchell,  Nebr. — Henry  A.  Cox,  district  counsel.  Projects:  North  Platte  and  Belle 
Fourche. 

Montrose,  Colo. — J.  R.  Alexander,  district  counsel;  A.  G.  Pollock,  assistant  district 
counsel,  located  at  Prove,  Utah.  Projects:  Grand  Valley,  Uncompahgre  Valley,  and 
Strawberry  Valley. 

PROJECT  ORGANIZATION. 

SaltBlver  Project. — Being  operated  by  the  Salt  River  Valley  Water  Users*  Associa- 
tion: W.  R.  Elliott,  project  manager,  Phoenix,  Ariz. 

Tnma  Project. — W.  W.  Schlect,  project  manager,  Yuma,  Ariz.;  R.  M.  Priest, 
superintendent  of  construction;  Frank  Nivens,  chief  clerk;  E.  M.  Philebaum,  fiscal 
agent. 

Orland  Project. — A.  N.  Burch,  project  manager,  Orland,  Calif.;  E.  T.  Eriksen, 
engineer;  C.  H.  Lillingston,  chief  clerK  and  fiscal  agent. 

Grand  Valley  Project. — S.  O.  Harper,  project  manager.  Grand  Junction,  Colo.; 
G.  H.  Murphy,  chief  clerk;  A.  H.  Hall,  fiscal  agent. 

Uncompahgre  Valley  Project.— F.  D.  Pyle,  project  manager,  Montrose,  Colo.;  A.  H. 
Peach,  chief  clerk;  C.  B.  Funk,  fiscal  agent. 

Boise  Project. — J.  B.  Bond,  project  manager,  Boise,  Idaho;  C.  C.  Fisher,  engineer; 
E.  R.  Mills,  chief  clerk;  0.  F.  Wemkauf,  fiscal  agent. 

King  HUl  Project.— Walter  Ward,  project  manager.  King  Hill,  Idaho;  R.  B.  Smith, 
chief  clerk;  R.  H.  Slaughter,  fiscal  agent. 

Minidoka  Project.— Barry  Dibble,  project  manager,  Burley,  Idaho;  F.  A.  Banks, 
engineer;  Dudley  Pringle,  chief  clerk;  liliss  A.  J.  Larson,  fiscal  agent. 

HunUey  Project.— R.  H.  Fifield,  project  manager,  Ballantine,  Mont.;  G.  H.  Bolt, 
chief  clerk  and  fiscal  agent. 

Milk  Bivcr  Project.— O.  E.  Stratton,  project  manager,  Malta,  Mont.;  E.  R.  Schep- 
pelmann,  chief  clerk;  J.  T.  M.  Culbertson,  fiscal  agent. 

St.  Mary  Storage  Unit.— R.  M.  Snell,  project  manager.  Browning,  Mont.;  W.  A. 
Meyer,  chief  clerk;  F.  H.  Shiner,  fiscal  agent.  Browning,  Mont. 

Son  Bivcr  Project.— G.  O.  Sanford,  project  manager,  Fort  Shaw,  Mont.;  H.  W. 
Johnson,  chief  clerk;  A.  W.  Cook,  fiscal  agent. 

Lower  Yellowstone  Project.— L.  H.  Mitchell,  project  manager,  Savage,  Mont.;  J.  0. 
Doubt,  chief  clerk  and  fiscal  agent. 

North  Platte  Project.— Andrew  Weiss,  project  manager,  Mitchell,  Nebr.;  H.  W. 
Bashore,  engineer.  Fort  Laramie  Unit;  Paul  Rothi,  irrigation  manager;  J.  R.  Ummel, 
chief  clerk;  O.  K.  Barnes  and  E.  Z.  Christeson,  fiscal  agents. 

Newlands  Project.— J.  F.  Richardson,  project  manager,  Fallon,  Nov.;  G.  B.  Snow, 
chief  clerk;  M.  T.  Murray,  fiscal  agent. 

Carlsbad  Project— L.  E.  Foster,  project  manager,  Carlsbad,  N,  Mex.;  V.  L.  Minter, 
chief  clerk  and  fiscal  agent. 

Bio  Grande  Project. — L.  M.  Lawson,  project  manager,  El  Paso,  Tex.;  C.  A.  Peavey, 
chief  clerk;  L.  S.  Kennicott,  fiscal  agent. 

North  Dakota  Pnmping  Project.— W.  S.  Arthur,  project  manager  and  chief  clerk, 
Williston,  N.  Dak.;  H.  C.  Melaas,  fiscal  agent. 

Umatilla  Project. — H.  M.  Schilling,  project  manaprer,  Hermiston,  Oreg.;  M.  D. 
Scroggs,  superintendent  of  irrigation;  C.  H.  Young,  chief  clerk  and  fiscal  agent. 
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Klamath  Project. — H.  D.  Newell,  project  manager,  Klamath  FaUs,  Orog.;  0.  C. 
Hogue,  chief  clerk;  E.  V.  Hillius,  fiscal  agent. 

Belle  Foorche  Project. — B.  E.  Ilayden,  project  manager,  Newell,  S.  Dak.;  J.  0. 
Counter,  irrigation  manager;  R.  C.  Walber,  chief  clerk;  August  Lewin,  fiscal  agent. 

Strawberry  Valley  Project.— J.  L.  Lytel,  project  manager,  Provo,  Utah;  J.  E.  Over- 
lade,  chief  clerk  and  fiscal  agent. 

Okanogan  Project. — (Jalvin  (Jasteel,  project  manager,  Okanogan,  Wash.;  W.  F. 
Kubach,  chief  clerk  and  fiscal  agent. 

TaUma  Project. — R.  K.  Tiffany,  moje^t  manager,  Yakima,  Wash.;  0.  E.  Crown- 
over  and  G.  C.  Finley,  en^neers;  K.  K.  Cunningham,  chief  clerk;  J.  0.  Oawler,  fiscal 
agent;  J.  G.  Heinz,  engineer,  Sunnyaide,  Waah.;  J.  S.  Moore,  superintendent  of 
irrigation,  Naches,  Wash. 

Shoshone  Project. — A.  H.  Ayers,  project  manager,  Powell,  Wyo.;  0.  M.  Jump, 
superintendent  of  irrigation;  C.  A.  Denman,  chief  clerk;  H.  L.  Bowers  and  R.  L. 
Morgenweck,  fiscal  agents. 

Indian  Projects : 

Blackfeet  Project. — R.  M.  Snell,  project  manager,  Browning,  Mont.;  W.  A.  Meyer, 
chief  clerk;  F.  H.  Shiner,  fiscal  agent. 

Flathead  Project. — F.  T.  Crowe,  project  manager,  St.  Ignatius.  Mont.;  C.  J.  Moody, 
engineer;  R.  V.  Sass,  superintendent  of  construction;  H.  N.  Bickel,  chief  clerk;  J.  F. 
Siebeneicher  and  J.  M.  Swan,  fiscal  agents. 

Fort  Peck  Project. — R.  M.  Conner,  project  manager,  Poplar,  Mont.;  Henry  Berry- 
hill,  chief  clerk  and  fiscal  agent. 

Biverton  Project. — H.  D.  Comstock,  project  manager,  Riverton,  Wyo.;  G.  H.  Baird, 
chief  clerk  and  fiscal  agent.  ...  > 
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DI8TBIBT7TION  OF  EMPLOYEES. 

Employees,  June,  1919. 


Office  or  projeet. 

Educa- 
tional. 

1 

'   Non- 
',  educa- 
,  tional. 

Others. 

Total 
United 
States. 

Con- 
trac- 
tors. 

1 

Grand 
total. 

WfAhiT^gton  office 

95 
72 
31 
20 

1 

6 

101 
72 
31 
20 

101 

Denver 'office 

72 

Field  offices,  district  counsel 

1 

81 

rofvsiiltinR  flngjn««n .     .  .      .     . , 

20 

AriMoa,  Saltlllver' 

1 

11 
6 

10 

8 

25 
13 
20 

2 

15 
3 

14 
4 

31 

15 
4 

38 
3 
6 
6 
6 
7 

14 

8 
4 
1 

50 
9 

39 
54 

100 
12 
81 

12 
16 
10 
21 

5 

63 

40 

10 

119 

5 
16 
29 
30  i 
14 

1 

25 
28 
18 

5 
10 
44 

9 
30  1 

4 
33 

150 
6 

60 
33 

432 

9 

35 

22 

66 

6 

23 

17 

289 
37 
56 

508 
30 
5 
66 
30 
10 

i* 

20 
13 

36' 

53 

12 

151 

41 

2 

220 
21 

109 
95 

557 

34 

136 

36 
97 
19 
58 
26 

383 
92 
70 

756 
38 
27 

100 
66 
31 

15 
34 
52 
32 
5 
50 
117 

25 

206 

49 

40 

220 

r^iifomift,  Orland 

!           21 

Colorado:' 

Grand  Valley 

20 

1 
2 

6' 

36' 

io* 

21 

i* 

........ 

i7* 

109 

Unoompahne  VaJley 

95 

Idaho: 

Boise 

577 

K ipg  Will 

34 

Minidoka 

136 

Montana: 

Huntley - 

37 

Milk  River  distribution  unit 

99 

at-  Mftrv  stAi-AM  unit 

19 

Bun  River. . .; 

63 

Montana-North  Dakota,  Lower  Yellowstone 

26 

Nebraska-Wyoming,  North  Tlatte 

418 

Nevada.  "^JewlftndsT! 

92 

New  Mexico,  Carlsbad 

80 

New  Mexico-Texas,  Rio  Grande 

776 

North  Dakota,  Ncw^b  Dakota  pumping 

38 

Oregon,  Umatilla ." "..."'. ! 

Oregom-Califomia,  Klamath 

South  Dakota,  Belle  Fourdie 

28 

100 

66 

Utah,  Strawberry  Valley 

31 

Washington: 
Yaklina— 

Prpfect  office 

15 

Higb-line 

34 

SiiiiiiTOide 

62 

Tieton 

32 

Storage  unit 

5 

Okanogan 

5 
20 

4 
25 

4 
5 

60 

Wyoming,  S>ioshone 

134 

Blackfeet 

25 

Flathead 

206 

Fort  Peck 

49 

Riverton 

40 

Total,  June,  1919 ; 

555 

951 

2,313 

3,819 

112 

8|931 

Operation  and  maintenance  of  projeet  transferred  to  water  users.  Nor.  1, 1917. 
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EVOIVEESIVO  ASTICIES  BEIATIVO  TO  THE  WOSK  OF  THE 

SEBVICE. 

The  following  is  a  partial  list  of  engineering  articles  relating:  to 
the  work  of  the  Reclamation  Service  as  published  in  engineering 
and  technical  journals.  The  list  is  printed  for  the  information  of 
of  engineers  and  others  interested  in  the  work,  and  is  a  continua- 
tion of  similar  lists  published  in  previous  annual  reports  and  also 
printed  as  separates  for  distribution. 

GENERAL  ARTICLE  P. 

Irrigation  in  Peru.  (Reference  to  area  poeteible  to  irrigate  and  Keclamation  Ser- 
vice experts  employed.)    Eng.  Record,  July  4,  1908,  vol.  58  p.  27. 

Effect  of  alkali  on  Portland  cement.  J.  i .  Jewett  (from  paper  Am.  Soc.  of  Testing 
Materials).  Sun  River  and  Shoshone  projects.  Eng.  Record,  July  25,  1908,  vol.  58» 
pp.    105-106. 

Forest  and  run-off  relations.  (News  reference  to  cooperation  of  Reclamation  Ser- 
vice.)   Eng.  Record,  Sept.  5,  1908,  vol.  58,  p.  255:  Sept.  19,  1908,  vol.  58.  p.  310. 

Panama  Canal  organization.  (Letter  including  reference  in  re^rd  to  low  cost  at 
which  Reclamation  Service  is  doing  work  by  Government  forces.)  Eng.  Record, 
Dec.  12,  1908,  vol.  58,  p.  680. 

Irrigated  area  of  United  States.  (Short  newB  article  giving  area  irrigable  about 
46,000,000  acres;)    Eng.  Record,  Sept.  25,  1909,  vol.  60,  p.  354. 

Bonds  for  Reclamation  Service  irrigation.  (Long  editorial.)  Eng.  Record,  Oct.  9, 
1919,  vol.  60,  p.  394. 

Cost  data  cards,  U.  S.  Reclamation  Service.  Eng.  Record,  Nov.  27,  1909,  vol.  60, 
p.  598. 

United  States  Reclamation  Service.  (Appreciative  editorial  of  work  which  United 
States  may  well  be  proud  of.)    Ene.  Record,  Dec.  11, 1909,  vol.  60,  p.  649. 

Conservation  message  of  President  Taft.  (Editorial  reference  to  difficulties  of 
U.  S.  R.  S. )  Eng.  Record,  Jan  22,  1910,  vol.  61,  p.  89.  Text  of  message  on  national 
irrigation  and  bond  loan,  pp.  94-95. 

Proposed  corps  of  U.  S.  civil  engineers.  (Editorial  mention  of  "demoralization*' 
of  the    Reclamation  Service.)    Eng.  Record,  Apr.   23,   1910,   vol.  61,  pp.   94-95. 

Review  of  6th  edition  of  H.  M.  Wilson's  Irrigation  Engineering  revised.  Practice 
of  U.  S.  R.  S.  utilized  as  standard  authority.  Eng.  Record,  Apr.  23, 1910,  vol.  61,  p. 
567. 

Reconnaissance  method  of  determining  the  volume  of  reservoir  sites.  (Tables  of 
U.  S.  R.  S.  reservoirs  and  others.)  lUus.  and  maps.  H.  W.  Sheley,  Eng.  Record , 
Apr.  30,  1910,  vol.  61,  pp.  581-584. 

Hydwiulic  and  Excavation  Tables.  Brief  review  of  1910  edition.  Eng.  Record, 
June  11,  1910,  vol.  61,  p.  769. 

State  aid  to  irrigation  farmers.  Address  by  Elwood  Mead  at  Irrigation  Conference, 
Denver,  Apr.  9,  1914.)    Eng.  News,  June  4,  1914,  vol.  71,  p.  1231. 

Grovemment  aid  to  irrigation  in  United  States  and  Australia.  Elwocd  Mead,  Eng. 
News,  July  30,  1914,  vol.  72,  p.  234. 

Irrigation  in  America  and  Victoria;  lessons  to  be  learned.  Elwood  Mead,  Eng. 
Record,  Aug.  22,  1914,  vol.  70,  p.  220.  (Editorial  statement  in  Eng.  Record,  Sept. 
5,  1914,  p.  259.) 

Portrait  of  Elwood  Mead,  who  is  on  his  way  from  Australia  to  serve  as  a  member 
of  Secretary^  of  Interior  Lane's  supreme  court  of  review  of  cbsts  and  revaluation  of 
the  federation  irrigation  projects.    The  Irrigation  A^e,  June,  1915,  p.  236. 

Australia  sorry  to  lose  Elwood  Mead.  The  Irrigation  Age,  June,  1915,  vol.  30,  pp. 
244  and  250. 

Reform  in  land  settlement  method.  Elwood  Mead.  Reprint  from  Proceedings 
of  National  Conference  of  Social  Work.    3  pp.  pamphlet.    No.  152. 

Land  settlement  and  rural  credits.  Elwooa  Mead.  Statement  of  the  need  of  an 
investigation.    Mimeographed  statement  of  5  pages. 
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The  raral  credit  system  needed  in  western  development.  Address  by  Elwood 
Mesad  before  National  Conference  on  Marketii^  and  Rural  Credit,  Chicago/lll.,  Nov. 
30,  1915.    Reprinted  from  the  University  of  California  Chronicle,  vol.  18,  No.  1.    16 

PP- 

A  tenant  farmer  and  land  monopoly.  Elwood  Mead.  Reprint  from  the  Proceed- 
ing of  Annual  Meeting  of  National  Conference  of  Social  Work.  315  Plymouth  Court, 
Chicago,  111.    5  pp.  pamphlet,  153. 

Farming  his  own.  California  is  the  first  State  of  the  Union  to  follow  the  lead  of 
other  countries  in  extending:  aid  to  settlers  upon  the  land.  Elwood  Mead,  Sunset 
Magazine,  pp.  26,  27,  67  to  70. 

Why  the  United  States  should  invest  in  farmers.  Illus.  Elwood  Mead,  Irriga- 
tion Age,  Dec.  lOl'ii',  vol.  31,  p.  21. 

Government  aid  and  direction  in  land  settlement.  Address  by  Dr.  Elwood  Mead 
at  1916  session  Colorado  Farmer's  Congress,  Fort  Collins,  Colo.  Printed  by  U.  S. 
National  Bank,  Denver,  Colo.    14  pp. 

Report  of  the  commission  in  land  colonization  and  rural  credits  of  the  State  of  Cali- 
fornia. Elwood  Mead,  chairman..  Nov.  29,  1916.  120pp.  Calif.  State  Printing 
Office,  Sacramento,  CaHf. 

National  colonization  bill.  Statement  of  Mr.  Elwood  Mead,  Committee  on  Labor 
House  of  Representatives,  Dec.  15,  1916,  and  Dec.  20,  1916.  Hearings  on  H.  R. 
11329,  pp.  85  to  120. 

Government  a^istant  to  bring  irrigated  lands  quickly  under  cultivation.  Address 
by  Dr.  Elwood  Mead  at  Washington  Irrigation  Institute,  Yakima,  Wash.,  Dec.  5, 1917. 
Published  in  the  5th  annual  proceedings,  pp.  35-46. 

What  our  Government  ought  to  be  and  ought  to  do.  Elwood  Mead.  From  Metro- 
politan Magazine,  Jan.  1917,  pp.  16,  60-61. 

State  aid  and  direction  in  land  settlement.  Address  by  Dr.  Elwood  Mead  at  the 
American  Economic  Association,  Philadelphia,  Pa.  Dec.  27,  1917.  (Neostyled, 
36  pp.) 

Pumping  on  irrigation  projects.  J.  M.  Gaylord,  Reclamation  Record,  Feb.  1918, 
vol.  9,  pp.  75-79. 

Farms  for  returned  soldiers,  outUne  of  plan  for  development  of  arid,  swamp,  and 
other  unused  lands,  including  letter  to  the  President  by  Secretary  Lane,  May  31, 
1918,  with  What  other  nations  are  doing,      24  pp. 

Report  of  the  State  land  settlement  board  of  the  State  of  California,  Elwood 
Mead,  chairman.  June  30,  1918.  30  pp.,  with  map.  Calif,  State  Printing  Office, 
Sacramento,  Calif. 

Reclamation  of  arid  lands  our  insurance  against  food  shortage.  Speech  by  Hon, 
Nicholas  J.  Sinnott  in  House  of  Representatives,  May  23, 1918.  Reclamation  Record, 
July,  1918,  vol,  9,  pp.  308-309. 

Returning  soldiers  mav  develop  country's  resources.  (Secretary  Lane's  letter  to 
President  Wilson,)    Reclamation  Record,  July,  1918,  vol.  9,  pp.  306-308. 

Proposed  plan  to  secure  funds  for  the  reclamation  of  arid  and  swamp  lands.  Speech 
by  Hon.  Addison  T.  Smith,  House  of  Representatives,  July  15,  1918.  Reclamation 
Record,  Aug.,  1918,  vol.  9,  pp.  354-356. 

Pro\dding  homes  for  returning  soldiers.  Extracts  of  letters  from  Senators,  Con- 
gressmen, and  leading  newspapers  supporting  the  plan,  and  also  letter  from  Secre- 
tary Lane  to  Chairman  Sherlcy,  of  Appropriations  Committee,  stating  what  is  being 
done  in  foreign  countries.     Reclamation  Record,  Sept.  1918,  vol.  9,  pp.  403^09. 

Irrigation,  drainage,  and  cut-over  land  investigation,  illustrations  of  engineers  in 
char^ge  and  map  of  respective  districts.  H.  A.  Brown,  editor.  Reclamation 
Record,  Sept.   1918,  vol.  9,   pp.  402-403. 

Swamp  and  cut-over  lands  investigation.  Engineers  chosen  for  three  districts. 
Elwood  Mead  aids.     Eng.^  News-Record,  Sept.  5,  1918,  vol.  81,  p.  469. 

Home-making  by  the  Interior  Department.  F.  K.  Lane,  Peoples  Monthly,  Oct., 
1918. 

Organization  chart  of  the  Reclamation  Servdce,  Sept.  1,  1918  (including  inves- 
tigations  of  swamp  and  cut-over  lands).  A.  P.  Da\'is,  Chief  Engineer,  Reclamation 
Record,  Oct.,  1918,  vol.  9,  p.  504. 

Farm  allotments  and  farm  laborers*  allotments  in  the  Durham  State  land 
settlement,  Elwood  Mead,  chairman,  Oct.,  1918.  7  pp.  with  map.  Calif.  State  Print- 
ing Office,  Sacramento,  Calif. 

Measurement  of  water  to  farms,  methods,  limitations  of  accuracy,  its  importance 
to  the  water  user,  and  project  interests.  J.  S.  Longweli,  Reclamation  Record,  Oct., 
1918,  vol.  9,  pp.  480-485. 

Pumping  from  wells,  illus.  J.  M.  Gaylord,  Reclamation  Record,  Oct.,  1918, 
vol.  9,  pp.  485-487. 
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Necessity  teaches  proper  use  of  irrigation  water.  (News  item . )  Eng .  News-Record « 
Oct.  3,  1918,  vol.  81,  p.  609. 

Homes  for  returniog  soldiers  and  sailors.  Report  by  H.  L.  Myers,  Committee  on 
Public  Lands.    8  pp.    Oct.  7,  1918.    Senate  Report  No.  580,  65th  Cong..  2d  sees. 

Work  and  homes  for  the  returned  fighting  men.  F.  K.  Lane,  Orchard  and  Farm, 
Oct.  15,  1918. 

Putting  two  and  two  together.    F.  K.  Lane,  Independent,  Oct.  26, 1918. 

Demobilization — Industrial  and  military.  F.  K.  Lane,  Printers'  Ink,  Oct.  31, 
1918,  vol.  105,  pp.  3r-6, 104-112.     (Editorial,  p.  114,  Secretary  Lane's  sane  optimism.) 

Summary  ot  soldier  settlements  in  English-speaking  countries.  Elwood  Mead, 
Nov.,  1918,  28  pp.    Govt.  Printing  Office. 

Reclamation  of  swamp,  overflow,  and  cut-over  lands.  F.  W.  Hanna,  Reclama- 
tion Record,  Nov.,  1918,  vol  9,  pp.  507-509. 

Tables  showing  quantities  of  water  used  on  projects  of  the  United  States  Reclama- 
tion Service,  its  monthly  distribution,  and  other  data  for  the  years  1912  to  1917,  inclu- 
sive.   E.  A.  Moritz,  Reclamation  Record,  Nov.,  1918,  vol.  9,  pp.  532-539. 

Graduated  slope  gauge  and  movable  stilling  box.  Ill  us.  W.  G.  Steward,  Recla- 
mation Record,  Nov..  1918,  vol.  9,  pp.  538-540. 

Farms  for  retumea  soldiers.  Stanley  F.  Morse,  Manufacturers  Record,  Nov.  7, 
1918,  vol.  74,  p.  86. 

A  million  farms  for  soldiers.  Uncle  Sam  plans  to  |2:ive  the  boys  up-to-date  home- 
steads. Illus.  John  R.  McMahon,  The  Country  Gentlemen,  Nov.  9,  1918,  vol. 
«3,  pp.  7-8,  28. 

Farms  for  returned  soldiers.  Illus.  Franklin  K.  Lane,  Scientific  American, 
Nov.  9,  1918,  vol.  119,  pp.  372-373. 

Irrigation  pump  geared  to  automobile  engine.  (From  October  Reclamation 
Record.)    J.  M.  Gaylord,  Eng.  A  Cont.,  Nov.  13, 1918,  vol.  50,  p.  473. 

Some  experience  with  large-capacity  reservoir  outlets.  lUus.  J.  M.  Gaylord, 
Eng.  News-Record,  Nov.  21,  1918,  vol.  81,  pp.  945-950. 

When  the  boys  get  back  from  France.  Emerson  Hough.  Saturday  Evening  Post, 
Nov.  30,  1918,  pp.  12,  13,  58,  61,  64. 

Annual  report  of  the  Secretary  of  the  Interior.    F.  K.  Lane,  Dec, .1918.    31  pp. 

Soldier  settlement  plans  of  foreign  countries.  Table  from  data  in  Dr.  Mead's  pam- 
phlet ''Summary  of  soldier  settlements  in  English-speaking  countries."  Reclama- 
tion Record,  Dec,  1918,  vol.  9,  pp.  580-581. 

Beginning  of  planned  rural  development  in  the  United  States.  Address  by  Elwood 
Mead,  at  Southern  Land  Congress,  Savannah,  Ga.,  Nov.  11,  1918.  Reclamation 
Record,  Dec.,  1918,  vol.  9,  pp.  554-557. 

Draft  of  bill  proposed  for  cooperation  between  the  States  and  the  United  States  to 
provide  employment  and  homes  for  soldiers,  sailors,  and  marines,  under  which  the 
States  shall  furnish  the  lands  and  the  United  States  the  funds;  with  an  alternative 
proposition  so  that  the  States  may  participate  further  in  furnishing  funds  and  also  in 
supervising  the  improvement  and  settlement  of  the  lands.    F.  K.  Lane,  Dec  2, 1918. 

^  ?P-      .      .      .         . 

Rrural  institutions,  its  scope  and  purpose.  A  new  division  in  the  College  of  Agri- 
culture, University  of  California.  Elwood  Mead.  Introduction  by  Thos.  F.  Hunt. 
23  pp.  • 

How  one  English-speaking  country  is  providing  rural  homes  for  returning  soldiers. 
Interview  with  Wm.  Cattanach,  chairman  State  Rivers  and  Water  Supply  Comm. 
Victoria,  Dec.  2,  1918.    7  pp.  (neostyled). 

Highway  improvement  and  land  reclamation  as  means  for  providing  for  returned 
soldiers.  Address  by  F.  K.  Lane  at  Council  of  National  Delense,  Sept.  17.  Eng. 
&  Cont.,  Dec.  4,  1918,  vol.  50,  pp.  522-523,  529. 

President  backs  land  reclamation  program.  (Short  editorial  p.  1009,  news  refer- 
ence to  plan  p.  1046.)    Eng.  News-Record,  Dec  5, 1918,  vol.  81,  pp.  1009  and  1046. 

Developing  irrigated  land  with  selected  settlers.  Illus.  Eng.  News-Record,  Dec. 
6,  1918,  vol.  81,  pp.  1014-1018.    (Editorial  reference,  p.  1013.) 

Engineering  council  resolutions  on  land  reclamation.  News  item.  Eng.  News- 
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Design  of  Shoshone  Dam.  (Letter  by  J.  L.  Campbell.)  Eng.  Record,  Aug.  13, 
1910,  vol.  62,  p.  196. 
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